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A  BIG  THING 


New  Model  No.  65 

'Tittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  treeze  Will  not  exude 

Will  not  give  off  noxio'is  gases 

No  thavkring 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 

Phelan  Building  Railway  Excliange  Building 

Sin  Francisco.  Cal.  Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 


T.  L.  MYERS 


Oakland,  Ca]. 


Let  us  do  your 


PRINTING 


Our  plant  is  up-to-date 
We  can  print  anything 
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Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

are  open  every  day  of  the   year,  includint;  Sundays  and  Holidays, 
from  s  A.  M.  until  midnight.     Specially  convenient    for  Builders 

;ind  Contractors.     Boxes  ti.lyO  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F.,  Cal. 

House  Phone,  Kearny  2%7 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bust!  St. 

Member 
SAN  FRANC  SCO  Insurance  Brokers  Rxchanee 


Charles  D.wid  Grolle 


Phone  GarHeld  2672 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

Wednesday,  November  6.  1918  -f 

Price  List  on  lyioney  Saving  PRINTING  for  Every  Day  Requirements. 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


Note   Heads 

^Size    5^4x8%) 
1000   •  4.00 

aooo   5.S0 

5000 10.7.-. 

10000    19.50 

I 
Letter    Heads 
(Size   S"xll) 
A  fine  grade  ot  Bond   Paptr 

500    ,. %  4.00 

1000     4.75 

3000    7.50 

5000    15.7.-. 

10000    M.-IO 

EhiTelopea 

(Size    3V4X6V4) 
Good    Grade — White    Only 

500    - _ •  3.00 

1000    5.00 

aooo    7.50 

6000    15«!0 

lOOOO     38.50 


Knvelopea 
Large   Legal   Size 

(No.  .10,  Size   4^x9i4) 

.■too     $  5,00 

1000    „ 7.00 

300O    _ 13.00 

5000     2»,75 

-rlSRMS: 

The  above  price  list  is  figured  on  a  cash  basis.    One-half  when  order  is  pla 
By  eliminating:  bookkeeping-,  the  sending  nf  bills,  and  the  expense  of  makin 
the   advantag-e   of    low   priced   printing. 

These  terms  apply  to  all.  and  is  no  reflection   on  anypody.     It  is  our  way  o 

Estimates  elven  on  all  kinds  of  printing.     These  prices  are  f.  o.  b.  San  Pr 

color  ink;  f^'r  twi.  colors  .f  ink  add  $i\00  lor  first  1000  and  Jl.Otf  lor  each    iddit 


Business    Cards 

(Size    2x3%) 

,100     »   3.00 

1000     4.00 

:;ooo   0.2.1 

5000     12.00 

10000 20.75 

Short   Rnled  Bill   Heads 

(Size     4HxSVs) 
and   Ruled  Statements 

(Size     5^4-^8%) 

1000    »  4.50 

2O00     O.-'O 

,-.000     13.2.'. 

Bill  Heads 

(Size    7x8^4,) 
looo    »  '<•-'> 

2000     _ 8.00 

5000     16.00 

Imitation    Typewritten    or 

Plain    Tj-pe    Letter 

Circulars 

Printed   in   One   Color   Ink 

These    prices    include    stock 

', a,n<i  .printiNg  of  firm.na;ne  on 

,  nov-ot  Letter  Head. 

'  500 '  .•-.;..•..•-.'. ;.•....      .*  •.00 

1000    7.00 

2000     10.00 

5000     19,00 


Hand    Bills 


Dodgers 


(Size  6x9) 
Printed  on  White  News 

1000     •  4.00 

2000     5.50 

.1000   10.00 

10000     15.75 

Dodsers 

(Size  9x12) 

Printed   on  White    News 

500  *  3J(0 

1000  5.00 

2O00  7.00 

.1000  13.00 

10000  1».76 

Ask  prices  on  larger  sizes 
Tagrs 

Kureka  and  Pacific  Qualities 
Nos.  1,  2,  S 

1000    •  4.80 

3000    «.«0 

5003    14.50 

Size  5 

1000    •  5.00 

1000    •  5.00 

5000    16.35 

ced  and  balance  C.  O.  D. 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
anclsco.     All  prices  Quoted  are  for  one 
ona!   1000  to  above  prices. 


Tel.   Douglas  2372         THc  Bullder  Printing  Company      560  Mission  St ,  S.  F. 
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Oakland  on  Fourteenth  street,  be- 
tween Washington  and  Clay  streets. 
A  contract  was  recently  awarded  to 
S.  Kulcher  &  Company,  518  Fourth 
street,  Oakland,  for  the  fixtures.  Plans 
were  prepared  by  Architect  Bernard 
J.  Joseph,  Call  Post  Bldg.,  San  Fran- 
cisco.   Estimated  cost,  $10,000. 


Deroted  to  the  Engineering.  Archi- 
tectural Buildinsr  and  Industrial  Ac- 
tivities  of    the   Pacific   Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  ot 
Congress  of  March  3.  1879. 

ISSUED    EVERT    WEDXESDAY. 
l^     A.     LARSBX, 
PoblUher    and    Proprietor^ 

"sibMriptlon    Rates— One    Year.    $3.00. 
payible      strictly   in      advance.      Single 

copies.  10c.  : 

SAN-   FRANCISCO   OFFICE 

S«0  Mtaslon  Street.  _ 

Telephone — Donglaa  23.2.  ^ 

Among  the  Architeds. 

Architect  C.  H.  Skidmore,  New  Call 
Bldg.,  is  preparing  plans  for  a  two- 
storj-  frame  residence  to  be  erected  in 
San  Francisco  at  a  cost  ot  $10,000. 

Mr.  Skidmore  is  also  preparing 
plans  for  altering  a  three-story  frame 
building  -into  modern  apartments.  The 
building  is  located  in  Berkeley  and 
th«  improvement  will  cost  in  the 
neighborhood  of  $15,000. 


Architect  iliss  Ida  McCain,  218 
Kearny  street,  is  preparing  plans  for 
a  one-story  six-room  frame  residence 
to  be  erected  in  Westwood  Park,  on 
Eastwood  Drive  and  Montecito  Ave- 
nue, for  herself.  It  will  have  cement 
plastered  exterior,  hardwood  floors 
and  interior  trim.  Estimated  cost, 
$5,000. 


take  figures  for  alterations  and  addi- 
tions to  the  Bank  of  Italy's  new  quar- 
ters on  the  northeast  corner  of 
Eleventh  and  Broadway,  Oakland.  The 
improvement  will  cost  in  the  neigh- 
borhood of  $20,000. 


Breed  &  Bancroft,  Oakland  Bank  of 
Savings  Bldg.,  Oakland,  will  erect 
fifteen  five  and  six-room  frame  dwell- 
ings in  Broadmoor,  near  San  Leandro. 
Plans  are  being  prepared  by  J.  B. 
Peppin  of  San  Leandro,  who  will  also 
be  the  contractor.  Estimated  cost, 
$2,000  to  $3,000. 


Architects  Weeks  &  Day,  Phelan 
Bldg..  are  preparing  preliminary 
plans  for  a  Class  "A"  bank  and  office 
building  to  be  erected  in  Sacramento 
on  the  southeast  corner  of  Seventh 
and  "K"  streets,  by  the  Fort  Sutter 
National  Bank  and  the  Sacramento 
Bank  of  Sacramento.  Mr.  J.  M.  Hen- 
derson Jr.,  is  President  of  both  banks. 
It  has  not  been  decided  how  many 
stories  the  building  will  be  or  how 
much  money  will  be  spent  In  the  con- 
struction. 


Phelan  Bldg..  is  preparing  prelimi- 
nary sketches  for  two  two-story  frame 
residences  to  be  erected  in  San  Fran- 
cisco to  cost  in  the  neighborhood  of 
$10,000  each.  Construction  is  not  ex- 
pected to  start  until  spring. 

Architect  Miss  Julia  .Morgan,  Mer- 
chants' Exchange  Bldg.,  is  preparing 
plans  for  a  one-story  frame  tuber- 
cular ward  building  to  be  erected  at 
Ahwaknee  near  Madera,  for  Merced, 
Madera,  and  Stanislaus  Counties. 
Estimated  cost,  $12,000. 


The  Western  Meat  Company.  6th  and 
Townsend  streets,  is  having  plans  pre- 
pared for  a  five-story  reinforced  con- 
crete refinen-  building  to  be  erected 
in  South  San  Francisco.  Plans  are  be- 
ing prepared  in  the  Engineering  De- 
partment of  the  Company,  and  are 
only  in  a  preliminary  stage.  Estimated 
cost.  $125,000. 


BUILT  HOUSE  OS     WKOSG     LOT; 
HAD  TO  BUT  THE  LOC.iTIOX. 


The  California  Packing  Company, 
101  California  street,  are  taking  fig- 
ures from  Honolulu  contractors  for 
the  construction  of  a  one-story  rein- 
forced concrete  warehouse,  to  be 
erected  in  Honolulu.  Plans  were  pre- 
pared by  Engineer  Phillip  Bush.  101 
California  street. 


We  clip  the  following  from  the  I»di, 
Cal..  "Sentinel:" — 

"On  nccount  of  a  mistake  in  the  lo- 
cation of  a  lot.  S.  E.  Twing,  who  is 
building  a  home  on  the  comer  of  To- 
kay and  Washington  streets  in  the 
Barnhart  tract,  was  compelled  to  buy 
the  property  on  which  his  building 
was  located  or  move  the  same  onto  the 
l_,i  tjat  he  purchased. 

Twing  bought  a  lot  from  Conrad 
raunibach.  and  it  seems  that  the  lat- 
ter was  mistaken  regarding  the  loca- 
tion. He  showed  Twing  the  lot,  going 
out  to  the  Barnhart  tract  and  examin- 
ing the  states  with  him.  Twing  went 
ahead  with  his  building  and  had  the 
frame  up  and  the  roof  on.  The  other 
day  he  was  informed  by  a  neighbor 
that  he  was  building  on  the  wrong  lot; 
that  the  site  upon  which  he  was  build- 
ing belonged  to  Sam  Lachenmaier, 
and  that  the  Baumbach  lot  was  about 
100  feet  away. 

Twing  straightened  up  the  affair  in 
the  easiest  manner  by  buying  two  lots 
from  Lachenmaier,  and  he  will  likely 
get  Mr.  Baumbach  to  take  back  the 
lot.  which  was  bought  under  a  mis- 
representation." 


Architect  C.  A.  Skidmore.  Call  Post 
Bldg..  is  preparing  plans  for  altering  a 
•  hree-story  frame  building  into  nine 
recidential  apartments.  Th:-  building 
is  located  in  Piedmont  and  is  owned  by 
Roy  Kendall.     E.stimated  co;it.  $10,000. 


The     Philadelphia     Shoe     Company 
win  have  an  attractive  new  store  In 


Architect     Frederick      H.      Meyer, 
Bankers'  Investment  Bldg.,  is  ready  to 


Are  you  waiting  for  the  big  drop  in 
the  cost  of  building  materials?  If  so 
you  are  going  to  be  disappointed. 
Postponing  the  erection  of  that  long 
contemplated  building  owing  to  high 
prices  is  like  a  man  refusing  to 
eat  until  prices  on  food  stuffs  are 
lowered  to  suit  his  purse. 

An  exchange,  under  th«  caption 
"Don't  Wait  For  Slump  in  Building 
Cost,"  has  the  following  to  say  re- 
garding the  high   cost   problem: 

"Those  who  wait  for  a  big  slump 
in  the  co.st  of  building  are  certain  to 
be  disappointed.  A  readjustment  of 
prices  is  now  in  progress.  Some  re- 
ductions have  been  made  in  the  prices 
of  various  materials,  including  steel 
pipe  and  fittings,  and  lumber.  But 
prices  will  never  go  back  to  the  low 
levels  that  prevailed  prior  to  the  war 
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unless  the  country  drifts  into  a  panic, 
and  then  there  will  not  be  any  build- 
ing, however,  low  prices  may  be.  But 
there  will  not  be  any  panic  in  the 
United  States  and  there  will  not  be 
any  big  slump  in  business  or  any  big 
slump  in  prices. 

"Most  of  the  stocks  of  materials 
now  on  the  market  were  accumulated 
at  high  prices  attending  the  war.  If 
those  stocks  were  sold  at  a  loss  it 
would  mean  economic  disaster.  Busi- 
ness men  of  the  country  will  not  be 
foolish  enough  to  bring  disaster  upon 
themselves  and  the  country  at  large 
knowingly  and  deliberately.  So  ex- 
isting stocks  will  not  be  marketed  at 
less  than  cost. 

"No  great  reduction  in  the  cost  of 
new  production  will  he  possible  un- 
less there  is  a  corresponding  redTic- 
tion  in  wages,  and  such  a  reduction 
nnist  be  all  along  the  line.  Reduotion" 
in  wages  in  only  one  branch  of  in- 
dustry would  have  no  general  effect 
because  all  the  vast  industrial  activi- 
ties of  the  nation  are  interdependent. 
But  there  is  no  prospect  that  wages 
will  be  greatly  reduced.  The  high 
standard  of  wages  set  during  the  war 
will  continue  a  long  time.  The  work- 
ers do  not  want  to  go  back  to  the  old 
standard  and  will  prohably  resist  any 
attempt  to  force  it;  moreover  their 
position  is  supported  by  a  strong 
public  sentiment." 

The  foreign  demand  for  all  kinds  of 
ruw  and  manufactured  goods,  build- 
ing materials  included  will  be  great- 
er than  ever.  This  factor  must  be 
reckoned  with  as  an  element  in  the 
future  prices  of  all  commodities. 

As  an  example,  the  price  of  cotton 
went  up  "out-of-si^t",  as  it  were, 
when  the  arniistice  was  signed,  due 
to  orders  from  Japan,  South  Africa, 
etc. 

Now  that  shipping  restrictions  have 
been  lifted,  it  is  evident  that  the 
prices  of  all  materials  will  not  be 
lower  than  at  present  for  a  number 
of  years. 

"Build  New,''  is  sound  advice. 


A    FTTITHEU  AID    TO     .iMEKICAN 
INTEREST  IN  FOREIGN  TRADE. 


The  Bureau  of  Foreign  and  Do- 
mestic Commerce  Is  organizing  a 
special  statistical-senice  section  for 
the  purpose  of  furnishing  i^egular 
monthly  tabulations  of  imports  and 
exports  in  more  detail  than  is  con- 
tained in  the  Monthly  Summary  of 
Foreign  Commerce  of  the  United 
States.  For  example,  wtiere  the 
Monthly  Summary  shows  only  the 
total  exports  of  electric  lamps,  motors, 
and  other  classes  of  electrical  ma- 
chinery and  appliances,  the  new  ser- 
vice section  proposes  to  make  com- 
pilations showing  the  various  coun- 
tries to  which  shopped.  Statements 
will  he  furnished  showing  details  of 
imports  by  countries  not  published  in 
the  Monthly  Summary. 
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The  demand  for  more  detailed 
statistics  of  imports  and  exports  than 
is  possible  to  show  in  the  publications 
is  unusually  heavy  at  this  time,  when 
American  manufacturers  are  prepar- 
ing to  extend  the  sales  of  their  pro- 
ducts in  the  foreign  markets  at  the 
world,  and  it  is  the  aim  of  the  bureau 
to  expand  this  special 'service  as  far 
as  the  facilities  at  its  disposal  will 
permit. 

Trade  organizations,  trade  papers, 
and  commercial  firms  are  invited  tc 
submit  requests  for  special  statistical 
information,  also  to  make  suggestions 
for  the  extension  of  this  service. 


Effect  of  tibis  order  Is  to  r»stor«  frae 
commercial  Intercourse  in  second- 
hand articles  of  classes  mentioned. 


RESTRICTIONS      ON      FURNITURE 
INDUSTRY  REMOTED. 

The  War  Industries  Board  an- 
nounces that  the  furniture  conserva- 
tion schedule,  which  was  to  go  into 
effect  January  1,  has  been  rescinded. 
This  action  has  been  taken  because 
there  no  longer  exists  the  pressing 
aod  imperative  necesisity  for  the  con- 
servation of  material,  labor,  and  trans- 
portation for  strictly  war  needs. 

The  freeing  of  the  furniture  industry 
from  the  conservation  restrictions  and 
the  raising  of  the  baiTier  against  the 
semi-annual  furniture  exhi'bit,  which 
is  a  feature  of  the  furniture'  trade,  an- 
nounced by  the  War  Industries  Board, 
will  enable  the  furniture  industry,  it  is 
believed,  to  get  back  quickly  on  a 
normal  basis. 

The  schedule  applied  to  the  manu- 
facture of  bedroom,  dining  room,  and 
upholstered  furniture,  chairs,  parlor 
frames,  extension,  library,  parlor  and 
bedroom  tables.  Active  patterns  were 
reduced  50  per  cent,  and  no  new  pat- 
terns were  to  be  introduced  duriug  the 
war.  Eeveted  mirrors  were  eliminated, 
bedroom  mirror  plate  reduced  25  per 
cent,  and  dining  i-oom  ami  chaiiis  and 
toilet  table  chairs  discontinued.  Metal 
ornamental  tacks  and  nails,  metal  or- 
namental trimmings,  and  metal  wheel 
castors  were  eliminated.  There  were 
d'etat! ed  instructions  for  packing  fur- 
niture worked  out  with  a  view  of  pro- 
tecting the  furniture  and  saving  trans- 
portation space  and  lumber. 


GREAT    BRITAIN  PERMITS    DEAL- 

INGS     IN    SECOND-HAND    MA- 

CHINERT. 


Consul  General  Robert  P.  Skinner 
reports  as  follows  fiom  Lindon  under 
date  of  November  IG: 

Order  dated  November  11  permits 
dealings  in  second-hand  machine 
tools,  metal  and  wood-working  ma- 
chinery and  treadle  lathes  without 
permit  from     Minister     of  Munitions. 


REMAKING  THE  WORLD. 

(Written   by   Upton   Sinclair   for   the 
Natioeal    Security   League.) 

I  wish  tio  speak  very  earmestly  to 
those  mien  who  rule  our  imdusitries, 
and  who  turned  thielr  energies  to  hiellp 
us  wim  the  war.  I  wanit  to  poinit  out 
to  them  that  we  face  the  most  terrific 
oriisfe  in  the  history  of  mankind. 
E)very  nation  in  EJurope  has  a  bomdied 
debt  on  which  the  interest  will  be 
greater  tlhian  its  entire  inoome  before 
the  war.  Does  anyone  imiagiinie  that 
the  war-torn  and  tortured  peoples  of 
these  countries  will  submit  to  being 
taxed  foTever  to  pay  this  debt-  Bolsh- 
eviik  revolutioJiis  have  taken  place  In 
Germany  and  Austria.  That  England 
ond  France  wil'l  be  in  the  bands  of  a 
socialistic  labor  government  withdn  a 
year  seems  to  me  as  certain  as  sun- 
rise. 

And  what  ^wilil  the  effejt  of  these 
events  be  upon  America?  We  sbal'l 
have  several  million  men  coming  back 
from  EJurope  looking  for  their  old 
joibs.  We  shall  have  twice  as  majny 
men  and  women,  who  have  been  mom- 
ufactuTing  mumiitions  and  suppliies  for 
the  soldSerS'  oilso  thrown  out  of  jobs. 
Is  it  not  perfectly  evidenit  that  th« 
cnly  way  to  stave  off  violence  and  a 
general  smash-up  is  to  set  immiedi- 
ately  about  some  plain  of  social  re- 
organization? 

We  have  our  Bolsheviki  in  America, 
amid  they  are  ready  to  do  just  whart, 
thiey  did  in  Russia.  You,  for  your'part- 
are  doing  your  best  to  drive  them  to 
frenzy  by  the  policy  of  jailing  theiir 
leaders  and  fffl'img  the  newspiaipielrai 
with  vilificiations  of  them.  You  oould 
hold  them  down  in  war-tinne,  because 
you  hajd  the  mass  of  the-  workers  with 
you;  but  when,  the  war-pi'^ssure  is 
lifted  and  the  mass  of  the  workere  are 
suffering  fi-om  unemplo>nnent.  they 
will  swing  o-\ieT  to  the  I.  W.  W.,  and 
you  will  pay  the  penality.  Don't  you 
think  it  might  be  the  part  of  common 
prudence  for  you  to  begin  a  cam- 
paign of  understandiing  amd  readjust- 
ment ? 

UPTON  SINCLAIR. 


Sometimes. — "Telephones  are  great 
time-savers,  aren't  they?" 

"Well,  that  depends  upon  who  calls 
you   up." — Boston  Transcript. 


Catching —  Pullet  (glancing  at  nest) 
— "Haven't  you  forgotten  something, 
ma?" 

Biddy — "No,  my  child,  this  is  egg- 
less  day."— Boston  Transcript. 
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Cost. 


Conlract   Awarded. 
ROOiONG  HOUSES 
ri  ARKDAL£,  Arizona. 
^^    one-story    reinforced    concrete 
rooming  houses   (1€  rooms  each) 
and  a  one-«tory  garage, 
owner-united  Ver<ie  Mining   Co^ 
ArcbUect-Arthur     R.     Kelly.     mO 

Story  Bldg..  U>^  ^,f  ^*',,..  ^■ 
Contraotor-Arber  C.  Miller.  I806  XV 
a2nd  Place,  l^s  Angeles. 

Plans  Being  Prepared.  ,^ot^ 

TOTCULARWARD      ^o^- ^^_ 
MADERA,    Madera    Co.,    Cal.  Ahvrak 

nee  near  Madera, 
one-story  frame  tubercular   w^d_ 
Owner-Merced,   Madera   and  Stanis- 
laus Counties. 
Arcbitect-Miss    Julia   Morgan,    Mer^ 
chants'      Exchange      BVdg..    San 
Francisco. 

Plans   Being   ^^^       «**«     ^'"^^ 

Jan.  9.  1919.  10  A.  M. 
MACHINERY  BLDG.  ^^^'\\ 

S^VTA  BARBARA.     Jefferson  School 

One-!tory    brick   machinery   building. 

Owner-Ctty    of  SanU    Barbara^ 
ArUKect-XS-insor    Soule.    1206    State 
St..  Los,  Angeles. 


upper  floors  of  the  bmldmg  were 
g^ted  and  the  rebuilding  will  re- 
auire  new  hea^-y  mill  interior  con- 
rmction,  cooiposition  roofing^  ^ec- 
tris  wiring,  plumbing,  elevator,  sky 
lights,  etc. 
(22674)     R 

Plans  Being  Prepared.  ^.^-.^ 

REFINERY  BLDG.  Cost,  $l2o.000 

SOUTH    SAN    FRA.NCISCO. 
Five-story    reinforced     concrete     re- 

finei-y   building, 
owner-western   Meat    Co..    6th    and 

Townsend  9ts..   San  Francisco. 
Architect-Engineering       Dept.    .   or 

Owner.  „„„ 

Plans  are  only     in     a  prelminarf 

stage.        ^\-ork  will   be   done   by  the 

owner. 


Contract  A'warded. 

MFG.   PLANT.  ,'"^'- .X 

SACRA.MENTO,  Cal.  19th  and    C    S^- 
FDur-story  reinforced  concrete  manu 
facturing  plant,  hollow  tile  power 
house,  etc. 
owner-Northern  California  Mil^^  f^" 
ducers-  A5s'n..     California     Fruit 
Bldg     Sacramento,  Cal. 
Architect-E.    C.    Hemmings,    Diepen- 

brock  Bldg.,  Sacramento. 
Contractor-Clinton  Constr.     Co..  140 

Townsend  St..  San  Francisco. 
(2C0®5)     1st  report  June  15;   9th  Nov. 
27,  1918       R 

Contract   Awarded. 

ALTERATION'S  Cc^t.  $^,000. 

U)S  ANGELES.     No.  1231  San  Pablo 

RebStour^or>-  brick  loft  building 
Ovmer— Mrs.  Susanna  Van  Nuys. 
^rtects-Morgan.  XValls  &  Morgan, 

Van  Nuvs  Bldg.,  Los  Angeles. 
Contractor-J.    P-   Alpeter.     7«     Ex- 
change Bldg..  Lose  Angeles. 
The   entire     building  will     be     re- 
occupied  by  Renshaw.  Jones  &  Sutton, 
^^rtx  manufacture,,.    The  three 


Contract  Awarded.  ^     .    ,orf>ftOOO 

MAUSOLEUM  Cost.  ^2mfiW 

^^NGBLES.     XV-est     Washington 

Street  and  La  Salle  Avenue. 
Reinforced  concrete  mausoleum. 
O-wner-Rosedale  Mausoleum  Co. 
^bitect-L,-man  Farwell.  308  South 

Figueroa  St.,  Los  Angeles. 
Contractor-J.  Simon  Fluor,  Santa 
Ana,  Cal. 
The  building  will  be  308  feet  long 
and  91  feet  wide.  It  will  contain 
1720  crypts,  chapel,  two  columbar- 
iums,  private  vaults,  .est  rooms,  etc. 


Contrac.    Awarded. 

MECHANICAL  BLDG.         Cost,  $29,dOO 

iSJInOELBS.    Lincoln  High  School 

Site 
One-story     frame  and     plaster     me- 
chanical building.  127x120. 
Owner-^ity  of  I^  Angeles^ 
Architect-Business   Dept.   Board     of 
Education.    1438    San    Pedro    St., 
Ix)s   Angeles. 
Contractor-The    Walter    Slater    Co., 
9314  Santa  Fe  Ave.,  Los  Angeles. 
The  plumbing  and  gas   piping  was 
let  at  $3177  to  E.  W.  Crowell,  .44  San 
Pedro  street. 

Figures  Being  Taken  From  Honolulu 
Contractors  Only.  

WAREHOUSE  Cost,  ? 

HONOLULU.  H.  T. 

One-stor^-    reinforced    concrete    ware- 
house.  75,000   square   feet. 

owner-California  Packing  Coi-p--  Wl 
California  St.,  San  Francisco. 

Engineer-Phillip  Bush,  101  California 
St.,  San  Francisco. 


Ready  for  Figures  End  of  This  We^ 
ALTERATIONS  Co^t,   $20,000 

OAKU4.ND.     N-B  11th  and  Broadway. 
Alter  and  add  to  banking  quarters. 
Owner— Bank  of  Italy. 
Architect-Frederick  H.  Meyer,  Bak- 
ers' Investment  Bldg.,  San  Fran- 
cisco. 
Plans  Being  Co^P^.    Construction 
to  Start  Within  a  Few  XV  eeks^^ 
BUSINESS   BLOCK  *^'^';,*TT 

COLUSA,    Colusa    O).,    Cal.     Market 

St.  opp.  the  Park. 
Two-stor>'  frame  and  stucco  business 

block,  80x120. 
O^nei— The  Colusa     Implement    Co.. 

Colusa,  Cal. 
Architect  and'Contractor-W.  C.  Blean 

Contract  Awarded. 

IRON  WORK  Jl'„!!l^ 

SAN    FRANCISCO.      SW   XV  asOiington 

and  Mason  Streets.  ^ 

Miscellaneous  iron  work  and  metal 
fencing  for  Washington  Grammar 
School.  .^ 

Owner-<:ity  and  County  of  San  Fran- 

Cisco. 
Architect— None. 

Contractm^olden  Gate  I^on  Works. 
(25374)  1st  report  Dec.  10.  1918  R 
Contract   Awarded. 

SCHOOL  Cost.  $26,609 

SAN  FRANCISCO.    Twin  Peaks  Prim- 
ary School. 
Two-story  6-rt>om  frame  school. 
Owner-City  and  County  of  San  Fran- 
Cisco.  ,, 

4.rchitect-John  Reid     Jr.,  Ist    Natl. 

Bank  Bldg..  San  Francisco. 
Contractor-  O.    Monson.    1907    Bryant 
St..  San  Francisco. 


Plans  Bein^  Figured.    Bids  Close  Jan. 

30,  1919.  

SCHOOL  Cost,    $ 

PHOEN^X.  Arizona. 

Two-story  and  basement  brick  school, 

210x80. 
Owner— City  of  Phoenix. 
\rchitects-Marsh.   Howard   &   XVall- 
ingford,   211     Broadfway     Central 
Bdlg..  Los  Angeles. 
Separate  bids  will  he  received  for 
the  general  work,  the  plumbing,  heat- 
ing     painting  and     electric     wiring. 
Plans  and  specifications  will  be  on  file 
in  the  office  of  Architect  Norman  F. 
ilarsh    211   Broadway   Central   Bldg., 
Los  Angeles,  and  at  the  office  of  Ar- 
chitect Wallingford.  in  Phoenix.  Ariz 
It  will  contain  fourteen  class  rooms 
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matiuai  training  and  domestic , science 
d'epartlnents,  offices  for  the  principal 
and  teachers,  library,  etc. 
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Plans  may  he  obtained  from  the 
Commandant  at  Mare  Island  on  de- 
posit of  $10. 


Plans  Beine  Figured.  Bids  Close  on 
Saturday. 

ALTERATIONS  Cost,  $10,000 

PIEDMONT. 

Alter  three-s'toiy  frame  into  9  resi- 
dential apartments. 

Owner — 'Roy  Kendall 

Architect— C.  A.  Skldmore,  New  Call 
Bldg.,  San  Francisco. 


Deceni'ber  27,  1118 
Suib-Pigures   Being  Taken. 

STORE  Cost,  $ 

RICHMOND,  Contra     Costa     Co.,  Cal. 

8ith  Street  and  MacDonald  Ave. 
One^story  brick  store. 
Owner — Max  Thinitz. 
Designer     and    Contractor — ^E.  A.   F. 

Carson.  5142  4th  St.,  Richmond. 


Plans  Approved. 

SHED  Cost,  $ 

SAN  PRIANCISCO.     Islais  Creek. 

Shed. 

Owner — 'State  Board  of  Harbor  Com- 
missioners. 

Engineer — Frank  White,  Ferry  Bldg., 
San   Francisco. 


Plans  Being  Prepared.  Ready  for 
Figures  in  Two  Weeks. 

ADDITION,   ETC  Cost,   '$20iO,OflO 

SAN  FRANCISCO.    Golden  Gate  Park. 

Central  tower,  125  feet  higti  and  ad- 
ditional' wing  to  museum,  making 
same  i50'0  feet  long. 

Owner — ^M.  H.  De  Young,  Chronicle 
Bldg.,   San   FranciS'CO. 

Architect — Louis  C.  MtilgaTdt,  Chron- 
icle Bldg.,  San  Francisco. 


Contract  Awarded'. 

FACTORY  Cost,    $30 ,000 

OAKLAiND.     47th  Avenue  and  E-12th 

Street. 
One-story  reinforced  concrete  factory 
Owner — California   Metal    Wol-ks,    4®2 

20tli  'St.,  Oa'kland. 
Architect — John  Carson.   Bacon   Bldg.. 

Oakland. 
Contractors — Nelson  &  Forsyth,  Union 

Savings   Bank   Bldg.,   Oakland. 


Plans  Being  Figured.  Bids  Close  Jan. 
10,  1919. 

STOREHOUSE  Cost,   $ 

M'ARE  ISLAND.  Mare  Island  Navy 
Yard. 

Five-story  reinforced  concrete  and 
(bric'k  veneer  electrical  .storehouse. 
85x1103,  with  compass  room,  18x20 
on  roof. 

Owner — United   States    Government. 

Architect — U.  S.  Government  Draught- 
ing Department. 


Plans  Being  Figured.    Bids  Close  Jan. 

1'3,  11919. 
ADDITION  Cost,  $410,000 

SAN  DIEGO,  Cal.     Nava'l  Air  Station. 
Additional  barracks,  oflBcers'  quarters, 
garage,   etc.      (permanent     build'- 
iags').     Specification  No.  3611. 
Owner — United  'States   Government. 
Architect — Bureau  of  Yards  &  Docks, 
Navy  Dept.,  Washington,  D.  C. 

Plans  may  'be  obtained  from  the 
Bureau  of  Yards  &  Docks,  Washing- 
ton, D.  C,  or  from  Commander  Nor- 
man Smith,  Public  Works  Officer  of 
the  Twelfth  Naval  EWstrlct,  Tlmken 
Bldg.,  San  Diego,  Cal. 

Bids  will  be  opened  In  San  Diego 
and  Washington,  D,  C. 

The  following  flntns  'hav«  aipplied 
for  plans  at  Washington: 

Paschen  Bros.,  Ill  W.  Washington 
St.,  Chicago,  111. 

Warner  Co'nstmction  Oo.,  119  W. 
Madison  Ave.,  Chicago,  111. 

C.  E.  Carson  CO.,  MS  N.  Olark  St., 
Chicago,  111. 

Lange  &  Bergstrom,  'Sharon  Bldg., 
San  Francisco,  Cal. 
(35034)     I'st  report  Nov.  8,  1918;  2na 

Dec.    16,    1918.  R 


Plans  Being  Figured. 

HOSPITAiL  Cost,  $ 

SEATTLE,  Wash.  NW  ll6th  Avenue 
and  John  Street. 

Three-story  and  basement  brick  hos- 
pital, 72x34  with  wing,  34x34. 

Owner— Dr.  J.  W.  Wilkins',  Cobh  Bldg., 
Seattle,  Wtish. 

Architect— J.  R.  Nevlns,  1709  Hoge 
Bldg.,  Seattle,  Wash. 


Contrpxit  Award'ed. 

OONCRJBTE  BLDGS.         Cost,  ^iiS.OOO 

LOS  ANGE(LES.    Slst  Street  and  Santa 

Fe  Avenue. 
Two  reinforced'  concrete  buildings,  40 

x80  and  140x60  for  hydfrogen  and 

oxygen  plant. 
Owner— Globe  Grain  &  Milling  Co. 
Architect — 'None. 
Contractors' — Leonard  &  Peck,  721  H. 

W.  Hell'man  Bldg.,  Los  Angel'es. 


Contract  Awaixied. 

MAUSOLEUM  Cost,  %■ 

PUENTIE,  Los  Angeles  Co.,  Cal.    Near 

Puente. 
Reinforced     concrete     and     artificial 

stone  private  mausoleum,  28X28. 
Owner — Walter  P.  Temple,  Whittier. 
Architects' — Alfred  W.  Rea  an'd  Chas. 

E.  Garstang,  Los  Angeles  Trust  & 

Savings  Bldg.,  Los  Angeles. 
Contractor— -E,  M.  Wheatland,  11©  West 

Philadelphia   St.,  WhlttleT. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $i50;000 

SAN  FRANCISCO. 

Thr  e-story  frame  apartments  (1'8  3- 
room  apts.) 

O' wne  r — Wi  thheld . 

Architect — ^Martin  A.  Sheldon,  110  Sut- 
ter St,,  San  Francisco  (formerly 
M'artin  A.  Schmidlin). 


Plans  Being  Prepared. 
CHURCH  Cost.   $2,000 

NEAR  SAN  BRUNO,  CAL. 
One-story  frajme  church. 
Owner — Presbj'terian  Church. 
Architect — John  F.   Beuttler,   110  Sut- 
ter  St.,  San  Francisco. 


Cost,   $16,000 


Plans  DeiD'g  Prepared, 

APARTMENTS 

SAN  FRANCIS'CO. 

Three-story    frame   apartments    (9   $- 

room  apts.) 
Owner — Withheld. 
Architect— C.    E.    Gottcha'lk,  •  Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Preipared. 

BU'NGALO'W  Cost,'  $ 

SE1I.AIA,  Fresno  Co.,  Cal. 
One-story  hollow  tile  bungalow. 
Owner — Chas.  Edgetomb,  Selma,  Cal. 
.  Architects' — Coates  &  Traver.    Rowell 
Bldg.,  Fresno,  Cal. 


BIDS  WANTED  FOR  PAYING. 


GLENDALE,  Los  Angeles  Co.,  Cal. 
—Until  8  P.  M.,  January  9,  1919,  'Wds 
will  be  received  by  the  City  Clerk  for 
grading  and  paving  and  constructing 
cement  curb  and  sidewalkes  on  Etast 
B^oad'^vay  from  Glendale  avenue  to 
Verdiugo  road.  Bids  previously  takeia 
on  this  work  were  rejected  and  the 
S'pecifi.cations  have  been  revised.  It 
was  originally  planned  to  construct  a 
concrete  pavement  with  asphalt  sur- 
face the  full  wi'd't'h  of  the  road  beljween 
the  points  named,  a  distance  of  7400 
feet.  The  asphalt  surfacing  "will  be 
omitted  and  a  strip  23  feet  in  width  In 
the  center  will  be  left  unpaved  for 
railway  right-of-way.  Two  strips  of 
5-in.  concrete  paving  16^  feet  In 
width  will  be  constructed  on  each  side 
and  about  half  the  length  of  unpaved 
strip  will  be  graded  and  oiled.  Cement 
curb  and  a  5-ft.  cement  sidewalk  will 
be  constructed  where  there  is  no  curb 
or  side^'alk,  which  is  approximately 
half  the  length  of  the  .street.  It  is 
estimated  the  work  will  cost  ap- 
proximately $30,000.  Plans  and  specl'- 
fications  may  be  obtained  from  City 
Manager  Watson  who  is  temporarily 
in  charge  of  the  engineer's  oflBoe.  J.  C. 
Sherer,  City  Clerk.  The  work  will  be 
done  under  the  Vrooman  act. 
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BIDS  WASTED  FOR  SHEET  STEEL, 
ETC. 

LOS    ANGELES,    llos    Angeles    C^. 
Cal -until  3  P.  M.,  January  24    1919. 
bids  will  be  received  by  tbe  depart- 
ment of  public  service.  Knickerbocker 
Bli,  for  sheet  steel,  rivets  and  pip* 
!ecfions  for  tbe  penstock  for  Power 
House  No    2,  in  San  Francisquito  can 
yon    n  accord^ce  witl.  Sp«=ification« 
NO    P-l«6  on  file  in  the  office  of  ttoe 
Board.     Bid  received  for  this  matenal 
Deceniber  20  were  rejected.    Certified 
check  or  bidder's  bond  for  10  per  cent 
and  affidavit  of  non-collusion  required 
with  each  bid.     Jas.  P.  Vroman.  sec- 
retary. 

BIDS  WAJfTED  rOB^FIBE  ALARM 
SYSTEM- 
SANTA  BARBARA,  Cal.-The  City 
Clerk  has  been  instructed  to  advertise 
for  bids  for  a  new  fire  alarm  syst^n 
for  the  city,  estimated  to  cost  about 
$14,000. 


shipping   point   i^   Blythe.     The   ma 
;!,;!a,s    are    to    be    dredged    from Jhe 

Vand  side  of  th.  levees  to  form  a 
,,ai„  canal.  In  both  cases  the  ma 
terials  to  be  moved  are  sand  and 
sum  both  cases  the  present  levee 
t  eight  and  ten  feet  wide  on  the  top 
IS  eigiiL  t--  „.   o-i      The     new 

with   sid«     slope   of   2.1.     l^^ 
lev^e    when    finished   will    be    twelve 
eet  wide  on  the  top  with  slopes  of 
3^  on  the  river  side  and  2:1  on  t. 
land  side  with  an  increase  of  three 
rftur  feet  above  the  present  height^ 
Th«  district  has   two.  contracts   of 
J5ar  nature  going  on  at  the  pre^ 
ent  time     at   prices     rangmg     from 
fifteen  to  twenty  cents  per  yard. 


BIDS  WANTED  FOR  LEVEE  WORK. 

BLYTHE,  Riverside  Co.,  Cal.— Until 
4  p    M.    January  U,  bids  will  be  re- 
ceived by   the   directors   of  the   Palo 
Verde   Joint  Levee   District  of  River- 
Bide  .-nd  Imperial  counties  at  Bbtne 
for   constructing   with   dragline   dred- 
ger    equipment     approximately     four 
miles  of  levee  twelve  miles  north  of 
Blythe    involving  approximately  18U,- 
000  cu    yds,  and  four  miles  of  levee  • 
MX  miles   south   of  Blythe,  involving 
approximately  185,000  cu,  yds.     J.  c. 
AUison  of  Calexico.  is  chief  engineer 
and  general  manager  of  the  district. 
The    work   consists   of   two    contracts 
for    the    raising,    strengthening,    aind 
standardizing  of  ei^t  miles  of  levee 
in  two  sections;   the  first  section  be- 
ginning at  the  intake  gate  and  on  the 
Colorado     river  about     twelve     miles 
northeasterly  from  the  city  of  Blythe, 
and   extending     southwesterly     along 
the  present  levee  for     a  distance     of 
about  four  miles;   the  second  section 
begins    on    the   present    levees    about 
Bix   miles    southeasterly   from   B  ythe 
and   extend   along   the   present   levee 
northerly  for  about  four  miles.     Both 
contracts  are  to  be  done  with  drag  line 
dredger   equipment. 

In  the   intake  work   equipment  can 

be  unloaded,  at  Solano  siding,  a  siding 

on  the  California     Southern     railroad 

within   seven   miles   of   the   beginning 

^  the  work  at  the  intake;  the  end  of 

the  work  is  within  three  miles  of  the 

siding      The  levee  along  this  section 

runs  along  the  main  canal  of  the  Palo 

Verde  Mutual  Water  Company  and  it 

is  necessary   to  dredge   the  materials 

from  the  berna  and  from  the  sides  of 

the  canal  to  complete  the  new  levee 

In  the  second  contract  the  nearest 


BRIDfiE  WORK  PLANNED. 

SALEM.  Ore.-The  Oregon  State 
Highway  Coonmission  reports  that  a 
SnsiieLle  amount  of  bridge  con- 
struction   will    be   undertaken    during 

fhA  vpar  1919. 

I  W  Metzger,  designing  bridge  en- 
gineer whose  offices  are  in  the  Salem 
SofComnierceBldg,..epors^^^^^^^ 
nlans  are  to  be  prepared  for  a  $<5  000 
luZL  to  span  the  Deschutes  river 
between  Moro  and  Sherman  counties, 
wto  Will  pay  the  cost  With  -me  as- 
sistance from  the  state.  It  will  be 
580  feet  long  with  seven  remforced 
concrete  arches. 

Another  bridge  will  span   the  John 
Dav  river  between  Sherman  and  Gil- 
Ham    counties,   which   '^U    consist    of 
•    two    126-foot    wood    deck    ^P-^    ^^^^ 
,  structed  on  concrete  piers.     Tbe  cost 
will  be  about  $20,000. 

I  600-foot  trestle  will  be  construct- 
ed near  Newberg,  plans  for  whidh  are 
now    being    prepared. 

The  largest  structure  being  conte^- 
piSd,  is  that  to  be  built  across  the 
Willamette  river  at  Oregon  City^  ^ 
bridge  to  cost  not  less  than  $200,000 
S  be  built  but  the  type  or  site  has 
no",  yl  been  selected. 
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east     bay   cities,     talking     upon     the 
urgent  need  of  a  new  and  Pe™anen 
supply   of  wholesome  water  for  this 
district,  said;     "We  will  of  course  in- 
vestigate all  possible  sources  of  sup- 
ply   but  at  this  time  there  are  really 
no'  sources    readily    available,      One^ 
proposition  that  has  been  spoken  of  is 
akfng  of  water  from  the  Saci-amento 
,iver  from  a  point  near  Antioch,  and 
pipe  it  to  this  section  where  it  would 
h  ve  to  be  filtered  before  being  dis- 
tabuted.     This  project  has  possibiU- 
ties,   but   I   am  not  prepared  to   say 
how    seriously   we   shall   consider   it. 
at  least  at  this  time." 

SURA3tt5i^l^I'ANS    MEMORIAL. 

SACRAMENTO,  Cal.-Ohas.  Virden 
President  of  the  Consolidated  Cham- 
ber of  Commerce,  is  urging  the 
erection   of    a    $150,000    memorial     or 

he  soldiers  ahd  sailors  of  this  city. 
A  committee  to  secure  the  necessary 

funds    has    been    appointed    and   wiU 

start  work  in  the  early  part  of  Jan 

uary. 


STORM  DRAIN   SYSTEM  PLANNED 

■  DOUGLAS,  Ariz,-The  City  of 
Douglas  is  planning  to  call  aj>°^f_ 
election  in  February  ^^^/^/^f^J^ 
^tion  of  a  municipal  storm  drain 
sSe-i     It  is  estimated  that  the  work 

i  rTo^  at  least  $100,000,  Olmse^ 
X  Cillelen  1112  HoUingsworth  Bldg., 
fo      steles    who   built  the   sanitary 

:;.;  lit  this  city  fourteen  years  ago^ 
have   been   retained   as   engineers  on 

Ihe  new  work, 

PTis-  TO  PIPE^'ATER  FROM 
^['tIOCH  TO^AKLANB  TALKED. 

OAKLAND,  "^^City  Engineer 
Brown  of  Oakland,  a  member  of  the 
neTpublic  ownership  water  comm.s- 
"fon,  appointed  by  the  mayors  of  the 


PILING     AND     PLANKING     BIDS 
WANTED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 

Bids   are  being  received  by  the  City 

Council  for  the  driving  of  66  pU^  and 

planking  to  prevent  the  flood  waters 

?rom    washing    away    the   banks   and 

undermining    the    ne^    bridge    across 

the  Covote  Creek  at  Santa  Clara  and 

17th  streets.    The  work  will  cost  from 

«i  200   to    $1.'500,     according     to   tne 

SmVeofCityEn^gineerF.A^N^irJ. 

It  is  also  planned  to  pave  the  pres 

-  ent  structure,  but  action  on  this  was 

Lid  over  until  the  work  of  pUmg  Is 

completed. 

PL.4N   TO   ERECT  TEMPLE. 

PHOENIX.  I^^Miss  Bertha 
smith  of  Phoenix,  has  inconwrated 
a  company  with  $2,000,000  capiUl 
stock  to  build  an  international  and  a^ 
interdominational  temple  m  P^^adise 
valley.  Several  women  are  associated 
with  her  in  the  project. 


Permanent  Roads  Reoomraended. 

QUINCY,  Plumas  Co,.  CaL-i-er- 
manent  highway  construction  is 
recommended  in  the  report  o  the 
Plumas  county  Grand  Jury,  just  sub- 

^The  Grand  Jury  endorses  the  move- 
ment now  under  way  to  secure  the 
mem    uu  Highway  along 

building  of  the  fatate  nis  j 
the  North  Fork  of  the  Feather  River, 
and  strongly  urges  that  all  future 
ToU  work  be  of  such  construc^on 
as  will  be  permanent,  and  thus  form 
a  part  of  the  State  Highway  system. 


I'age  Eight 


BUILDING  AND  ENOINDERING  NEWS 


COMTRACXS    AWARDED 

Liens,  Acceptances,  Etc. 


No. 

1808 
1809 
1811 
1810 
1812 
1813 
1814 
1815 
1816 
1817 
1818 
1819 
1820 
1821 


miLDixG  toxTiurxs. 

San  Franclseo  County. 

Oirner               Contractor  Amt. 

"^'^'^'"s    Meicereau  2500 

^^^«s    Estes  850 

Aat  1  -Glue    Owner  700 

glancv    Clancy  19«50 

Buckley    Healey  960 

^®f'    Delaney  lOOO 

''"""'an    Swanson  600 

Amr    Imp&Exp Owner  3500 

ZJa-gens    Hagens  950 

Tobalski    Tobalski  800 

•)Ju''Phj-    Murphy  1855 

Crarden    Homes....Morton  585 

-MacDonald    Own«r     150000 

"''all    Wall  2950 


ALTERATIONS 

^^ll^l  ^u-  -^'^  ^^^^°-  Alter  store 
fiont.  Remove  old  saloon  front  and 
put  in  new  store  front  with  plate 
glass,  copper  corner  bars  and  mar- 
ble base. 

<^"''iei" Walter  H.  Sullivan,     129 

Sutter,  San  Francisco. 
Architect None. 

Contractor....Swanson   &  Franzen,  146 
Natoma,  San  Francisco 

COST.  $fi'oo 

-MILLING  MACHINEE.Y 
(1815)     N  COMMERCIAL  12>0  W  Bat- 
tery.  Install  rice  milling  machinery 

*^^'°er American    Import   &   Ex- 

port  Co.,  433  Clay,  S.  F. 

Architect None. 

Days  work. 


Architect JVone 

Contractor....G.  W.  Wall,  6219  Califor- 
nia, San  Francisco. 
COST, 


$2950 


LEASES. 


ALTERATIONS 

(1808  NO.  3335  PACIFIC  AVE  ■  S 
Pacific  Av«  20O  E  Fillmore.  Altera- 
tions. 

O^^'' -Rivers       Bros.,       Phelan 

Bldg.,  San  Francisco 

Architect None. 

Contractor-...E.    E.     Mercereau,      1278 

35th  Ave.,  San  Francisco 

COST,  $2500 

ALTERATIONS 
(1809)     NO.  347  GEARY, 
show  windows. 

0^'°er Ella  R.  Estes,  31<5  Geary, 

San  Francisco. 

Architect Bernard     J.    Joseph,     74 

New  'Montgomery,  S   F 
Day's    work.  COST,    $850 


COST,   $3'500 


BRICK   GARAGE 

(1816)    S  JACKSON     100  W     Baker 
One-story  brick  garage 

'^^■'le'" Capt.  J.  F.  Hagens,  3007 

Jackson,   San  Francisco. 

Architect None. 

Day's   work.  COST,   $9(50 


One- 


Put  in  new 


BRICK  APART.MENTS       " 
(1810)     S  BUSH  112-6  E  Hyde.    Three 
story   and     basement    Brick      (12) 
apartments,  25x88. 

^'■''i*'" E.  J.  Clancy,  2884  Folsom 

San  Francisco. 

Architect JMone. 

Day's  work.       COST,  $19,850 

WAREHOUSE 

(mi)     W  RANKIN  bet.  Fairfax  and 

Galvez.  On'e-story  frame  warehouse 

36x8o. 

0*^«r National  Glue  Co..  Prem 

Architect None. 

Day's  work. 


FRA-ME   DWELLING 

(1817)  NO.    511     MISSOURI 
story  frame  dwelling. 

Owner Adam  Tobalski 

Architect W.    Behquate,     -28      Bfe- 

dlinda,  San  PYancisco. 
Days  work.  cOST,   $»0« 

ALTERATIONS 

(1818)  x\0.  241  GEARY.     Alter  store 
Owner Mary     E.     Murphy,     145 

Geary,  San  Francisco. 

Architect -None. 

Day's  work.  Cost,  $1®55 

GARAGE 

(1819)  S  SANTA  MONICA  WAY 
470.45  E  SanU  Clara  Ave.  One- 
story  frame  garage. 

0^™«i" Garden    Homes  Co.,     278 

Post,   San  Francisco. 

Architect Gertrude  E.  Comfort,  278 

Post,  San  Francisco.  ' 
Contractor....John     Morton,   744     Vic- 
toria, San  Francisco 

COST,    $585 


San  Francisco  County. 

^^  27  1918_N-E  FOURTH  AKD 
Howard;  No.  191  4th,  Fourth^ 
(^  to  Garry  Lucas.    3  years     S240ft 

^nd'p-  "IV  GEARY^'l^t  J?to 
and  Polk;  No.  915  Geary,    p  j  Qart. 

Av/  't  ^^i.^-^O-  718  COLUMBUS 
Ave.  Jos  Dondro  to  Arbille  Semeria 
0  years.  $30  per  month 
^  ^Ik  'f  *,T-S.^USH  137-6  W  Powell 
W  46xS  137-6.  -  Edward  A  and 
h  lorence  Demoulin  to  Rose  Wanford 
0   years.     $39,000.  »'Ti"ru, 

COMPLETION  NOTICES. 
San  Francisco  County. 

RKCOKDBD  ACOaPTED 

Dec.  21,  1918--N  LOMBARD  137-6  W 
Sansome  W  137-6xN  137-6.     Bd'w 

G  Zeile  to  G  H  &  S  Walker 

_  „■■; ■ Dec.   21,   1918 

^2^^;  ^?i'8v/T,™ECITA  AVE 
^i.srjn  SW  Florida  SW  47  4^7  m 
m27  E  25  S  96.92.  .Michae,  Mc^ 
Donough  and  Lawrence  CosteUo 
to  McDonough   &   Costello 

^S?v  i?^?-''''^''^«Lm'^us' A^^ 

and  Vallejo  E  77-8>4xN  137-6.  The 
Roman  Catholic  Archbishop  of 
i'an  Francisco  to  Jas  F  Smith 

; Dec.   20,   1918 

♦ 

LIENS  FILED. 


COST,  $700 


AND 


ALTERATIONS 
(1812)     SE        SACRA.MENTO 
Spruce.     Alterations. 

Owner E.  Buckley.  197  Coleridge 

San  Francisco. 

Architect None. 

Contractor....G.     Healy,     3665     Sacra- 
mento, San  Francisco. 

COST.  $350 


ALTERATIONS 
(1813)     NO.    2707 
store. 

Owner Mrs.   A.   Deal, 

San  Franci.sco. 

Architect None. 

Contractor....C.  S.  Delaney. 
San  Pranoisca 

COST.  $1000 


MISSION.       Alter 


810   Capp, 


2892  Pine, 


NTJRSBS  HOME 

(1820)  NW  THIRD  AND  PARNASSUS 
Aves.  Seven-story  and  basement 
Llass  "B"  nurses'  home,  39x100 

Owner MacDonald   &   Kahn,   Ri- 

alto  Bldg.,  San  Francisco 

Ai-chitect Geo.  T.  Colmesnil,  Rialto 

Bldg.,  San  Francisco. 

Consulting  Architect Wm.  Hays,  1st 

National  Bank  Bldg.,  San 
Fi-ancisco. 
Contractor....MacDonald  &   Kahn,    Ri- 
alto Bldg.,  San  Francisco 
COST,  $150,000 

FRAME  DWEiLLING 

(1821)  W  THIRTY-SECOND  AVE 
125  N  Geary.  One-story  and  base- 
ment frame  dwelling. 

Owner Joele  Wall,  6219  Califor- 
nia, Saa  Francisco. 


San  PranclKco  County. 

RECORDED  AMOTTTJT 

Dec.    19,    1918-LOT   572,    Gift^S^^ 

^«-i-     B  .Molano  vs  Louis  E  and 

Orestta  L  E  Long $1,14  4^ 

Dec.  23,  1918-LOT  572  GIFT-' 'kaP 
No.  1.  s  Lewis  vs  Louis  E  and 
Gretta  L  E  Long,  O  E  &vans  and 

O  E  Evans  &  Co,  Inc $162.60 

^/-  l*\  l?l«-LOT  572  Gift  Map 
I;    tJ  ^''^'^  vs  L  E  Long  and  O 

B    Evans .,,09 

Dec.  24,  1918— N  CRESCEN't' A\T} 
425  N  Andover  W  25xN  100-  No 
307  Crescent  Ave.  The  Gr^aier 
City  Lumber  Co  vs  Oscar  Heyman 
&  Bro  and  Mrs  P  Kellev..  $59  95 
Dec.  24,  1918— E  BANTCS  100  N 
Eugenia  Ave  Lot  572  Gift  Map. 
The  Greater  City  Lumber  Co  vs 
L  E  Long  and  0  E  Evans $509.46 

SANTA  ANA,  Orange  Co.,  Cal.— The 
County  Supervisors  are  considering 
paving  3.65  miles  of  the  Santa  Ana 
Canyon  road  which  have  not  been 
paved  aind  the  road  from  El  Modena 
to  the  county   park. 


BUnDEVG  CONTEACXTS. 
OAIXAND  Xmt  ALAMEDA  COCIfTI. 


AVE., 


No. 

2048 

2049 

2050 

20(51 

2052 

2053 

3064 

2065 

2056 

2057 

2058 

2059 

J060 

2061 


Owner  Contractor 

TWnlty  M  B..McCulIough 

Salinger    Kennedy 

S  F  O  T  Ry Schnebly 

Norton    -....3a33ter 

Mapes    jSchnebly 

Glantz    -Glamtz 

Embry    Jtfitchell 

Mahoney    MacGregor 

Werner    Werner 

Federal    Rlty Yager 

Morgensen   Owner 

Same    Same 

Chambers    Chambers 

Oal    Mtl Nelson 


Amt. 

lOOO 

500 

140O 

1000 

1000 

2500 

400 

500 

loOO 

500 

2500 

2500 

2000 

3O0O0 


BUILDING  AND  ENGINEERING  NEWS 

ALTERATIOaVS 
(2055)     NO.    2639     COLLEGE 
Berkeley.    Alterations. 

Owner _Mrs.   Mahoney,   Premises. 

Architect None. 

Contrac>tor....J.  R.  MacGregor,  731  $Oth 
Oakland. 

COST,  ^00 


Page  Nine 


LBEJTS  FILED. 
Alameda  County. 


AiMOUNT 


DWELLING 

(2056)     E    MATHEWS  40    S    Parker. 

Berkeley.     One-story  5-room  dwlg. 

Owner Chas.    A.  Werner,     2416 

10th,  Berkeley. 

Architect None. 

Day's   work.  CX>ST 


RECORDED 

Decv.  21,  191S— .L.OT  50  BLK  "F" 
Map  Lakeiwood  Park,  Okd.  Hogan 
Lumber  &  Mill  Co  vs  Solomon 
-^^Q""'s $452.70 

XOTICE   OF  i\OX-RESPO>SIBILITT. 


W5O0 


REPAIRS 

12048)     SW   ALLSTON     WAY     AND 
Ellsworth,  Berkeley.    Fire  repairs 

^wner Trinity  M.   E.   Ass'n 

V^rchitect None. 

)ontractor....Henry    McCullough,    1641 
Allston  Way,  Berkeley. 

COST,  $1000 


'OUNDATION 

2049)     SW    ELEfVENTH    &    WASH- 
Ington,  Oakland.    Foundation 

•^ner -A.     M.     Salinger,       1125 

Broadway,  Oakland. 

rchitect None. 

ontractor....P.  T.  Kennedy,  954  Rose 
Ave.,  Oakland. 

COST,    $500 

LTERATION3 

iOeO)     nw   FORTY-SEVENTH   AND 
Grove.,  Oakland.     Alterations 
wner S.  F.  O.  T.  Railway,  22nd 

and   Grove,   Oakland. 

rchitect JSTone. 

>ntractor....Schnebly    &    Hostrawser, 

6th  and  Jackson,  Oakland 
COST,    $1400 


UlAGB 

051)     'NO.     586     KENMORE     AVE  , 

Oakland.     Garage. 

"I*!" J.  E.  Norton,  Premises 

■chiitect jNone. 

'n'tractor....Reed  Baxter,  3419  Broad- 
way, Oakland. 

COST,  $1000 

IP  AIRS 

)52)     NO.    945    LAKESHORE   AVE 

Oakland.     Fire  repairs. 

^■^r- _Mrs.  Mapes,  Hotel  Oak- 
land,   Oakland. 

chlteot JNone. 

iitraotor....Sdhnebly    &   Hostrawser. 

6th  and  Jackson,  Oakland 

COST,  $1000 

/ELLING 

•53)     S  PRINCETON  200  E  Fairfax 

V-ve.,    Oakland.      One-story   6-room 

(welling. 

ii«r C.  W.  Glantz,  2006  Eagle 

Ave.,    Oakland. 

;hiteot None. 

r's  work.  COST,  $2500 

PAIRS 

54)     NO.    90'4     CHESTNUT,      Ala- 

i»da.     Repairs. 

ner M.    Embry,    Premises. 

hitect None. 

tractor....J.  W.  Mitchell,  S.  P. 


MARQUEE 

(2057)  NO.  1602  BROADWAY,  Oak- 
land.   Marquee. 

Owner Federal   Realty  Co.,   Cen- 
tral Bank  Bldg.,  Oakland 

Architect None. 

Contractor....Yag6r     Sheet  Metal     Co., 
3501    Chestnut.    Oakland. 
COST,  $500 

DWELLING 

(2058)  N  FORTY-SECOND  63  E 
Webster,  Oakland.  One-storj-  5-roam 
dwelling. 

Owner Morgensen  Bros.,  413  44th 

Oakland. 
Day's  work.  COST,  $2500 

DWELLING 

(2059)  E  WEBSTER  40  N  43rd,  Oak- 
land.    One-storj-  5-room  dwelling. 

Owner .Morgensen  Bros.,  413  44th 

Oakland. 

Architect None. 

Day's  work.  COST,   $2500 

DWELLING 

(2060)  SE  FOURTEENTH  AVE  AND 
E-23rd.  Oakland.  One-story  four- 
room  dwelling. 

Owner J.    F.     Chambers,     Plaza 

Bldg.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000 


Alameda  County 

Dec.  24,  191S— LOT  4  BLK  2  Map 
Haddon  Hill,  Okd.  Jeannette  A 
Jordan  as  to  improvements  to 
leased    property 

Dec.  24,  1918— LOT  11  BLKf  Map 
Haddon  Hill,  Okd.  Jeannette  A 
Jordan  as  to  improvemients  on 
leased    properetv 

Dec.  24,  1918— LOT  4  BLk''6  'Mai 
Haddon  Hill,  Okd.  Jeannette  A 
Jordan  as  to  improvements  on 
leased    property. 

♦ 

LIEJiS  FILED. 


San  Hateo  County. 


Recorded 


Amount 


(2061)  SE  FORTY-SEVENTH  AVE  & 
E-12th,  Oakland.  One-story  rein- 
forced concrete  factory. 

Owner California   Metal     Works, 

482  20th,  Oakland. 

Architect None. 

Contractor.. .JVelson   &  Forsyth,  Union 
Savings  Bank  Bldg.,  Okd. 
COST,  $30,000 


Dec.  24.  1918— LOT  1  BLK  137,  South 
San  Francisco.  John  D  Hoff  As- 
bestos Co  vs  Samuel  and  Margaret 
McOlure  and  Frank  S  Fusoo  and 
Samuel    McClure    $112.84 

BUlLDDfG  C0XTRACT8. 

Fresno  County. 

DWELLING,  ETC. 

ALTA  VISTA  TRACT  Lot  12  Blk  84, 
Fresno.    Frame  dwelling  and  garge 

Owner J.  W.  Williams,  3070  Iowa 

St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $3000 

LOTS  1,  2,  AND  3  BLK  135,  Fresno. 
Oil  station. 

Owner Union   Sales  Co.,  Fresno. 

Architect .None. 

Day's  work.  COST,  $2500 


COIKPLETION  IfOTICES. 


Alameda  County. 

RBOORDED  ACCEPTED 

Dec.  21,  1918— LOT  2  BLK  2  Melrose 
HeigMs,  Okd.  M  W  and  Marie 
Nicholson  to  Bellefontaine  &  Hig- 

.^Pi"«  Dec.   16.   1918 

Dec.  23,  1918^  (i)  LOT  31  and  N 
16-8  Lot  32  Blk  6  ;  (2)  S  8-2  Lot 
32  all  Lot  33  and  N  8-4  Lot  34  Bik 
6;  (3)  S  16-8  Lot  34  all  Lot  35  Blk 
3.  Map  Auseons  Moss  Tract,  Okd. 
R  J  Pavert  to  whom  it  may  con- 

„<'»rn Dec.   17,   1918 

Dec.  23,  1918— LOTS  18  AND  19  BLK 
1  Map  Bast  Piedmont  Heights  Ext., 
Okd.    Nancy  J  Ledbetter  to  Alfred 

Peterson Dec.   18,  1918 

Dec.  23.  1918— W  MYRTLE  43  N 
First,  Okd.      California     Packing 

Corp  to  C  Christensen  &  Sons 

18,   1918 


LOTS   21  AND     22  BLK  86,     Fresno. 
Frame  dwelling. 

Owner W.  R.     Ralls,  125     .Modoc 

St.,  Fresno. 

Architect None. 

Day's  work.  COST, 


$2000 


LIETSS  FILED. 


Fresno   County. 


Recorded  Amount 

Dec.  23,  1918—8  100  FEET  OF  LOT 

5   Elmhurst  Add'n..  Fresno.     C  S 

Pierce  Lumber  Co  vs  F  H  Pletch- 

«*r    $3«4 


COMPLETIOy  \OTICES. 


COST,  $400     : ;....;....:.  .!:"Dec.' 


San  Joaquin  County. 

Recorded  Accepted 

Dec.  21,  1918— LOT  16  BLK  1  Sbdvn    ' 

No  Tuxedo  Park.  Stockton.    Anna 

K  Plecarpo  to  Joseph  A  Plecarpo 

-..Nov.   20,  191« 


TIXItKK    lIltK    1-OSS. 

SI'OKANE.  Wi'sh.-  A  half  million 
dollar  loss  from  fire  was  suftei-ed  in 
the  forests  of  Washington  during 
1918,  accoi-ding  to  the  annual  report 
of  State  Forester  F.  E.  Pape,  which 
has  just  been  made  public  at  Olympia. 

This  was  the  most  serious  loss  the 
State  has  ever  suffered  from  this 
cause  in  one  year.  The  report  shows 
thiit  106,273  acres  was  burned  over, 
163,142,000  feet  of  merchantable  tim- 
ber killed,  13,816,000  feet  distroyed, 
and  12,250,000  feet  of  cut  saw  log:: 
destroyed. 

The  State  expenJed  $27,765,  the  fire 
prevention  association,  $81,099,  log- 
gers and  home;;*.eaders  $102,149,  and 
the  Weeks  law  ^lnd  $9,550  in  fighting 
the  fires. 

The  fires  reported  during  the  sea- 
son are  classified:  238  due  to  lumber- 
ing operations;  63  caused  by  railway 
work;  74  by  land  clearing;  79  by 
lightning;  201  by  tourists  and  camp- 
ers; 58  by  hunting  and  fishing;  128 
by  a.moking  and  carelessness  with 
matches;  78  by  in  incendiarism.  A  to- 
tal area  of  4,000,000  acres  contributed 
to  forest  prevention,  either  through 
the  I'.'ssoc'dtion  or  by  assessment. 


BUILDING  AND  BNGINE-ERING  NEWS 

Willi  (he  Department  of  Commerce  in 
the  development  of  a  sheltei-ed  har- 
bor on  the  California  coast.  Califor- 
nia senator  proposed  that  Morro  Bay, 
a  small  harbor  situated  on  the  coast 
of  San  Luis  Obispo  county,  about  ten 
miles  north  of  the  city  of  San.  Luis 
Obispo,  would  answer  all  purposes. 


RIG   miLUIXG   ERA  DIE.  SAT 
LOIBERMEX. 


SACRA-MBNTO,  Cal.— At  a  meeting 
of  the  Sacramento  Lumbermen's  Club, 
Fred  E.  Conner,  Manager  of  the  Sacrr.- 
niento  Lumber  Company,  was  again 
the  choice  for  President.  C.  S.  Mc- 
Bridt  of  the  Davis  Lumber  Company 
war,  also  the  unanimous  choice  for  the 
fecratary  berth. 

The  lumber  companies  all  look  for 
•■  o  of  the  large.st  years  in  their  hi:-- 
tory,  stated  Conner.  This  opinion  was 
expresfed  by  all  of  the  dealers  at  the 
meeting.  They  believe  that  from  the 
manufacturing  industry  down,  build- 
ing is  going  to  be  larger  this  year  and 
next  than  in  many  years.  Conner  said 
that  in  this  city,  as  well  as  in  other 
cities  of  the  Coast,  there  has  been 
practically  no  building  during  the  last 
two  years,  and  that  all  the  lumber 
men  expect  that  the  lost  time  will  be 
I.  at'.e  up  in  the  coming  two  years. 

There  were  in  atto  -.dance  at  the 
meeting  the  following  lumbermen: 
A.  A.  Courtney,  Cr.,  Chlco;  Captain  A. 
.\.  Courtney.  Sacramento;  C.  S.  Bird, 
Ptockton;  R.  A.  Hiscox,  San  Fran- 
cisco; W.  B.  Dean.  Chico;  Rod  Hen- 
..rlckj^on.  Chico;  Ira  P.  Smith,  Oakland 


MORRO   BAT   PROPO.SET>   FOR 
SHELTERED   HA  I! »()'.{, 


SPARKS  SCHOOL  BOARD  WIN  CASE 
A(;.UXST  COXTRACTOR.S. 


SPARKS,  Nevada.  —  The  Sparks 
school  trustees  won  a  decision  in  the 
District  Court  from  Caldwell  &  Son, 
contractors  who  built  the  new  Sparks 
rchool  house. 

The  contractors  sued  for  $3,500 
which  they  claimed  was  due  them  for 
extra  work  on  tho  basement  of  the 
school. 


PAXAMA     CANAL     SITFLT     BIDS 
IVAJSTED. 

PAXAJIA  CIRCULAR  1246— Office 
of  the  General  Purchasing  Officer, 
Panama  Canal.  Washington,  D.  C. — 
Sealed  bids  are  wanted  until  January 
9,  1919,  under  circular  1246  for  fur- 
nnshing  steel,  bronze,  copper,  pig  tin, 
bolts,  nuts,  rivets,  washers,  pipe  fit- 
tings, wrenches,  vises,  stocks  and  dies, 
pliers,  garbage  cans,  water  coolers, 
leather,  fire  brick,  pipe  covering,  wire 
cloth,  cuspidors,  drinking  glasses, 
dinner  knives,  waiters'  trays,  rattan 
baskets,  closet  seats,  chair  seats,  lad- 
ders, snaths,  oars,  anchor  lights,  tow- 
eling, rubber  tire.<;  and  tubes,  paints 
and  oils,  putty,  graphite,  sea  coal 
facing,     asphaltum,     sulphuric     acid. 


ORDERS  FOR  STRUCTURAL  STEEL 
SHOW  DECLINE. 


Capacity  Only  27  per  cent  Contracted 
for  in  Octwber. 


WASHlNTnON.  D.  C.  -  Senator 
Phelan  of  California  has  secured  the 
lO-operation  of  the  Navy  Department 


According  to  the  montihly  report  of 
the  Bridge  Builders  and  Structural 
Society,  demand  for  structural  steel 
during  November  reached  only  a  level 
of  48. 700  tons,  against  77,000  tons  in 
0<!tober  and  108.000  tons  in  Septem- 
ber. Last  month  only  17  per  cent  of 
the  total  capacity  was  contracted  for, 
a  sharp  decline  from  43  per  cent  re- 
ported in  October  and  GO  per  cent  In 
September.  The  report  for  the  last 
three  months  has  shown  a  steady  de- 
crease in  orders  for  structural  steel. 
The  falling  off  in  November  is  directly 
attributed  to  the  abrupt  temiination 
of  hostilities  and  the  subsequent  ces- 
sation of  any  new  building  projects 
which  the  Government  might  have 
had  under  consideration  with  the  idea 
of  aiding  in  the  prosecution  of  the 
war. 

According  to  George  E.  Gifford,  sec- 


retary of  the  Bridge  Builders  and 
Structural  Society,  there  were  no  out- 
standing features  in  the  i-eport  for 
last  month,  the  decrease  being  natural 
in  view  of  the  unexpected  turn  in 
events  of  the  day.  Mr.  Gifford  char- 
acterized the  present  situation  in 
structural  steel  as  quiet  but  expressed 
the  opinion  that  with  a  cessation  of 
war  work  there  would  be  an  Increase 
in  commercial  construction  within  a 
leasonable  length  of  time.  Mr.  OM- 
ford's  views  were  borne  out  in  ex- 
pressions of  opinion  from  various 
members  of  the  structural  trade.  The 
present  period  of  the  year  is  always 
considered  as  an  off  season.  Pro- 
ducers are  not  at  all  worried,  how- 
ever, over  the  outlook  for  a  resump- 
tion of  business  on  a  peace  basis. 
The  feeling  prevails  that  when  an 
open  market  is  at  last  an  accomplish- 
ed fact  on  the  first  of  the  year  the 
greater  volume  of  new  business  will 
be  done  very  close'  to  the  revised 
schedule  of  prices  on  steel  which 
Judge  Gary,  chairman  of  the  Com- 
mittee on  Steel  and  Steel  Products  of 
the  American  Iron  and  Steel  Institute, 
was  prepared  to  submit  for  the  con- 
sideration of  the  price  fixing  division 
of  the  War  Indtistries  Board  at  the 
meeting   in   Washington   last  week. 


STATE   CORPORATION  DEPABT- 
MENT. 


SACRAMENTO,  Cal.— Pingree 
Sugar  Co.,  San  Francisco,  has  au- 
thority from  Commissioner  of  Cor- 
porations E.  C.  Bellows  to  issue  7,WK1 
shares  of  its  capital  stock,  par  value 
$100,  in  exchange  for  an  equal  number 
of  shares  of  San  Joaquin  Valley 
Sugar  Company  at  the  par  value 
thereof. 

The  company  already  had  obtalneid 
the  approval  of  the  Capital  Issues 
Committee  for  the  issue  of  these 
shares. 

Among  other  permits  authorized 
by  Commissioner  Bellows  are  th«  fol- 
lowing : 

Sobel  Drug  Company.  San  Fran- 
cisco— To  issue  4,997  shares  of  its 
capital  stock  in  exchange  for  the 
property  and  assets  of  a  certain  drug 
business,  and  to  sell  3  shares  to  its 
incorporators. 

The  Packers  Realty  Co..  Oakland— 
To  issue  2'50  shares  of  its  capital 
stock  in  exchange  for  the  properety 
and  assets  of  a  slaughter  hou.se  busi- 

neSi;6. 

San  Francisco  Dairy  Company — Tc 
issue  13,333  1-3  shares  at  par,  $16,  foi 
cash  after  it  has  obtained  the  ap- 
proval of  the  Capital  Issues  Com- 
mittee. I 

Merle  Magnesia  Manufacturinfj 
Company,  San  Franclsco^To  sell  30i| 


shares  of  its  capital  stock,  par  value 
1100,  to  its  present  stockholders.  The 
company's  plant  is  located  in  San 
Mateo  County. 

San  Miguel  Rock  Company.  San 
Francisco— To  distribute  $1,000  of  its 
capital  assets  among  its  stockholders. 
De  Laveaga  Estate  Co.,  San  Fran- 
cisco—To  sell  10,000  shares  of  its 
capital  stock,  par  value  $100,  for  cash. 
Ahmej  Investment  Company,  San 
Francisco— To  sell  2,000  shares  to 
Justice  W.  Esberg  for  $25,000. 

Milady  Manufacturing  Co.,  San 
Francisco— To  issue  135  shares  of  its 
capital  stock  to  Gerald  Mish,  E.  M. 
Juda  and  Sam  Menzin,  its  incorpora- 
tors, at  par  $25,  for  cash. 

Yosemite  Farm  Company — To  issue 
80  shares  of  its  capital  stock  to  its 
incorporators  at  par,  $25,  for  cash. 


BUILDING  AND  ENGINEERING  NET\ 
gation  in  Thermallto,  Pentz  and  Ta- 
ble Mountain. 
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Schedule  3606,  eastern  and  western 


WHITTOK    GITEX    KIDE  0\    TOT 
FIBE  EXGIXE. 


The  spectacle  of  Frederick  WTiit- 
■ton,  president  of  the  Commercial 
Club  being  conveyed  to  his  place  as 
master  of  ceremonies  in  a  toy  fire 
engine  drawn  by  Thomas  Murphy, 
Chief  of  the  San  Francisco  Fire  De- 
partment, and  Jay  Stevens  of  the  Fire 
Prevention  Bureau  of  the  Pacific,  was 
the  feature  of  the  Christmas  luncheon 
of  the  Commercial  Club  last  Monday. 
The  festivities  included  songs  by 
members  of  the  Commercial  Club 
quartet,  and  selections  by  the  Palace 
Hotel  orchestra.  Six  hundred  persons 
attended  the  luncheon. 

^ 

PIUMBEVG    COJfTBACT   AWARDED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal.— The  County  Supervisors  hart- 
awarded  a  contract  to  P.  E.  Brand  at 
1247.50  for  installing  a  bath  tub  and 
ioilet  in  the  women's  ward  at  the 
bounty  Farm  and  Hospital. 


PACIFIC  GAS  AOT)  ELECTRIC 
PEAKS  RESERTOnt 

OROVILLE,  Butte  Co.,  Cal.— Ac- 
ording  to  reports  received  here  from 
;oncow  Valley,  the  Pacific  Gas  and 
Jlectric  Company  is  preparing  to  be- 
in  the  development  of  a  storage  prop- 
sition  there  for  power  and  irrigation 
urposes. 

It  is  said  surveys  have  been  rom- 
leted  and  that  the  plans  of  the 
ompany  contemplate  a  dam  to  im- 
ound  the  water  covering  an  area 
t  2,500  acres.  This  water  is  to  be 
>d  into  the  ditch  that  now  serves 
roville. 

The  capacity  of  po^v^r  plant  on 
lis  ditch  will  be  Increased,  and  the 
ater   will   finally  be   used   for  Irrl- 


GOTERJfMEJTT   BIDS    WANTED. 
SUPPLIES  FOR  THE  JTATT. 

Bureau  of  Supplies  and  Accounts, 
Xai-y  Department,  Washington,  D.  C. 
—Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  Is  noted  at 
the  end  of  each  paragraph.  Where  no 
date  is  shown  the  time  of  opening  has 
not  been  decided,  but  will  be  in  the 
near  future. 

Schedule  3i567,  eastern  and  western 
yards,  miscellaneous  dry  cells,  open- 
ing of  January  7. 

Schedule  3568,  eastern  and  western 
yai-ds,  8,300  pounds  molded  and  rub- 
ber gasket  and  miscellaneous  sheet 
and  strip  gum  gasket,  opening  of  Jan- 
uray  7. 

Schedule  31572,  eastern  and  western 
yards,  miscellaneous  insulating  tape, 
opening  of  January  7. 

Schedule  3588,  eastern  and  western 
yards,  screwdrivers,  gouges,  drawing 
knives,  solder  coppers  and'  adzes. 

Schedule  3'589.  eastern  and  western 
yards,  towel  racks,  ship  closets, 
catches,  waste  jar  rings  and  wash 
basin   rings. 

Schedule  3590,  eastern  and  western 
yards,  hacksaw  blades. 

Schedule  3691,  eastern  and  western 
yards,  steel  sockets. 

Schedule  3592,  eastern  and  western 
yards,  hacksaw  frames. 

Schedule  3593,  eastern  and  western 
yards,  miscellaneous  chain  hoists. 

Schedule  3594,  eastern  and  western 
yards,  hydraulic  jacks. 

Schedule  3595,  eastern  and  westam 
yards,  steel  boxwood-  rules. 

Schedule  3596,  eastern  and  western 
yards,  carbon  and  high  speed  steel 
countersinks. 

Schedule  3598,  eastern  and  western 
yards,  high  speed  reamers. 

Schedule  3599,  eastern  and'  western 
yards,  pipe  cutters,  drills,  awls,  pinch 
and  chisel  bars. 

Schedule  360O,  eastern  and  western 
yards,  brick  fo;-  ranges  and  ovens  and 
spare  parts  for  ranges  and  ovens. 

Schedule  3601,  eastern  and  western 
yards,  copper  and  blacksmiths'  ham- 
mers. 

Scherule  3602.  eastern  and  western 

yards,  planes,  pliers  and  dtill  chucks. 

Schedule  3603,  eastern  and  western 

yards,     punches,  dies     and    coupling 

nuts. 

Schedule  3604,  eastern  and  western 
yards,   carbon  steel   reamers. 

Schedule  3605,  eastern  and  western 
yards,  ship  augers,  auger  bits,  gimlet 
bits,  plug-hand  bits,  expansive  bits 
and  machine  bits. 


yards,  machinists',  blacksmiths'  and 
carpenters'  chisels,  breast  drills, 
shingling  hatchets,  ratchet  braces  and 
■bits. 

Schedule  3608,  eastern  and  western 
yards,  straight  oars. 

Schedule  3609,  eastern  and  western 
yards,  bake  ovens,  bakery  proofera. 
dough  mixing  machines,  kitchen  and 
cake  machines. 

Schedule  3611,  eastern  and  western 
yards,  steam  jacketed  kettles. 

Schedule  3613,  eastern  and  western 
yards,  rubber  hose,  welding  flux, 
blocks  and  rods,  goggles,  hose  coup- 
lings, gauge  glass  lenses,  igniters  and 
tips,  acetylene  cylinders,  cutting  and 
welding  regulators,  graduated  gauge*, 
cutting  orches,  discharge  valves,  weld- 
ing rod  and  welding  wire. 

Schedule  3614,  various  eastern  yard* 
and  Puget  Sound,  rubber  air  hose. 

Schedule  3616,  eastern  and  western 
yards,  flexible  voice  tubiitg. 

Schedule  7558%,  for  Mare  Island, 
200  pounds  raw  imiber,  20,000  pounds 
Venetian  red,  20,000  pounds  chrome 
green,  4,000  pounds  powdered  alumi- 
num and  500  gallons  copper  paint. 

Schedule  75591/2,  for  Mare  Island, 
steel  reamers. 

Schedule  7583%,  for  Puget  Sound, 
1'5,000  feet  incandescent  lamp  coM 
and  a  miscellaneous  quantity  of  slnjl* 
conductor  wire. 

Schedule  7567%,  for  Mare  I»Iaad, 
boiler  tubes. 

iSchedule  7555%,  for  Mare  Islaad, 
13,000  feet  conduit  pipe  and  miscel- 
laneous steel  pipe. 

Schedule  7580%,  for  Mare  Island, 
1  arc  welding  machine. 

Schedule  7573%,  for  Puget  Sound. 
close  link  chain. 

Schedule  7588%.  for  Mare  Island, 
400  hose  couplings. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department. 

^ 


SA>TA  BARBARA  PLANS  SOLDIER 
MEMORIAL. 


SANTA  BARBARA,  Cal.— Plans  for 
a  half  million  dollar  memorial  to  the 
boys  from  Santa  Barbara  county  who 
gave   up   their  lives   in  the  army  or 
nSvy   in   the   great  war,   were  taken 
under  consideraition  by  the  county  su- 
pervisors  recently.       It  Is     proposed 
that  the  memorial  be  in  the  form  of  a 
courthouse,  the  architecture  of  which 
would  suggest  the  Spanish  history  of 
Southern   California  and  at  tho  same 
time  be  a  tribute  to  the  young  heroes 
A  dionation  of  $25,000  will  be  addied  to 
the  public  money  by  Clarence  A.  BlA«k 
of  the  local  Liberty    memorial    eoni- 
mittee. 


I>uve  Twelve 
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HOSPITAL  BUlLDINt.S. 

SAN    FRANCISCO.-Th*     following 
co;iracts  have  b^n  avvarded  for  the 

couetruction  of  three  f.am*  ho.prta 
buildings  a,l  the  Marine  Ho^p.tal  a.t 
San  Francisco.  . 

Labor  to  Alfred  Vogt-  180  Jess.e  bt.. 

$36,897;  110  days. 

Metal  work  to  GullfoyM^etal^Norks. 

^^Hardware     to   Joost     Bros.,     $1.0-16 
(builders);  $1616  (fiinish). 
Mill  work  to  The  Acme  Lumber  Co.. 

$9-414.  ^         „„ 

Lumber  to     Tiern«n     Lumber     Co., 

Mechanical  Equipment  to  The  CraBe 
Co,  $21,338.4-0. 

Concrete  and  Masonry  _  to  Pacihc 
Portland  Oeaient  Co.,  $8.&"7. 

HIGE    IRRIGATION    PROJECT 
PLAlSTfED. 


ESCONDIDO,  San  Diego  Co.,  Cal. 
The  report  of  the  State  Engineer  oil 
the  San   Luis   Rey  irrigation   project 
has  been  submitted  to  the  ^ater  com- 
mittee of  the  diBtriot,  of  which  M.  W 
Spencer  is  dhairman.     The  plan  is  to 
take    water    from   the    San   Luis    Re> 
river  at  Warner's  dam  to  irrigate  43,- 
000  acres  lying  between  Escondido  and 
Oceanside.     The    State  Engineer    ap- 
proves the  project  but  refuses  to  in- 
clude   the    Fallbi-ook     section   as     it 
would  cost  $1,000,000  to  build  a  pipe 
line  to  that  .eetion  without  ^^  '^^^- 
sary  distributing  system.      The    esui 
mated  cost  of  the  San  Luis  Rey  re- 
port  project  complete  is   as   follows: 
Land,  including  6060  acres  of  Warner 
ranch  for  reservoir  and  rights  of  way 
for  thirty-three  miles  to  distributing 
reservoirs,  $972,575;  main  supply  con- 
duit    dam      to     district,      $l,106,9ai, 
Warner's  dam,  107  feet  high,  $614,762; 
distributing    reservoir,    $214,715;    dis- 
tributing  system,     $1,310,546;      water 
rights,  $1,075,000.      The  water     com- 
mittee will  take  up  the  question  of  pro- 
ceeding with  the  project. 

Municipal     Auditorium     Planned     as 
Soldiers'  Memorial. 

MERCED,  ilerced  Co.,  Cal.— Steps 
are  being  taken  here  to  secure  funds 
for  the  erection  of  a  municipal  audi- 
torium as  a  monument  for  the  soldiers 
and  sailors  of  Merced  who  gave  up 
the!r  lives  in  the  war. 

The  committee  appointed  to  start 
immediate  action  follows:  Mayor  J. 
B  Olce-e.  J.  H.  Simonsoir,  F.  W.  Hen- 
derson. M.  D.  Wood  and  A.  E.  CoweU- 
The  canp  ground  committee  includes 
Dr.  J.  C  Smith.  T.  W.  Fowler  and  W. 
E.  Bedesen. 


BUILDING  AND  ENGINEERING  NEWS 
PLAN    MEMORIAX    AUDITORIUM. 

PASADENA,  Los  Angeles  Co.,  Cal. 
-Patriotic  societies  of  Pasadena  have 
endorsed  the  project  to  erect  a  public 
auditorium  as  a  war  ^^°^^^  ^ 
building  to  seat  not  less  than  5000  and 
to  cost  approximately  $250,000  is  ad- 
vocated. The  board  of  trade  will) 
launch  the  movement  tor  the  memor- 
ial hall. 

K04D  WORKPLANJiED. 

M^RYSVILLE.  Yuba  Co.,  Cal.-In 
order  to  carry  out  the  construction  of 
■^  "cross  state  road"  to  connect  Lake 
Tahoe  with  Ukiah,  Mendocino  Coun- 
ty by  wav  of  Nevada  City.  Grass 
Valley.  Smartsville,  Mavysville.  Yuba 
City  Colusa  and  Williams,  an  organi- 
sation, known  as  the  "Sutter-Butte- 
Tahce  to  Ukiah  Association,"  has  been 

formed.  ■  .     ».       • 

The  president  of  the  organization  is 
J-imes  K  O'Brien  of  Smartsville  and 
the  L-ecretary  is  Chas.  H.  Chace  of 
-  Marvsville.  The  proposed  road  will 
be  introduced  at  the  next  state  Legis- 
lature. 


SYSTEM 


MUNICIPAL       WATER 
PLANNED. 

FLAGSTAFF,  Ariz.-At  a  meeting 
of  the  common  council  of  Flagstaff. 
December  17,  it  was  decided  to  pro- 
ceed with  the  municipal  sewer  sys- 
tem The  money  is  already  in  the 
treasury  for  the  major  part  of  the 
undertaking.  Olmsted  &  GiUelen.  im 
Hollingsworth  Bldg..  Los  Angeles,  are 
the  consulting  engineers  for  the  city. 

PLAN  IRRIGATION   SYSTEM. 

BEAUMONT,  Rivei-side  Cj.,  Cal.— 
The  State  Engineer  will  make  a  favor- 
able report  on  the  proposed  irrigation 
system  for  Beaumont  valley  and  the 
proposition  to  foi-m  a  district  will 
soon  be  submitted  to  the  voters. 

PLAN  MUNICIPALWATER  SYSTEM 

SAN  LEANDRO,  Alameda  Co.,  Cal. 
—The  City  of  San  Leandro.  is  con- 
templating the  acquisition  of  a  muni- 
cipal water  system.  The  amount  of 
the  bond  issue  to  cover  the  same  has 
.  not  yet  been  fixed.  Olmsted  &  Gillelen, 
111'  Hollingsworth  Bldg.,  Los  An- 
geles, have  been  retained  as  the  con- 
sulting  engineers. 


contract  with  James  Kennedy  was 
suspended,  will  continue  supervision 
of  the  work. 

ROVD   WORK   PLANNED. 

WOODLAND,  Yolo  Co.,  Cal.-Plans 
looking   toward  the     building  of     the 
Yolo-Lake    county      highway      whnch 
have  been  progressing  quietly  but  ef- 
fectively for  nearly     a  month     have 
uow   been  made     public.       Secretary 
Fred  Shaffer,  of  the  Board  of  Trade, 
stated  that  the  ground-work   looking 
toward   securing   state     aid   for     the 
construction   of  the     road  had     pro- 
gressed most  harmoniously,  with  all 
counties  in  the  northwestern  portion 
of  the  state  favoring  the  construction 
of  this  link. 

The  route  of  the  pi^osed  highway 
is  between  Rumsey  and  U>wer  Lake 
by  way  of  Cache  creek  canyon,  and 
would  open  up  Lake  County  to  easy 
access  from  the  valley. 

OAKLAND     ENGINEER     RECEITES 
DECOR.VTION. 

WASHINGTION,  D.  C.-The  War 
Department's  list  of  men  cited  for 
bravery  contains  the  name  of  one  Cal- 
if omian. 

Second  Lieutenant   Frank  B.   Cook 
of  Company  D.  Fourth  Engineers,  and 
=on    of    Frank   B.    Cook    of    Oakland, 
received      a      Distinguished      Service 
Cross    for    extraordinary   heroism    in 
action   near  Ville   Savoy,   France,   on 
August    lath.       Lieutenant    Cook    di- 
rected the  reconstruction  of  an  artil- 
lery bridge  on  the  Vesle  River  undei 
constant   machine  gun  and  shell   fire 
se^  a  splendid  example  for  the  mem 
bers   of   his   command  by   his   disre 
gard  of  danger.     On  the  morning  o 
Augu.^t    nth    he   was    wounded   whil 
he  was  personally  looking  after  th 
<,afetv     of   an     outguard     during 
heavy  enemy  bombardment. 


TO  COMPLETE  DAM  BT  CONTRACT 

SAN  DIEGO,  Cal.-The  Mayor's  ad- 
visory committee  has  recommended 
to  council  that  the  loNver  Otay  dam 
be  completed  by  contract  and  that 
council  immediately  call  for  hids  on 
the  basis  of  unit  prices.  H.  N.  Sav- 
age hydraulic  engineer  of  the  city, 
who  took  charge  of  the  work  when  the 


SEWER  SYSTEM  APPROVED.    COJ 
TRACT   AWARDED. 

NEWPORT  BEACH,  Orange  C( 
Cal.— The  Capital  Issues  Coramittt 
has  approved  the  issuance  of  bow 
for  the  construction  of  a  new  sew. 
system  for  the  City  of  Newport  Beac 
The  contract  for  this  work  w 
a^rarded  la.st  fall  to  the  J.  D..  Kne 
Contracting  Company  of  San 
Monica,  at  approximately  $172,000. 
is  expected  that  construction  wo 
will  be  started  soon. 

FIRE  HYDRANT  BIDS  WANTED 

SACRA.MBNTO.  Cal.— Bids  will 
received  by  City  Clerk  M.  J.  Desmt 
up  to  December  31st.  11  A.  M..  for  f 
nishing  200  Corey  Fire  Hydrants 
equal  for  the  City  of  Sacramei 
Certified  check  of  10%  must  acc< 
pany  each  bid. 


TO   C05STEUCT  POWER  LIVE. 

HOLUSTER,  San  Benito  Co.,  Cal.— 
Riglits-of-way  papers  for  the  King 
City-New  Idria  power  line  have  been 
filed  by  the  Coast  Valleys  Gas  &  Elec- 
trical Company  and  work  will  begin 
shortly.  The  proposed  line  will  cost 
in  the  neighborhood  of  $85,000  and 
when  completed  all  machinery  at  the 
New  Idria  quicksilver  mines  will  be 
run  by  electricity.  At  present  the 
company  generates  its  power  with 
Diessel  engines  using  crude  oil  as  fuel. 


STREET    AXD  ROAD  WORK    BIDS 
WAITED. 

STOCKTON.  San  Joaquin  Co.,  Cal.— 
9ids  will  be  received  by  County  Cleik 
Sugene  D.  Graham  up  to  Januarj-  Hh, 
10  A.  M..  for  improvement  work  on 
certain  roads  and  streets  in  and  near 
he  Town  of  Woodbridge.  in  accor- 
lance  i.vlth  profiles  and  specifications 
prepared  by  County  Surveyor  F.  E. 
luail.  Certified  check  of  10%  payable 
D  Chairman  of  the  Board  of  Super- 
isors  must  accomi>any  each  bid. 
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be  necessary  to  complete  the  remaind- 
er of  the  11  miles  of  pavement. 

RETITE  ROAD  DTPROTEMEXT. 

BLYTHE,  Riverside  Co..  Cal.— The 
project  to  improve  about  22  miles  of 
road  in  the  Palo  Verde  road  district 
has  been  revived.  Gravel  roads  22  ft. 
wide  were  planned  for  this  district 
and  a  contract  was  awarded  last  sum- 
mer to  Johnson-Shea  Company  of 
Riverside,  at  $260,000,  for  building  the 
roads,  but  the  Capital  I.ssues.  Com- 
mittee refused  to  approve  the  issuance 
of  bonds.  There  is  a  strong  sentiment 
in  the  district  for  16-ft.  concrete  roads 
instead  of  gravel  roads.  The  county 
supervisors  will  ascertain  the  wishes 
of  the  property  owners  in  the  district 
before  taking  action. 


STREET    WORK   PLAXTED. 

BAKERSFIELD.  Kern  Co.,  Cal.— F. 
.  Benson,  City  Manager,  states  that 
teps  will  be  taken  at  the  next  meet- 
ig  of  the  City  Council  to  improve  25 
locks  of  streets  in  this  city  shortly 
'ter  the  first  of  the  year.  Benson 
romises  much  street  work  in  various 
irts  of  the  city,  much  of  which  was 
rfd  up  owing  to  the  Government  re- 
rietions  during  the  war. 


AP. 


OAD     SlRFACDfG       FODS 
PR0PRL4TED. 

RAKER,  Ore.— The  state  highway 
mmission  has  approved  the  ap- 
wpriation  of  $166,500  of  the  six- 
llion  dollar  road  fund  for  the  pur- 
se of  hard  surfacing  the  state  high- 
ly between  La  Grande  and  Hot  Lake. 
iistance  of  9  miles. 


APPROPRIATIOX  .HADE  FOR  C.iLI- 
FORXIA  PRO.JECTS. 

WASHINGTON,  D.  C— Representa- 
tive Charles  F.  Curry  has  obtained  a 
river  and  harbor  appropriation  for 
every  approved  project  in  his  district, 
and  also  for  the  two  new  projects  at 
-Napa   River  and   Suisun  Channel. 

The  Federal  appropriation  for  Sui- 
.sun  Channel  between  Antioch  and 
Martinez  will  be  $64,500  and  the  State 
will  be  required  to  appropriate  a  like 
sum. 

Local  authorities  will  be  required 
also  to  provide  facilities  for  the  work 
as  recommended  in  the  engineer's  re- 
port. 

Local  authorities  will  be  required 
to  furnish  the  land  necessary  for  the 
four  Napa  River  cut-offs  at  the  total 
cost  of  143,000.  Twenty  thousand 
dollars  is  carried  in  the  bill. 
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Interior   for  a   connection     with     La- 
guna  dam.    Ratification  of  the  contract 
is  predicted  by  oflScials  of  the  district. 
The  cost  of  an  Ail-American  canal  to 
make  the  connection,  according  to  the 
report  submitted  by  the  engineers  who 
made  the  survey,  is  estimated  at  $26,- 
732,602  for  a  canal  of  9000  second  ft. 
capacity,  and  at  $24,304,048  for  a  canal 
of    60O0    second    ft.    capacity,    not    in- 
cluding the  cost  of  power  development. 
This   cost   includes   the   right   to   con- 
nect with  Laguna  dam  for  which  the 
district    must    pay      $1,900,000.        The 
estimated  cost  of  power  plants  is  $4,- 
508,690.     The   larger  canal   would   ir- 
rigate approximately   900,000  acres  n 
the  Imperial  valley,  including  515,000 
acres    of   cultivable    land    in    the   Im- 
perial District.     The     smaller     canal 
would  furnish  water  for  the  Imperial 
District  alone.     The  cost  per  acre  to 
the    landowners   would   be  about   $28 
an  acre.    The  survey  of  the  canal  fol- 
lows   the   Colorado    river   from   Yuma 
for  a  distance  of  six  miles,  thence  to 
Pilot  Knob  and  across  the  sand  hills 
to  Calexico  where  it  turns  northward. 
The  Board  of  Engineers  in  charge  of 
the  survey  consisted  of  C.  E.  Grunsky 
for   the     Imperial     District;    W.     W. 
?ch!ecbt,   for   the   reclamaton   service. 
Department   of   the   Interior,   and   Dr. 
Elwood  Mead,   international  authority 
on  irrigation. 


PLAN  POXTOOX  BRroOE, 

W)KG  BEACH.  Los  Angeles  Co., 
1.— Building  of  a  temporarj-  pontoon 
Ige  180  feet  in  length,  over  the  en- 
noe  to  Long  Beach  harbor  is  being 
isidered  and  it  is  understood  gov- 
iment  permission  can  be  obtained. 


LIGHTIXfi       STSTEjr       COXTRACT 
AWARDED. 

FRESNO,  Pre.3uo  Co.-  Oal.— The 
Lewis  Electric  Company  was  awarded 
the  contract  at  $14.2iO  for  construct- 
r.g  an  ornamental  lighiting  sj^tern  in 
Pouth  Van  Neas  avenue. 


TO  CALL  Bros  FOR  PATLXG. 

5AiN  DIEGO  San  Diego  o.,  Cal.— The 
imber  of  commerce  has  asked 
incil  to  pave  11  miles  of  road  from 
Jolla  to  India  and  Winder  streets 
complete  the  San  Diego-Los  An- 
es  Highway.  Council  is  asked  to 
I  for  bids  at  once  for  paving  3% 
es  from  La  Jolla  south  for  which 
loman  Act  proceedings  have  been 
tttuted  and  take  such  action  as  may 


COXTRAf  T     AWARDED     FOR  PAT- 
IXG. 

VISALIA.  Tulai'e  Co.,  Gal.— The 
Concrete  Pipe  &  Construction  Com- 
pany. N.  F.  Ball,  manager,  of  Porter- 
ville.  was  awarded  the  contract  for 
grading  and  paving  I14  miles  of  the 
Lindsay-South  division  of  the  per- 
manent county  highway  system  of 
Tulare  county  at  80c  cu.  yd.  for  grad- 
ing and  $4.50  cu.  yd.  for  concrete  pav- 
ing, county  to  furnish  materials. 


(OXTRACT    AMARDED    FOR    SAC- 
R.4MEXT0  JOB. 

SACRAlMBNTO.  Cal.— The  tJlinton 
Construction  Co.,  140  Townsend  St., 
San  Francisco,  has  been  awarded  the 
contract  for  the  construction  of  the 
Association's  new  plant.  It  will  be  a 
four-sitory  reinforced  concrete  build- 
ing with  a  hollow  tile  power  house, 
etc.,  and  will  be  located  on  Nine-' 
teenth  and  "C"  streets  in  Sacramento. 
E.  C.  Hemmings,  Diepenbrock  Bldg., 
Sacramento,  is  the  architect,  Contract 
price.    $78,000. 

Bros       WAXTED       FOR       RECOX- 
STRICTIXG  TRACKS. 

SAN  FRANCISCO-The  San  Fran- 
cisco Board  of  Public  Works  will  re- 
ceived bids  until  December  30th,  for 
reconstruction  of  tracks  on  Taraval 
street  between  20th  and  23rd  avenues. 
Plans  on  file  at  the  City  Engineer's 
Office,  City  Hall. 


rRRIGATIOX   PRO-TECT. 

EL  CENTRO.  Imperial  Co..  Cal.— 
The  Imperial  Valley  Irrigation  Dis- 
trict will  vote  January  21.  1919,  on  the 
contract  with  the  Department  of  the 


.STREICT    EXTEXSIOX    I'L.\r>KD. 

•SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
—The  City  Council  is  considering  the 
extension  of  Pacific  avenue  through 
I  he  Anthony  Block  to  River  sifreet.  A 
citlzonts'  committee  has  been  appoint- 
ed to  complete  the  detail.s  of  die  pro- 
po  ed  work. 
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tTATl   COBPOBATIOX  DEPART- 
MENT.  • 


SACRAMENTO,  Oal.— Readjust- 
luen'ts  eftet^ted  in  the  State  Corporation 
Department  by  Comanissioner  E.  C. 
Bellows  already  have  reduced  the  ex- 
pense of  the  department  by  $1,350. 50 
per  month,  or  an  annual  saving  of 
$l'6,2iO€.O0  over  wha.t  it  cost  to  oondoiot 
th«  business  of  th«  'departmenit  prior 
to  his  adm.lnistratlon. 

This  saving  and  the  rcadjustm'ents 
tuave  been  made  following  out  the 
salicy  announced!  by  Oommisisioner 
B«llaws  when  he  a&sJumed  the  dutiws 
of  the  office. 

Ooonmissloner  Bellows  has  reduced 
.tb«  number  of  rented  offices  of  the  de- 
partment in  San  Francisco,  effeoting  a 
saving  in  rent  without  cramping  or 
handicapping  the  work  of  the  depart- 
ment. This  has  been  made  possible 
by  requiring  a  greater  ceatralizatiioon 
of  work  in  the  heiadquarters  ait  Sacra- 
■■lento,  relieving  th©  branches  at  San 
Francisico  and  Los  Angeles. 

Another  feature  which  figured 
largely  in  the  'big  showing  was  the 
eonsolidation  of  department  work 
und'ET  one  head,  where  there  was  over- 
Upplng. 

General  Bellows  announces  that  the 
department  will  be  administered  on  a 
•trlotly  economical  basis  consistent 
with  adequate,  efficient  service  to  the 
Stojte,  the  corporations  under  the  au- 
thority oif  the  department  and  the 
general  public  interestied  in  corporate 
Bftcuritles. 


POWER  SITE  OX  PITT  RIVER  PUR. 
CHASED. 

RBI-DING.  Shasta  Co.,  Cal.— A  con- 
tract for  a  deed  calling  for  tihe  pay- 
ment of  $194,093  to  the  Oenjtral  Pa- 
oiflc  for  land  along  the  Pitt  river 
aibove  Copper  City  has  been  filed  by 
the  prospective  purchaser,  the  Pitt 
River  Power  C^ympany.  This  is  the 
corporation  that  recently  surveyeid 
two  dam  and  reservoir  sites  in  the 
Pitt  section. 

It  is  umderstood  locally  that  >tlhe 
jreat  project  is  to  develop  power  for 
•lectrifjing  the  Southern  Pacific,  and) 
that  the  Pitt  River  Power  Company 
So  subsidiary  to  the  Southern  Pacific. 
A  heavy  payment  was  made  down  to 
bind  the  contract.  The  full  purchase 
price  is  to  be  paid  by  January  12- 
1922. 

The  land  extends  up  the  river  as 
far  as  the  mouth  of  Montgomery 
creek  and  beyond  the  site  on  which 
llie  Pacific  Gas  and  Electric  sitarted 
R   great  power  development  last  year. 

The  contr.Tct  recorded  was  filed  by 
Rudolph  Sprc-ckels  of  San  Francisco 
iittd  J.  A.  WTiittlesey,  representing  the 
iD^edeTa^  Trust  Company  of  New  York 


BUILDING  AND  ENGINEERING  NEWS 
The  Central  Pacific  fetainis  a  200-foot 
riglit  of  way  tor  all  railroads  It  may 
wish  to  build  on*  the  land  deedeid. 
Dudley  Jlorton  is  president  of  the  Pitt 
River  Power  Company  and  G.  W.  Dur- 
brow  is  secretary. 
(3533'r)     1st  report  Dec.  9,  1918      E 


PURCHASE  OF  ROCK  BREAKER 
AND  AUTO  TRUCK  RECOM- 
MENDED- 

NEVADA  CITY,  Neviida  Co.,  Oai.— 
The  County  Grand  Jury  has  recom- 
mended the  purchase  of  a  portable 
rock  breaker  for  ithe  First  District  and 
the  purdiase  of  a  three-ton  truck 
needed  in  connection  with  road  re- 
pairs. 


IRRIGATION  DISTRICT  FORMED. 

BIEBER,  Lassen.  Co.,  Oal.— The 
Round  Valley  Irrigation  project, 
which  has  been  fathered  by  the  North- 
ern California  Counties  Association, 
has  been  organized  with  the  following 
tem>poa-ary  directors:  P.  J.  Hopper. 
Oscar  P.  Holcomb,  William  H.  Paulk, 
Andrew  Babcook  arnd  Jaicob  Lyman. 
The  project  contemplates  the  irriga- 
tion of  210,000  acres  of  lanid  in  Big  Val- 
ley, Lassen  County,  adjacent  to  Bie- 
ber.  There  was  practically  no  op- 
position to  the  district.  The  first  step 
of  the  directors  will  be  to  present  a 
petition  for  the  formation  of  the  dis- 
trict to  the  Supervisors.  This  will  be 
done  upon  the  return  of  P.  J.  Hooper, 
who  is  in  San  Francisco  conferring 
with  A.  E.  Chandler,  president  of  the 
State  Water  Commission,  and  W.  F. 
McClure,  State  Engineer. 
(25526)       E 


EXCAVATION    OF    CANAL    TO    BE 
DONE  BY  FORCE  ACCOUNT. 

EL  CENTRO,  Imperial  Co.,  Cal.— 
All  bids  received  by  the  Imperial 
Irrigation  District  for  excavation  on 
the  Demara  cut  and  for  enlargng  the 
main  canal  and  for  revetment  work 
on  canals  were  rejected.  The  Board 
of  Directors  ordered  the  work  done  by 
force  account  ucd'eir  the  supervision  of 
the  general  manager. 


STREET   IMPROVEMENT   PLAN.S 
BEING  PREPARED. 

FRESNO,  Fresno  Co..  Cal.— City  En- 
gineer Murray  h.os  been  instructed  to 
prepare  plans  for  grading  and  ollin.i; 
and  constructing  culverts  on  San 
Pablo  Avenue. 


NOT  OUT  OF,  BUT  INTO. 


When  prohibition  is  enacted  the 
brewers  do  not  go  out  of  business, 
they  go  into  business.  We  voted  our 
saloons  closed  in  Oregon.  One  great 
brewery  is  going  to  manufacture  fur- 
niture.    Heretofore    we   have    raised 


the  lumber  in  Oregon,  shippedi  H  to 
Michigan,  and  bought  our  furniture 
from  there  at  a  third  more  than  It 
ought  to  cost  us.  Another  brewery 
is  going  to  become  a  shoe  factory. 
For  seventy  years  Oregonians  have 
purchased  their  shoes  in  Boston,  al- 
though we  raise  the  hides  and  every- 
thing needed  for  shoes  in  Oregon. 
The  conversion  of  those  two  brewer- 
ies into  a  furniture  factory  and  a  shoe 
factory  will  cause  them  to  employ 
from  twelve  to  sixteen  times  as  many 
men  as  they  formerly  employed,  and 
incidentally  the  Western  price  on 
shoes  and  furniture  will  be  reduced, 
possibly  by  a  third. 

— Clarence  True  Wilson. 


CONTRACTS    AWARDED    FOR    SAN 
FRANCISCO  .STREET  DIPROVE- 

MBNT. 

The  improvement  of  the  St.  Francis 
Circle  and  a  portion  of  Sloat  Boule- 
vard from  Portolia  Drive  to  Nineteenth 
avenue. 

Awp.rded  to  Blanchard-Brown  Co.. 
298  Geneva  St. 


The  improvement  of  Lowell  street 
between  the  S  line  of  Mission  street 
and  the  N  line  of  Hanover  street,  by 
the  conet ruction  of  concrete  curbs; 
artifical  stone  sidewalks;  a  6-inch 
vitrified,  salt-glazed,  ironstone  pips 
sewer;  brick  catch  basins;  constrtlc- 
tion  of  a  14-foot  vitrified  brick  central 
strip,  and  an  asphalt  pavement. 

Awarded   to   Blanchard-Brown   Co. 


ONLY     ONE     BID     RECEIVED     FOR 

WIRING      MARINE      HOSPITAL 

BI'ILDINGS. 

WASHINGTON,  D.  C— Only  one  bid 
was  received  by  the  Supervising  Ar- 
chitect at  Washngton.  D.  C,  on  De- 
cniber  20th  for  electric  wiring  for 
three  ho&pifal  wards  at  the  Marine 
Hospital,  San  Francisco  The  bid  was 
as  fo'Ilows: 

Pacific  States  Electric  Co.  A-1  ward, 
$1061.33;  B-1  ward.  .^1.003;  T.  B. 
\TOrd.  $2180.46. 

1 

.lOBS    FOR   RETIRNVNC;   SOLDIERS. 


That  gro-d  progress  has  been  made 
n  placing  retum.ed  army  and  navy 
■  en  in  positions.  Is  the  statement  of 
.'.•Ao.  S.  .Mitchell,  Co-nmissioner  of  the 
/  ,•  -.ly  ^.|4  Navy  Placement  Depart- 
'•  ent  of  the  State  Council  of  Defense, 
."t  the  Ferry  Building,  in  San  Fran- 
c'sco. 

r 'ii>loyers  goner^Ily  are  responding 
lo  le'ter.';  and  inquiries,  with  emphatic 
assurance  of  app^o^r.l  of  the  Place- 
rent  organization  and  with  promises 
.0  enploy  men  throuvh  the  Council's 
Dep^.rtment. 


The  Chamber  of  Commerce  of  San 
•"rarijcisco  is  actively  canvassing  its 
n»mbersrlp  to  secure  infoniiation  as 
o  what  positions  are  available  for 
n«n  at  the  disposal  of  the  Placemenit 
Jepartraent. 

The  Chamber  has  already  signified 
in  iatention  to  place  260  of  the  train- 
ed disabled  men. 

Letters  are  ooming  in  daily  from 
rmployers,  announcng  readiness  to 
ak.->  in  former  CaHfornia  employees 
n  service,  when  honorably  discharg- 
d. 

In  some  casec,  it  is  also  announced 
hat  emiployees  who  take  the  places 
it  men  who  went  to  war  will  be  re- 
ained,  even  though  the  reiturning 
oen  go  back  to  their  former  work. 

The  United  States  Vocational  Train- 
ng  Deijartment  will  care  for  all  dis- 
bled  men  including  those  binded  or 
leafened,  training  them  for  occupa- 
ion,  compensating  them  during  train- 
ag,  ana  makiig  allowances  for  de- 
lendents. 

The  Placement  Department  of  the 
ftate  Council  has  also  arranged  to 
upply  the  local  posrt  office  with  all 
leeded  holiday  help. 

Soon  after  January  1st,  numerous 
inns  not  now  ready  for  changes,  will 
le  prepared  to  take  in  former  work- 
Ts.  and   some  additional   employees. 

The  Placement  Committees  and 
Jomimunity  organizations  that  the 
Itate  Council  has  selected,  in  many  of 
he  counties  are  well  organized,  says 
lommissoiner  Mitchell,  are  finding 
rork  for  soldiers  and  sailors,  and  are 
Iso  ascertaining  what  future  indus- 
rial  development  may  afford  op- 
lortunity  for  occupation  for  the  dis- 
harged  army  and  navy  men. 
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the  city  providing  funds  for  the  bal' 
ance.      Mr.    Pattiana,    however,    made 
the    suggestion    to    the    Council    that 
it   was   not  particualrly  his  own  con- 
ception   of    a    fitting    memwpial    that 
sihOTjld  be  decided     upon  but     rather 
that   some   sort   of   a   substantial   and 
lasting  tribute  to  the  warriors  be  de- 
cided upon  and  erected.  " 
-Mayor  Majors'  request  follows: 
To  AixJhiteots:  — 
The  Alameda  City     Council     by 
Resolution      passed    at    its      last 
regular     meeting     instructed     the 
Mayor    to    issue   an    invitation    to 
the    ai-ohiteots     located     here     or 
hereabouts,   to     furnish,   if     tlhey 
felt  so  disposed,  a  plan  or  plans 
and    design    for  a  proper    monu- 
ment to  be  erected  sonTewhei-e  in 
a  public  place     in  Alameda  com- 
memorating the  hideous  war  that 
has  just   passed  and  in  honor   of 
our  bi-ave  Alameda  soldier     boys 
who  took  an  heroic  part  therein. 
It  might  be  unnece.>sary  to  add. 
but  the  spirit  of  this  invitation  is 
that  it  will  be  a  patriotic  contri- 
bution on  the  part  of  the  architect 
to  the  public.     It  was  not  the  in- 
tention  of  the   Council   resolution 
to  pay  any  fee  or  charge  for  such 
work. 
f  Signed) 

GREENE  MAJORS. 
Mayor  of  Alameda. 


A.MEKICAX  .41 TOMOBILES  IN  THE 
FAB  EAST. 


lE.VOKIAL      PLAXS      ASKED      BY 
AL.43DEDA. 

initable     Structure     in      Honor      of 

Soldiers  Who  Fought  for  Liberty, 

is  Possibility. 


ALiAMEDA,  Cal. — An  invitation 
ras  extend'ed  arohiteiots  of  Alameda 
'ecentiy  to  submit  drawings  for  a 
liitahle  memorial  structure  to  be 
ireoted  in  Alameda  in  honor  of  the 
poys  who  made  the  supreme  sacrifice 
ir  served  their  country  during  the 
treat  war. 

Mayor  Greene  Majors,  pursuant  to 
lotion,  of  the  City  Council,  issued  the 
nvitation.  Recently  A.  W.  Pattiana, 
in  .'\laniedia  architect,  submitted 
Irawings  to  the  Council  for  a  preten- 
ious  structure  which  has  been  given 
onsideration  by  the  city  fathers. 

The  financing  plan  as  suggested  by 
ir.  Pattiana  is  for  a  popular  sub- 
criptioii    amoni;   non-taxpayer.s    with 


STATE    COUXCIl   OF   DEFENSE   OF 
CALIFORNIA    IVAR    INFORMA- 
TION BUREAU. 


"-Vttention!  Loyal  San  Francisco 
Employers! 

"Phone  to  Ai-my  and  Na^T  Plaj,'e- 
ment  Department  of  the  State  Coivy'il 
of  Defense  what  positions  youiutove 
open  for  honorably  discharged  uni- 
fonned  California  men,  who  have 
answered  the  Call  to  the  Colors.  WE 
MUST  NOW  ANSWER  THE  CALL 
FOR   REINSTATEMENT. 

".Many  men  are  daily  coming  to  us 
for  positions — help  us  to  place  them. 

"We  have  the  men — have  you  a  Job? 
A  large  number  of  men  have  been 
placed,   but  we  need  more  po.sitions. 

"Men  semt  to  employers  from  this 
department  will  have  credentials  to 
show  such  references,  and  all  appli- 
cants should  be  required  to  present 
them." 

Such  is  a  cal!  to  locnl  manufac- 
turers and  dealers  in  brilding  and 
(•;:;is',r-.:ction  material,  by  Charles 
Wright,  of  the  Committee  on  such  in- 
leresrts,  in  the  Non-War  Construction 
DepartnKat  of  the  State  Council  of 
Defense  of  (^aliforfiia.  which  lias  beon 
as.slgned  to  Placement  duty. 


While  American  cars  predominate  in 
China,  the  future  market  for  motor 
vehicles  in  that  country  depends  upon 
road  construction.  A  report  just 
issued  by  the  Bureau  of  Foreign  and 
Domestic  Commerce,  Department  of 
Commerce,  says  that  as  a  general  rule 
there  are  no  suitable  roads  to  be 
found  outsde  the  foreign  concessions 
of  the  treaty  ports,  although  there  are 
some  150  miles  of  streets  in  Pekin. 
suitable  for  motor  cars  and  a  few 
short  stretches  of  road  scattered 
throughout  the  Republic.  The  feature 
that  should  interest  American  motor- 
car manufacturers,  however,  is  the 
fact  that  there  is  at  the  present  t4me 
a  desire  for  roads  and  a  realization  on 
the  part  of  both  Chinese  ofllcials  and 
foreign  residents  that  highways  are 
essential  to  the  development  of  the 
vast  resources  of  the  country.  Shang- 
hai is  the  center  for  motor  cars  as  a 
result  of  its  foreign  population  of  ap- 
proximateyl  20,000.  Registered  cars 
in  the  city  number  about  1,200,  and 
some  two  or  three  hundred  are  in 
:;loiage. 

There  are  only  2,700  cars  in  all  of 
J..pan,  but  the  recent  prosperity  has 
greatly  stimulated  the  demand  and 
will  for  some  time  result  in  increased 
sales.  Americans  have  had  most  of 
the  business  since  the  war  started  and 
Seem  to  have  the  market  for  medium 
and  low-priced  cars  well  In  hand.  The 
abundance  of  money  among  the  buying 
clcss  and  the  desire  to  own  cars  is, 
however,  offset  by  the  lack  of  suitable 
roads  and  bridges.  The  only  recent 
improvements  in  this  respect  have 
come  about  largely  as  the  result  of 
niilit.iry  requirements.  There  is  a 
well-defined  desire  to  manufacture 
Japanses  cars,  but  progress  in  that 
direction  has  necess  arily  been  slow. 


FAMOUS     ARCHITECTS     PROTIDE 
THE  DESIGN. 

CHICAGO,  Nov.  3.— Elmer  C.  Jen- 
sen. Chairman  of  the  Lincoln  Highway 
Committee,  of  the  American  Institute 
of  Architects,  has  forwarded  to  the 
Lincoln  Highway  Association  Head- 
quarters designs  for  the  rest  station 
the  association  contemplates  erecting 
at  the  eastern  end  of  the  Goodyear 
.Metiiorial  Section  of  the  Lincoln  High- 
'way  cu  the  Great  .^^nier'ran  Desert  in 
I'tah. 

.Mr.  Jonsf^n,  wiio  is  one  of  Chicago's 
be.<:t  known  architects,  has  conferred 
with  many  other  well  known  members 
of  his  profession  in  the  preparation  of 
the  designs  for  the  rest  station  and 
(he  p('i-nianent  memorial  markers, 
which  v.ill  be  pl.icod  at  Ihe  'summit  of 
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20ih  CENTURY 

Mixers,    Pavers,  Hoists  and 
Concrete  Carts. 


Fisher  Pass  and  at  both  ends  of  the 
two  memorial  sections.  The  building 
itself  will  be  long  and  low,  and  in  ac- 
cordance with  the  rough  character  of 
the  country,  and  will  be  planned  to 
provide  room  for  five  or  six  tourist 
parties,  who  can  secure  accommoda- 
tions if  they  desire,  and  meals  and 
supplies. 

Through  the  active  co-operation  of 
the  American  Institute  of  Architects, 
the  story  of  the  way  in  which  the 
desert  section  of  the  Lincoln  Highway 
has  been  eliminated  as  a  barrier  on 
the  trans-continental  trail  will  be 
briefly  told,  in  lasting  form  on  the  con- 
crete and  rock  memorial  markers  to 
be  placed  at  prominent  points  on  the 
desert  and  in  the  pass. 


Carefully  Guarded 


HARBOR  COSmiSSIONERS,  DEC.  27. 

At  Friday's  meeting  of  the  State 
Board  of  Harbor  Commissioners, 
plans  were  approved  for  a  shed  at 
Islais  Cieek,  and  payments  ordered 
made  to  Raisch  Bros,  .|250O  and  Thos. 
Clark,  11400. 


CAUINET    ICiAKEHS. 


IROQUOIS 

Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

I   S  1  7  Model.        Purchase  from  the  meoufactu 

IVOR^IS    K.    DAVIS,  M.nul.et«r.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
Teiaphon.  Market  <67s  SEVENTH,  HARRISON  and  LAN6T0N  STS.,  San  Franolaoo 

LEAVE    KEY    ROUTK   FERRg. 

L«»v«  I Daily  except  a  a  no  ted. 

7:20A|Sacramenlo,  Pittsburg,  Bay 
Point.  Carries  Observation 
Car.  Through  train  to  Chico. 
Marysville.  Colusa,  Oroville 
and  Woodland. 
8:00A Concord.  Diablo  and  Way  Sta- 
tions. 
•9 :00A  Sacramento,  Bay  Pont.  Pitts- 
burg, Chico.  Woodland.  Car- 
ries Parlor  Ob.servution  Car 
9:40A  Pinehurst,     Concord.     Sundays 

I     and  Holidays. 
ll:20A|Sacraniento,       Pittsburg.      Da} 

I     Point.  Colusa.  Chico. 
♦l:OOP]Sacrainento,      Pittsburg.      Hay 
I     Point,  Colusa. Chico. Woodland 
3:00PlSacramenlo.      Pittsburg.      I!a> 

I     Point,  Elverta.  Woodland. 
4:00plConcord    and    Way    Stations. 
4:40P!Sacraniento.   Pittsburg,   Mar'ys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P'Pittsburg.     Concord.     Danville 
I     and     Way     Stations,     except 
i     Sundays  and  Holiday.<i. 
8:00RiSacramento.    Pittsburg,    Wood 
■gVV    land   and   Way   Stat'ons. 
♦     tvIJ-tiections  made  at  Mallard  for 
Walnuts,  rove.  Ryde,  Isleton.  and   Rio 
Vista  by  Lauritzen  Transportat  on  Co. 
Boats. 


Hunter.  R.  J.,  expert  ,cabinet  maker. 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany. antoQue  and  all  kinds  of 
furniture;  repairs  and  polishing: 
Telephone   Oakland   2735. 


OAK' AND,  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutler  2?>VA 
Red  Line  Trans.  Co..  S.  F. ;  People's 
Express  Co.,  Oakland. 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacn-menlo. 

The  electrical  automstic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  mivemenl  was 
registered. 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Trancisco  Depot 

KKV    ROUTE  FERKY 

Phone  Sutler  8339 

iHKH>lKHKHKHKH>l«HKHS<H><HK«H» 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sarramt  nto,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


Pablication  Ofiicc 
560  Mission  Street 


San  Francisco,  Cal,  January  8,  1919 


Poblislied  Every  Wedneldir 
Nineteenth  Year,    No.  2 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxio'js  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Pbelsn  Building 
San  Pranolsoo.  Cal. 


Railway  Exchange  Bui  Idins 
Portland,  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Caj. 


Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 

are  open  every  day  of  the  year.  induiiinL'  Sundays  and  Holidays, 
from  8  A.  M.  until  midnight.  Specially  convenient  for  Builders 
and  Contractors.    Boxes  $3.60  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F.,  Cal. 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint 
ing.  Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


Wednesday,  November  6,  1918 

Price  List  on  Money  Saving  PRINTING  tor  Every  Day  Requirements. 


Xote   Heads 

iSize    5^4x8^4) 

1000   »  4.00 

SOOO    5.50 

."WOO     ,  10.7.-, 

10000    19.50 

Letter    Heads 

(Size    S"xll) 
A  fine  irrade  of  Bond  Paper 

500    $  -1.00 

1000    4.75 

200O    7.51! 

."iOOO    15.75 

10000    20.50 

Envelopes 

(Size     SViXRiA) 
Good    (3rade— White    Only 

500    *  3.00 

HMM)     5.(MI 

2000     7.50 

60OO     15.50 

lOOOO     28.50 

Envelopes 
I.nrge   Legal   Size 

(Xo.  10.  Size  4%x9%l 

.'.0«    $  5.00 

1000 7.00 

200O    13.00 

5000    29.73 

TERMS 


Business    Cards 

(Size    2x3%) 

.".OO     »  3.00 

1000    4.00 

200O    0.25 

5000    12.00 

10000    20.75 

Short   Ruled  Bill  Heads 

(Size     4Hx8^4) 
and  Ruled  Statements 

(Size    5V4-C8V4) 

1000    »  4.50 

2000    0.50 

.V)00    13.25 

Bill  Heads 

(Size    TxSH'l 

1000     *  5.25 

2000     8.00 

5000    16.00 

Imitation    Tj-pewrltten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One  (iolor   Ink 

These    prices    include    stocli 

and   printing  of  firm   name   on 

top  Df  Letter  Head. 

,"500    »  «.00 

1000 7.00 

2000     .". lO.OO 

5000    19.00 


Hand    Bills   or   Dodgers 

(Size   6x9) 
Printed  on  White  News 

1000     9  4.00 

2000     5.60 

.">000     10.00 

lOOOO    15.75 

DodKers 

(Size  9x12) 
Printed  on   White   News 

500    $  SJSO 

1000    B.OO 

2000     7.00 

.■5000    12.00 

10000    19.75 

Ask  prices  on  larger  sizes 
Tags 

Eureka   and  Pacific  Qualities 
Nos.  1.  2,  S 

tOOO    •  4.80 

2000    6.0O 

.lOOO     14..'SO 

Size  5 

1000    •  5*0 

1000    •  5.00 

•lOOO    10.36 


The  above  price  list  is  figured  on  a  cash  basis.    One-half  when  order  is  placed  and  balance  C.  CD. 

By  eliminating  bookkeeping,  the  sending  of  bills,  and  the  expense  of  making  collections,  we  give  to  cash  customers 
the   advantage   of   low   priced   printing.  ,        ,  ■    »•         i.      • 

These  terms  apply  to  all.  and  is  no  reflection   on  anyoody.     It  is  our  way  of    conducting    a    printing    business. 

Estimates  given  on  all  kinds  of  printing.  These  prices  are  t.  o.  b.  San  Francisco.  All  prices  quoted  are  for  one 
color  ink;  for  two  colors  of  ink  add  ?2.00  for  first  lOOU  and  »1.00  for  each  additional   1000  to  above  prices. 

Tel.  Douglas  2372      The  Buildcr  Printing  Company    56o  Mission  st.,  s.  f. 
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Among  the  Architeds. 

Architect  Chester  Cole,  Chioo,  is 
preparing  plans  for  remodeling  the 
undertaking  parlors  of  Fetters  &  Wil- 
liams at  Chico.  The  interior  finish 
will  be  of  Caen  stone  cement  and 
marble.     Estimated   cost,    $4,000. 

Mr.  Cole  is  also  preparing  plans  for 
remodeling  the  undertaking  parlors 
of  R.  Bevan  &  Son,  at  ilarysville,  Yuba 
County.  The  parlors  have  seven 
rooms  and  the  exterior  will  be  of  ce- 
ment plaster;  interior  partitions  of 
Cien  stone  cement  and  new  Pacific 
plumbing  will  be  installed.  Estimated 
cost,  $5,000. 


The  State  Board  of  Harbor  Com- 
missioners will  receive  bids  until  Jan- 
uary 9,  1919,  for  the  construction  of  a 
bulkhead  building  in  front  of  Pier  41 
on  the  San  Francisco  Water  F^'ont. 
Plans  were  prepared  by  Chief  Engi- 
neer Frank  'WTiite,  Ferry  Bldg.,  where 
plans  may  be  obtained. 


Bank  Architects  Sweeter  &  Baldwin, 
March-Strong  Bldg.,  Los  Angeles,  are 
preparing  plans  for  remodeling  the 
banking  quarters  of  the  Stockton 
Savings  &  Loan  Society.  The  building 
is  located  on  the  northeast  comer  of 
Main  and  San  Joaquin  streets,  Stock- 
ton. 


tract  to  Barrett  &  Hilp,  Sharon  Bldg., 
for  an  addition  of  four  stories  to  the 
Ransahoff  Building  on  Post  street  and 
Grant  avenue.  Contract  Price,  1*5,000. 


Bids  are  being  received  by  the  Cali- 
fornia State  Highway  Commission, 
Forum  Bldg..  Sacramento,  for  the  con- 
struction of  two  bridges  and  gilding 
and  paving  of  the  highway  in  Hum- 
boldt, Los  Angeles  and  San  Diego 
Counties.  Bids  close  January  13,  1919. 
For  further  particulars  see  Official 
Proposal  on  Page  3  of  this  issue  or  ad- 
dress the  State  Engineer  at  Sacra- 
mento. 


George  Wagner,  251  Keiaray  street, 
has  a  contract  for  the  construction 
of  a  two-stoiy  frame  residence  to  he 
erected  for  the  Superintendent  of  the 
Salem  Cemeitery  in  San  Mateo  County. 
Work  has  been  started.  Estimated 
cost,  $5,000. 


Bids  are  bedng  received  by  the  Uni- 
versity Colony  School  District  of 
Fresno-  County  for  the  construction  of 
their  new  school  building.  It  will  be 
located  on  Elm  Avenue  about  9  miles 
south  of  Fresno.  Plans  were  prepared 
by  Architects  Coates  &  Travers,  626 
Rowell  Bldg.,  Fresno,  where  plans 
may  be  obtained.  A  certified  check  of 
10  per  cent  payable  to  the  Board  of 
Trustees  of  the  University  Colony 
School  District  Is  required.  Bids  close 
January  3,  1919,  at  2  P.  M. 


Architects  Lesciher  &  Kibbey  of 
Phoenix,  Ariz.,  are  preparing  plans 
for  a  two-story  reinforced  concrete 
and  brick  temple  building,  120x140,  for 
the  El  Zariba  Masonic  Temple.  Esti- 
mated cost,  $150,000. 


Architect     G.  A.  Applesdrth,     Claus 
Spreckels  Bldg..  has  awarded  a  con- 


Ai-chitect  Orvllle  L.  Clark.  Brower 
Bldg.,  Bakersfield,  has  plans  fifty  per 
cent  complete  for  the  Standard  School 
Districts  new  one-story  pressed  brick 
school  building.  Estimated  cost,  $30,- 
000. 

Building  will  contain  six  class 
rooms  and  auditorium  with  seating 
capacity  of  500.  Vestibule  will  have 
a  frontage  of  39'  10",  two  stories  in 
height,  containing  Principal's  office. 
Teachers'  room.  County  Nurse  room 
with  bath  and  library.  .Auditorium 
win  be  equipped  with  movlag  picture 


machine.  Electric  ligMing,  gas  heat- 
ing, tUe  roof  and  other  modern  school 
equipment  will  be  Installed. 


Architect  Chester  H.  Miller,  Call 
Post  Bldg.,  is  completing  plans  for 
altering  two  three-story  frame  build- 
ings and  for  the  erection  of  a  three- 
story  brick  building  to  make  a  large 
apartment  house  of  thirty  three  and 
four-room  apartments.  The  buildings 
are  located  on  Grand  avenue  and 
Webster  street,  Oakland,  and  the  new 
structure  will  be  built  on  adjoining 
property.  Charles  Gross,  the  owner, 
will  have  the  work  done  by  day  labor. 
Estimated  cost,  $60,000. 


Architect  Paul  F.  De  Martini,  2123 
Powell  street,  is  taking  preliminary 
figures  for  the  construction  of  a  one- 
story  brick  and  concrete  garage,  182-6 
by  137-6.  It  will  be  erected  on  the 
south  side  of  Pacific  street  87  feet 
west  of  Grant  avenue  by  Canepa,  An- 
ton inl  and  Company,  543  Columbus 
avenue.    Estimated  cost.  $20,000. 


George  Wagner,  251  Kearny  street, 
has  a  contract  for  the  construction  of 
a  one-story  brick  sub -station  to  be 
erected  at  Palo  Alto  for  Stanford  Uui- 
versity.    Cost,  $10,000. 


Architect  Norman  F.  Marsh,  211 
Broadway,  Los  Angeles,  has  complet- 
ed plans  for  a  two-story  hollow  tile 
church  building  to  be  erected  at  Bon- 
ham,  Texas,  for  the  First  Baptist 
Chucrh. 


Architects  Train  &  Williams,  226 
Exchange  Bldg.,  Los  Angeles,  are  pre- 
paring plans  for  a  three-story  brick 
loft  building,  50x120,  to  be  erected 
near  Olive  and  Eleventh  streets,  Los 
Angeles. 


Architect  Richard  D.  King,  519  Van 
Nuys  Bldg.,  Los  Angeles,  has  plans 
ready  for  figures  for  the  construction 
of  a  one  and  two-story  brick  dairy 
building.  It  will  be  erected  on  Los 
Angeles  street  near  Washington 
street.  Los  Angeles.  J.  F.  Boyer  is 
the  owner. 


Supervising  Architect  Jas.  Wetmore, 
Treasurj-  Department,  reports  that  the 
date  of  opening  bids  for  the  construe- 
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tion  of  the  Baftersfleld  Post  Office  has 
been  changed  tvoia  January  6tli  to 
January  21st. 


Architect  Charles  W.  McCall,  Central 
Bank  BIdg.,  Oakland,  is  taking  figures 
for  the  constructiou  of  a  one-story 
brick  factory  building  80x105,  to  be 
erected  in  Alameda  County. 

The  American  Machine  Works,  620 
4th  street,  Oakland,  is  having  plans 
prepared  in  its  Engineering  Depart- 
ment for  the  construction  of  a  one- 
story  steel  frame  fit-rproof  warehouse, 
100x550;  a  one-story  frame  ware- 
house, 125x400,  and  a  two  and  three- 
story  fireproof  factoiy  building.  They 
will  be  erected  on  a  five-acre  tract 
bartween  Wood,  Willow,  25th  arid  26th 
streets,  Oakland.  The  grading  of  the 
site  will  be  completed  mthin  a  week, 
then  construction  will*  be  rushed  on 
the  two  warehouses.  The  factor}- 
building  will  not  be  started  for  about 
90  days.  Work  will  he  done  by  Day's 
Labor  under  the  supervision  of  the 
Engineering  Department.  There  will 
be  2,000  feet  of  switching  tracks  laid. 
Estimated  cost  ?125,000. 


Architect  Robert  Orr,  1301  Van 
Nuys  Bldg.,  Los  Angeles,  is  prepar- 
ing plans  for  a  four-story  and  base- 
ment class  "B"  Y.  M.  C.  A.  building, 
to  be  erected  in  Pomona,  Los  Angeles 
County,  as  a  war  memorial.  Esti- 
mated cost  ?150,OOO. 


Architect  Henry  H.  Hewitt,  1130 
Van  Nuys  Bldg.,  Los  Angeles,  is  pre- 
paring plans  for  the  construction  of 
a  two-story  and  basement  frame  and 
plaster  residence.  It  will  contain 
twelve  rooms  and  three  bathrooms, 
and  will  be  erected  on  Huntington 
Drive  near  San  Marino,  Los  Angeles 
County. 


AFTER  THE  WAR  BUSINESS  CON- 
DITIONS. 


By  Willis  Polk. 
After  the  war  business  conditions  is 
the  meeted  question  of  the  moment. 
In  connection  with  which  there  seems 
to  be  in  the  air  an  indefinable  dread 
of  the  Bolshevic,  the  I.  W.  W.  and 
the  revolutionist.  Such  revolutionists 
should  no  longer  imspire  fear.  The 
war  itself  has  been  the  greatest  revo- 
lution in  history^a  revolution  against 
autocracy,  tyranny  and  kaiserism — 'a 
revolution  against  the  very  things 
that  the  little  revolutionists,  sincerely 
or  insincerely,  have  alwaj's  relied 
upon  as  a  justification  for  the  propa- 
ganda. The  revolution  has  succeeded 
The  world  is  free.  Ix)ng  I've  the  revo- 
lution. 
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But  queries  Mr.  Capital  Investment, 
can  we  build  now?  What  about  the 
cost  of  labor?  What  about  the  high 
price  of  material? 

Some  employers  yearn  for  a  de- 
crease in  wages.  They  hope  thf.t  the 
eight  hour  day  vriU  be  abolished  and 
that  wages  will  recede  from  their 
present  level;  but  la'bor  contends  that 
it's  motive  is  not  to  destroy  but  to 
construct,  and  that  all  may  just  as 
well  understand  now  as  at  any  other 
time  that  the  advantages  which  the 
workers  of  America  and  the  Allied 
countries  have  gained,  and  which  may 
even  extend  to  the  peoples  of  the  con- 
quered countries,  shall  not  be  taken 
awa>. 

It  might  appear  that  this  sharp  di- 
vergence of  opinion  would  be  irrecon- 
cilable. But  if  we  stop  to  consider, 
the  most  potent  and  really  determin- 
ing factor  in  the  situation,  namely,  the 
basic  law  of  supply  and  demand,  is 
the  only  point  in  question. 

Increased  production  and  competi- 
tion will  regulate  prices.  Under  any 
other  course,  employers  would  suffer 
as  much  as  employees,  and  capital 
suffer  as  much  as  labor. 

In  the  mieantime,  the  great  invest- 
ing public  twirls  its  thumbs.  It  waits, 
it  hopes,  its  studies,  it  will  (the 
smartest  of  them)  be  quick  to  seize 
the  opportunities  of  the  moment. 

The  pending  organization  of  the 
next  Congress,  if  it  leads  to  stability 
and  definateness  of  policy  (no  matter 
what  kind)  will  open  the  flood  gates 
of  investment.  Prosperity,  activity, 
employment,  contentment  and  happi- 
ness will  follow,  and  be  the  reward  of 
the  industrious,  the  serious  minded 
and  the  upright;  these  in  the  in- 
dividual, if  coupled  with  capability, 
will  spell  success. 

December  30,  1918. 


NEW  STOCK  RUXING. 


SACRAMENTO,  Cal.— Commiocioner 
of  Corporations  E.  C.  Bellows  has  in- 
dicated recently  that  it  is  not  his  in- 
tention to  recognize  as  a  valid  issue 
any  security  issued  by  a  company 
subject  to  his  supervision  where  it 
appears  that  such  security  has  been 
issued  to  subsequent  to  December  18. 
1914,  without  authority  therefore 
granted  hy  the  Commission  of  Cor- 
porations or  in  violation  of  the  pro- 
visions or  conditions  of  any  permit 
then  in  effect.  In  such  cases  no 
authority  will  be  given  for  the  rati- 
fication or  validation  of  any  unau- 
thorized issue.  In  each  instance  the 
company  will  be  required  to  call  in 
and   cancel   such  security  before  any 


authority  will  be  given  for  the  is- 
suance. 

By  the  provisions  of  the  investment 
companies  act,  a  corporation  was 
permitted,  to  issue  to  each  of  its  di- 
rectors one  share  of  stock  for  the 
purpose  of  qualifying  them  aip  di- 
rectors, without  first  applying  to  the 
Commissioner  of  Corporations  for  a 
certificate. 

This  provision  was  not  included  iu 
the  corporate  securities  act  wliich 
became  effective  July  27,  1917,  and 
this  fact  is  not  yet  genorilly  under- 
stood. No  shares  or  other  security 
may  be  legally  issued  by  a  corpwa- 
tion  (subject  to  the  supervision  of 
the  Commissione'r  of  Corporations) 
to  any  person,  for  any  considei-ation, 
\\  ithout  the  written  authority  of  the 
Commissioner  of  Corporations. 


HAVE  TOU  A  JOB  FOR  A  MAN  WHO 
IS  TRAINED  FOR  ITl 

"Have  you  a  job  for  a  mam  who  is 
trained  for  it?"  is  the  question  the 
Federal  Board  for  Vocational  Educa- 
tion is  now  asking  the  employers  of 
the  United  States.  "The  Government 
will  do  the  training.  Will  you  provide 
the  job?" 

It  is  the  intenticn  of  the:  Govern- 
ment to  assist  in  placing  each  disabled 
soldier  and  sailor,  regardlese  of  his 
handicap,  in  stiitable  civil  employ- 
ment. The  men  are  not  to  be  dealt 
with  from  the  viewpoint  of  giving 
them  special  "soft  jobs;"  on  the  con- 
trary, the  employer.-,  of  America  are 
requested  to  consider  their  employ- 
ment as  a  business  proposition.  An 
effort  will  be  made  to  place  each  man 
in  the  occupation  in  which  he  is  most 
interested,  provided  it  is  neither  wan- 
ing iior  overcrowded. 

How  this  is  to  be  accomplished'  is 
discussed  in  a  monograph,  "Wha.t  the 
Employers  of  Amenca  can  do  for  the 
Disabled  Soldier  and  Sailor."  copies  of 
which  may  be  obtained  from  the  Fed- 
eral Bureau  for  Vocational  Educatioo, 
Waihington,  D.  C. 

^ 

HYDRANT  BID  OPENED. 

SACRAMENTO,  Cal.— Only  one  bid 
was  received  by  the  Sacramento  City 
Commissioners  for  furnishing  200  fir* 
hydrants  to  the  city.  Th«  bid  was  that 
of  Miller  &  Enright.  907  Front  St., 
Sacramento,  at  $19,000.  The  bid  was 
referred  to  Commissioner  of  Public 
Works  Thomas  Cojlter. 

One  Orton-Steinbrenner  clam  shell 
bucket,  i/4-cubic  yard  capacity  for 
sale.  Practically  new  and  in  excel- 
lent condition.  For  further  informa- 
tion address  U.  S.  Department  of 
Agriculture,  Summerland,  Cal. 
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Ready  for  Figures  Thursday. 

APRON  WHARF  '    Cost,  $ 

OAKLAND,      Cal.        Oakland     Water 

Front  North  of  W-Seventh  St. 
Apron  wharf  for  shipping  terminal. 
Owner— Parr-McCormick       Steamship 
Co..  1  Driimni  St..  San  Francis^co. 
Architect— Mr.  Ball.  1st  National  Bk. 
Bldg..  Oakland. 
Plans    may    be    obtained    from    Mr. 
Ball. 

Bids  will  be  called  for  the  construc- 
tion of  the  transit  shed  in  about  two 
months. 


IMh 


Plans  Nearing  Completion. 

GARAGE  Cost. 

BAKERSFIELD,  Kern  Co..  Cal. 
and  "N"  Streets. 

One-story  and  basement'  brick  garage. 
82x122. 

Owner— H.  H.  Schultz. 

Lessee — ^Western      Auto      Stage     Co., 
Bakersfield.  Cal. 

Architert— Thos.  B.  Wiseman.  Bakers- 
field.  Cal. 


Plans   Eeing   Prepared. 

ADDITION  Cost.  $ 

SAN  FRANCISCO.  N^E  Piae  and 
Stockton  Streets. 

One-story  addition  to  Class  "A"  build'- 
ing. 

Owner— Metropolitan  Life  Insurance 
Co..  600  Stockton  St..  San  Fran- 
cisco. 

Architect— J.     R.  Miller,     Lick     Bldg.. 
San    Francisco. 
Plans    are    only    in    a    preliminary 

Ftate  and  will  not  be  ready  for  figures 

for  sometime. 


Plans  Being  Prepared. 

WAREHOUSE  Cost.    $100,000 

FLAGSTAFF.  Arizona. 

Onie-«tory    and    basement    Class    "A" 

warehouse.  175x176. 
Owner— T.  E.  Pollock. 
Architect — Lescher  &  Kibbey.  Phoenix 


RED  BLUFF,  Tehama  Co..  Cal.— 
Secretary  Herman  P.  Hatfield  of  the 
Red  Bluff  Chamber  of  Commerce,  has 
received  word  from  Congressman  John 
E.  Raker  that  work  on  the  new  Fed- 
eral Building  for  Red  Bluff  will  be 
started  immediately. 

The  working  plans  and  specifica- 
tions, says  the  Congressman,  are  all 
prepared  and  bids  will  be  asked  within' 
thi'ee  weeks. 


Work  to  be  Done  by  Days  Labor; 
Under  Supen-i.sion  of  The  Owner. 

ALTERATIONS  Cost,  $60,00<i 

OAKLAND.  Alameda  Co.,  Cal.  Grand 
Avenue  near  Webster  Street. 

Alter  two  three-story  frame  buildings 
and  erect  a  3-story  brick  build- 
ing, making  1  apartment  house  of 
30  3  and  4  room  apts. 

Owner — Chas.  Gross. 

Architect— Chester  Miller,  Call-Post 
Bldg.,  San  Francisco. 


Plans    Being    Prepared.     Sub-Figures 

to  be  Taken. 
WAREHOUSE  Cost,  $125,000 

OAKLAND.     5   acre   tract   bet.  Wood, 

Willow,  24th  and  2eth  Streets. 
One-story  steel  frame  fireproof  ware- 
house,   100x550;    one-story    frame 
warehouse,  125x400  and  a  two  and 
3-story  fireproof  factory  building, 
2000  feet  of  switching  track. 
Owner — American  Machine  Works  (A. 
A.   Wise,   President),   520    4th   St., 
Oakland. 
Architect — ^Engineering        Dept.        Of 
Owners. 
The  grading  of  the  site  will  be  com- 
pleted within  a  week,  then  construc- 
tion will  be  rushed  on  the  two  ware- 
houses.    The  factory     building     will 
not  be  started  for  about  90  days.  Work 
will  be  done  by  days  labor  under  the 
supervision  of  the  Engineering  Dept. 


Cost,  $- 


Plans  Being  Figured. 
FACTORY 
ALAilEDA  CO.,  CAL  . 
One-story  brick  factory,  80x105. 
Owner — Withheld. 

Architect — Chas.    W.    McCall.    Central 
Bank  Bldg..  Oakland. 


January  3,  IMS. 
Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

LOS  ANGELES,  Los  Angeles  Co..  Cal. 

Flintridge. 
TAvo-stoiT   hollow    tile    residence    (10 

rooms  and  3  bathrooms). 
Owner — Withheld. 
Architect— Henry  H.  Hewitt,  1130  Van 

Nuys  Bldg..  Los  Angeles. 
(25654)  R 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $ 

LOS    ANGEiLES.      Huntin^on      Drive 

near  San  Marino. 
Two-story   and   basement   frame    and 

plaster  residence  (12  rooms  and  3 

bathrooms). 


Owner — Withheld. 

Architect — Henry  H.  Hewitt.  1130  Van 
Xuys  Bldg..  Los  Angeles. 


January  3,  1919. 
Preliminary  Plans  Being  Prepared. 
Y.  M.  C.  A.  BLDG.  Cost,  $150,000 

POMONA,  Los  Angeles  Co.,  Cal. 
Four-story    and   basement    Class    "B" 

Y.  .M.  C.  A.  (War  Memorial). 
Owner— Y.  M.  C.  A. 
Architect— Robert    H.    Orr,    1301    Van 

Xuys    Bldg..   Los   Angeles. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $5,000 

SAX  FRANCISCO.    Eastwood  Drive  & 

Montecito  Avenue. 
One-story  6-room  frame  residence. 
Owner — Miss  Ida  McCain,  218  Kearny 

St.,  San  Francisco. 
Architect— Miss  Ida  McCain,  218  Kear- 
ny  St.,  San  Francisco. 


Contract  Awarded. 

ADDITION.  Cost,$50000 

LOS   ANGELES.     E  Figueroa     street 

between  Pico  and  14th  strecfts. 
Two-.S'tory   class    'C"   addition   to   the 

oflSce  and  club  house,  50x100,  and 

a  one-story  building,  50x39. 
Owner — Automobile  Club  of  Southern 

California. 
Architect — Hunt  &  Burns,  701  Laugb- 

lin  Bldg.,  Los  Angeles. 
Contractor— €.   J.   Kuback     Co.,     701 

Merchants  National   Bank     Bldg., 

Los  Angeles. 


Plans  Being  Figured.  Bids  Close  Jan- 
uary 20,  1919,  2  p.  m. 

MATRON'S  HO.ME.  Cost, 

LOS  ANGELES.  Los  Angeles  County 
Hospital. 

One-story  frame  Matron's  Home,  llOx 
30. 

OTSTier — Los  Angeles  County. 

Architect— Parker  O.  Wright  for  the 
County  Mechanical  Department, 
Wm.  Da\'idson,  chief  engineer. 


WARTSTILLE  WAXTS  POST  OFFICE 

-MARYSVILLE,  Yuba  Co.,  Cal.— 
Aside  from  the  bill  introduced  in 
Congress  by  Senator  Phelan,  provid- 
ing for  a  Federal  Building  in  Marys- 
ville.  to  include  post  oflioe  accommo- 
dations. Congressman  Cl.irence  F.  Lea 
has  promised  to  aid  in  the  movement. 

The  Chamber  of  Commerce  will  at 
once  select  a  number  of  sites  for  the 
propo.sed  building. 
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ROAD  BII»S  WANTED. 


SAN  RAFAEL,  Marin  Co„  Cal.— Bids 
will  be  received  by  the  Board  of  Su- 
)ervisors,  Rob  E.  Gi-aham,  Couaty 
Jlerk,  up  to  February  4th,  2.30  P.  M.. 
or  the  following  wok:  Laying  pave- 
nent,  estaiblisbing  grade  and  con- 
itructing  subgrade,  curbs,  gutters, 
;'ewers,  drains,  catchbasins  and  cul- 
verts in  and  upon  Laurel  avenue, 
^edar  avenue  and  Locust  avenue, 
hroughout  their  entire  length  in  Road 
mpi-ovement  District  No.  4. 


ilDS      OPENED     FOR      SANITARY 
SEWTR. 

LOS  ANGELES,  Los  Angeles  Co., 
:al.— Mike  Chutuk,  1506  Pleasant 
ivenue,  Los  Angeles,  submitted  the 
owest  bid  at  $32,209  for  the  con- 
itruction  of  a  sanitary  sewer  in  Main 
treet  between  Florence  avenue  and 
slauson  avenue  in  the  Main  street  and 
''lorence  Avenue  Sewer  District. 
>ther  bids  received  by  the  Board  of 
'ublic  Works  were  as  follows;  Joseph 
).  Zaich,  $33,333;  Leo  Miletich,  $33,- 
OO;  B.  Derango,  $37,997;  Georg«  R. 
;urtis,  $39,900;  Mlagenovich  &  Gil- 
espie,  $33,950;  _Wm.  M.  Hendricks, 
46,000.  Bids  referred  to  City  En- 
;ineer. 
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BOITDS. 

SACRAMENTO,  Cal.— Following  the 
approval  by  the  State  Bond  Conunis- 
slon  of  a  $200,000  issue  for  the  Fair- 
oaks  Irrigation  District  In  Sacramento 
County  the  district  officials  sold  $100,- 
000  of  the  bonds  to  Blythe  Witter  & 
Company  of  San  Francisco. 

The  money  will  be  used  for  exten- 
sion work  in  the  district  along  the 
Robertson  syetem. 

RIVERSIDE,  Riverside  Co.,  Cal.— 
The  $300,000  bond  issue  for  flood  pro- 
tection in  thei  Coachella  valley  has 
again  been  approved  by  the  voters  of 
the  district.  Technical  irregularities 
invalidated  the  previous  election.  The 
money  will  be  used  to  control  the 
flood  waters  of  the  Whitewater  river 
and  Snow  creek. 


lACRAMENTO  PLAJVS  HTGE  BOND 
ISSUE. 

SACRAMENTO,  Cal.— City  Oommle- 
ioner  Thomas  Coulter  has  recom- 
mended to  the  City  Commissioners  the 
ailing  for  a  bond  election  to  secure 
unds  amounting  to  $1,888,000  for 
lunicipal  improvements  consisting  of 

pure  water  supply,  new  concrete 
.'harf,  municipal  auditorium  and  In- 
inerator. 

The  total  amount  will  be  divided  a« 
ollows:  Pure  Water  Plant,  $1,200,- 
00;  Memorial  Hall,  $350,000  and 
100,000  to  cover  cost  of  purchasing 
ite;  Incinerator,  $143,000  to  be  di- 
ided  as  follows. 

Contemplated  improvement  are  two 
orty-ton  incinerators,  to  cost  $40,- 
00;  buildings  and  runways,  $35,000; 
welve  two-ton  -trucks  for  the  col- 
jction  of  garbage,  $30,000. 

The  concrete  (reinforced)  wharf 
nil  be  42  feet  wide,  2  stories  in 
eight  and  407  feet  long 


tAKERSFIELD     PLANS       STREET 
nrPROTEMENTS. 

BAKE(RSFIELD,  Kern  Co.,  Cal.— 
ity  Engineer  R.  H.  Hubbard'  has  pre- 
ared  plans  for  the  improvement  by 
aving  of  "Q"  street  from  NineteeatJi 
i  Truxton  avenue. 

Mayor  Taylor  has  recommended 
lat  the  paving  of  "K"  street  sliould 
e  taken  up  Imm'rdlately. 


ENGINEER  SELECTED  FOR  COINTT 
WORK. 

FRESNO,  Fresno  Co.,  Cal.— The 
County  Supervisors  have  named  Lloyd 
Aldrich,  Chief  Engineer  of  the  Stanis- 
laus County  Highway  Department,  as 
deputy  engineer  to  Chris  Jensen,  Chief 
Highway  Engineer  of  Fresno  County. 

Fresno  County  plans  tbe  building  of 
a  $5,000,000  county  highway  system 
and  it  was  for  this  work  that  Aldrich 
was  selected  to  assist  Jensen.  The 
proposed  work  will  take  in  about  400 
miles. 


BathhoBse    aad  Other    Improvements 

Planned     for  Alameda   by     New 

Company. 


ALAMEDA,  Alameda  Co.,  Cal. — Ar- 
ticles of  Incorporation  have  been  filed 
by  the  Alameda  Bathhouse  Corpora- 
tion which  Intends  to  expend  large 
sums  of  money  In  the  construction  of 
a  hot  salt  water  bathing  resort  in 
Alameda  on  a  site  ol  more  than  48 
acres  at  the  foot  of  Park  street. 

Plans  will  also  provide  for  the 
erection  of  a  yacht  and  hydroplane 
"garage."  Construction  work  is  to  be 
pushed  rapidly  beginning  in  the 
Spring,  according  to  representaitves 
of  the  corporation,  who  say  there  is  no 
lack  of  funds  to  retard  progress. 


NEVADA  STATE  NORMAL  SCHOOL 
URGED. 


CARSON  CITY,  Nevada— Establish- 
ment of  a  new  State  Normal  School, 
complete  in  all  departments,  is 
recommended  in  the  biennial  report  of 
John  Edwards  Bray,  Superintendent 
of  Public  Instruction. 

It  Is  advised  that  suitable  buildings 
be  erected  at  the  groimds  of  the  Uul- 
versity  of  Nevada. 


ANOTHER  W  AKEHOUSE  FOR  WAKE 
ISLAND. 

MARE  ISLAND,  Solano  Co..  CaL— 
Another  storehou.';e  is  to  be  erected 
at  Mare  Island  during  the  coming 
year,  according  to  announcement  re- 
cently made  by  Mare  Island  officials. 
The  new  building  is  necessary  large- 
ly as  a  result  of  the  fact  that  the 
local  station  will  soon  be  called  upon 
to  supply  at  least  twenty  large  men- 
of-war  of  the  new  Pacific  fleet  with 
stores.  The  yard  is  already  acting  as 
the  supply  base  for  all  of  the  sta- 
tions on  the  coast  with  the  exception 
of  Bremerton  and  is  also  furnishing 
stores,  etc.,  to  Pearl  Harbor  and 
Pacific  island  bases  in  the  Far  East. 


HANNAH       COMPANT       AWABDED 

ROLPH       CO-ALING       STATION 

WORK. 

ALAMEDA.  Alameda  Co..  Cal.— The 
J.  D.  Hannah  Construction  Co.,  142 
Sansome  St.,  San  Francisco,  has  been 
awarded  the  contract  for  the  construc- 
tion of  the  Rolph  Coaling  Station  at 
the  foot  of  ilulberry  street.  The  sta- 
tion ^^^l^  be  ca]>able  of  accommodat- 
ing four  of  the  largest  vessels,  at  one 
time,  that  enter  the  San  Francisco 
Bay. 

The  piers  alone  will  cost  $100,000, 
exclusive  of  the  outlay  for  ware- 
houses and  other  building  to  be 
erected. 

Howard  C.  Holmes,  112  Market  St., 
San  Francisco,  is  the  engineer. 


BIDS  WANTED  FOR  COUNTY  JAIL 
WATER  SYSTEM. 

SAN  FRANCISCO.- Bids  will  be  re- 
ceived by  the  Board  of  Public  Works 
up  to  January  15th  for  the  installation 
of  an  additional  water  supply  system 
for  the  County  Jail.  The  work  wfll 
cost  in  the    neighborhood  of     $1,500. 

Plans  may  be  had  from  the  City  En- 
gineer's ofl^ice.  3rd  Floor,  City  Hall. 


FIRE      HYDR.4NT      CONTRACT 
AW.VRDED. 

SACRAMENTO.  Cal.  —  MUler-Bn- 
right.  907  Front  St.,  Sacramento,  has 
been  awarded  a  contract  by  the  City 
Commissioners  for  furnishing  the  city 
of  Sacrani'eiito  with  20O  Corey  fire  hy- 
drants at  $19,000. 


CLOSING  DATE  FOR  BIDS  ON 

BAKERSFIELD  POST  OFFICE 

POSTPONED. 

WASHINGTON,  D.  C— Supervising 
Architect  Jas.  Wetmore,  Treasury  De- 
partment, reports  that  the  date  of 
opening  bids  for  the  construction  of 
the  Bakersfield  Post  Office  has  been 
changed  from  J.-inuary  $th  to  January 
21st.  It  is  said  that  minor  changes 
will  be  made  m  the  specifications. 


ROil)     IMPROTTMENT     PLANS 
ORDERED.         , 

OAKLAND.  Alameda  Co..  Cal.— The 
I^ounty  Supervisors  have  instructed 
he  County  Surveyor  to  prepare  plans 
ind  specifications  for  the  improvement 
)f  a  portion  of  County  Road  No.  397, 
:rom  First  street,  Irvington,  to  its  in- 
;ersection  with  the  state  highway  near 
R'arm  Springs,  and  a  portion  of  the 
main  county  road  leading  from  Mis- 
sion San  Jose  to  Warm  Springs,  in 
ft'ashington  Road  District,  W'ashing- 
lon  Township,  Alameda  County. 
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feet  in  length  and  200  feet  wid<» 
equipped  with  electrical  cargo  hand- 
ling machiner>-.  An  appropriation 
of  $365,000  by  the  government  for 
dredging  in  the  vicinity  of  the  muni- 
cipal wharf  will  probably  not  be  ex- 
pended until  the  city  take  definite 
action  regarding  the  proposed  new  " 
pier.  , 
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.Shanghai,  Bombay.  Valparaiso.  Genoa, 
Buenos  Aires.  Rotterdam  and  Antwerp 


\DDITIOXAL  MORE  OX  CITY  HALL 
WELL. 

SAN  FRANCISCO.— Before  the  City 
Hall  well  can  be  put  in  operation  it 
will  be  necessary  to  carry  a  pipe  line 
from  the  pump  to  the  receiving  tanks 
and  to  make  some  alterations  between 
receiving  tanks  and  pressure  tanks, 
according  to  City  Engineer  M.  M. 
O'Shaughnessy.  To  avail  the  city  to 
secure  the  advantages  from  the  City 
Hall  well  supply,  the  city  engineer 
recommends  a  connec'ion  between 
lines  of  piping  which  are  at  the  pres- 
ent installed  in  the  Plaza,  all  of  which 
is  estimated  to  cost  $600  for  material 
and  installation,  this  estimate  being 
placed  on  the  work  by  Superintendent 
of  Public  Buildings  Chas.  W.  Meehan. 
The  work  in  the  pump  room  will  cost 
about  $400  and  the  work  in  the  plaza 
about  $200. 

A  request  to  cover  this  amount  has 
been  asked  of  the  Supervisors  by  the 
Board  of  Public  Works. 


IXFORMAL  BID  FOR  TROLLEY  EX- 
TEX.SIOX  ACCEPTED. 

SAN  FRANCISCO.— The  Board  of 
Public  Works  has  accepted  the  bid 
(informal)  of  R.  W.  Jamison  at  $450 
for  the  extension  of  the  trolley  wires 
from  the  Twin  Peaks  Tunnel  line  of 
the  Municipal  Railway  with  the  Juni- 
pero  Sierra  line  of  the  United  Rail- 
roads. 


CUSTOM  HOrSE  FrRMTURE  BIDS 
OPEXED. 

The  following  bids  were  received  by 
the  Custodian  at  the  San  PYancisco 
Custom  House  for  furnishing  5  quar- 
tered white  oak  desks: 

Nachtegal  Mfg.  Co..  Grand  Rapids. 
-Mich..   $465.  accepted. 

Budde  &  Weis  Mfg.  Co.,  Jackson. 
Teon.,  $495. 

Federal  Equipment  Co.,  Carlisle,  Pa., 
$571.50. 

The  Henderson-.'Vmes  Co..  Kalama- 
zoo. Mich..  $576.25. 

Staudte  &  Rueckoldt.  112  Soulard 
St..  St.  Louis,  Mo.,  $630. 

Loughman  Cabinet  Co.,  3401  Rutger 
St.,  St.  Louis,  Mo.,  $970. 

J.  W.  Stone,  134  Battery  St.,  San 
Francisco,  Cal.,  $875. 

F.  W.  Wenrworth  &  Co.,  539  Market 
St..  San  Francisco.  Cal.,  $1,165. 


XEW  3C0XTG0MERY  SUBWAY  BIDS 
WAXTED. 

SAN  PTIANCISCO.— The  Board  of 
Public  Works  has  requested  the  Su- 
pervisors to  adopt  an  Ordinance  au- 
thorizing the  calling  of  bids  for  the 
construction  of  pedestrians  subway 
and  comfort  stations  under  Market 
street  near  New  Montgomery.  The 
work  is  estimated  to  cost  $32,000. 

Plans  for  this  work  have  been  com- 
pleted by  the  City  Engineer's  office. 


PL.iX  MUTaCIP.VL   PIER, 

SA.N  DIEGO.  Cal.— Harbor  Master 
Josiah  Brennan  has  recommended  the 
building  of  a  new  municipal  pier  1000 


PLAXS     BEIXG     PREPARED     FOR 
WATER  AXD  LIGHTIXG  SYSTEM. 

FLORENCE.  Ariz.— Bums  &.  Mc- 
Donnell. Consulting  Engineers,  Inter- 
State  Eldg..  Kansas  City.  Mo.,  are  pre- 
paring plans  for  a  new  .municipal 
water  works  system  and  lighting  im- 
provements for  the  town  of  Florence; 
estimated  cost,  $80,000. 


(  AXAL  APPROPRIATIOX  ADOPTED 

SAN  RAFAEL,  Marin  Co..  Cal.— 
Congressman  Clarence  Lea  sends  word 
that  he  has  secured  the  adoption  in 
this  year's  River  and  Harbor  Bill  and 
appropriation  of  $27,300  for  dredging 
and  straightening  the  San  Rafael 
Canal,  providing  the  State  of  Califor- 
nia of  the  District  provides  a  like  sum. 


STREET       WORK       COXTRACT 
AWARDED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  City  Council  has  awarded  a  con- 
tract to  Riley  &  Murphy,  for  im- 
proving Minor  avenue  in  the  vicinity 
of  Hunter  street  by  grading  the  side- 
walk space;  constructing  wooden 
(25371)  1  St  report  Dec.  10,  1918.  E 
bulkhead  and  concrete  sidewalk. 


U.  S.  SHIPPIXG  TO  COVER  WORLD. 

PARIS.  France — The  United  States 
shipping  board  has  decided  to  create 
a  world  organization  with  main  of- 
fices at  London,  Paris  and  Rome,  ac- 
cording to  Chairman  Hurley.  There 
will   be   branch  offices  at  Yokahama, 


BOXDS. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  proposition  to  vote  bonds  of 
$100,000  with  which  to  finance  con- 
struction of  a  storage  shed  in  the  rear 
of  the  Municipal  ^Tiarf  is  being  con- 
sidered by  the  Richmond  City  Council. 
Harbor  Manager  Mtsner  announces 
that  contracts  for  space  have  alreaidy 
lieen  offered. 


PAYIXG  PLAX  ACCEPTED. 

BAJCERSFIELD,  Kern  Co.,  Cal.— 
The  City  Cotmcll  has  accepted'  the 
plan  of  City  Manager  F.  S.  Benson  for 
paving  twenty-five  blocks  of  streets 
and  early  action  is  expected  in  get- 
ting the  work  started. 

Preliminary  details  are  now  being 
worked  out  by  City  Engineer  R.  H. 
Hubbard.  It  is  probable  that  the 
plans  will  call  for  the  paving  of 
Twentieth  street  from  "M"  street  to 
Union  avenue.  Union  avenue  from 
Nineteenth  street  to  Stunner  street. 
Seventeenth  street  from  "A"  to  "Q" 
streets.  Oak  street  from  Nineteenth 
street  to  the  Rosedale  bridge  and 
Simmer  street  from  King  street  to  the 
cit}-  limits. 


TO  COXSTRUCT  GRATEL  PL.AXT. 

IMPERIAL,  Imperial  Co.,  Cal.— W. 
J.  Bathrick  and  H.  N.  Dyke  of  Im- 
perial, contemplate  installing  a  gravel 
crusher  and  screen  in  a  gravel  pit 
near  Frink  Siding,  fifteen  miles  north- 
west of  Niland.  The  plant  will  cost 
about  $15,000.  A  tramway  about  6000 
feet  in  length  will  also  be  built  from 
the  gravel  pit  to  the  railroad. 


STREET       DIPROTEMEXT       COX- 
TRACT  AWARDED. 

LOS  ANGELES.  Los  Angeles  Co., 
Cal.— E.  Schelling,  4316  South  Fig- 
ueroa  street,  Los  Angeles,  was  award- 
ed the  contract  at  $11,071.30  for  grad- 
ing and  oiling  Fountain  avenue  be- 
tween Sanborn  avenue  and  Bates  ave- 
nue in  the  Fountain  avenue  and  Myra 
avenue  improvement   district. 


W.  R.     GRACE  &     COMPAXY     ARE 
AWARDED  LUMBER  COXTRACT. 


SEATTLE.  Wash.— W.  R.  Grace  & 
Co.  have  announced  that  the  Govern- 
ment has  accepted  their  bid  for  sup- 
plying 5,100.000  feet  of  lumber  for  de- 
livery in  the  Panama  canal  zone. 
Three  vessels  are  to  be  chartered  at 
once  for  this  marine  hauling  and  ar- 
rangements have  been  perfected  for 
loading  them  on  the  Columbia  River, 
whose  mills  Grace  &  Co.  stated  have 
quoted  a  better  figure  on  lumber  than 
those  of  this  state. 
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BUILDING  CONTllAC  TS. 


San  Francisco  County. 

No.     Owner  Contractor 

1'822    S  F  Monson 

WZZ    Wall'er    Enmnuel 

1824  Bro-wn    Person 

1825  Kennell    Segurson 

1  Baden    Merchant 

2  Bixjwn   Johnson 

3  Cauhape    Pasqualetti 

4  Amer  Ry  Ex Higginson 

5  Koenig    Koenig 

6  Doering    .Chevalier 

7  McDonough    Owner 

8  Mandelourtz    Hatland 

9  Shumate    Braas 

10    Olson    Olson 

11  Janssen    Owner 

12  StudKinski    Moller 

13  Lari    Lippl 

14  McDonald    Owner 


Amt. 

2«6*9 

2000 

2800 

1800 

2000 

700 

4990 

10000 

8000 

525 

400 

400 

2800 

2250 

3000 

400 

600 

400 


SCHOOL 

(1822)     CO'RBETT   AVE.    bet.   Copper 
and  Iixin  Allies  Twin  Peaks  Prim- 
ary).    Two-story   six-room   frame 
school. 

Owner .City    and    County  of  San 

Francisco. 
Architect— John  Reid  Jr.,  1st  National 
Bank  Bldg.,  San  Francisco 
Contractor....O.  Monson,  1907     Bryant, 
San  Francisco. 

COST,  ?26,609 


ALTERATIONS 

(1823)  NO.  228  GRANT  AVE.  Erect 
buttonlath  partitions  for  offices  and 
show  rooms. 

Owner Waller  Cloak  Sc  Suit  Mfg. 

Company. 

Architect Joseph  Cahen,  333  Kearny 

San  Francisco. 
Contractor.. ..L.     &  E.  Bmanoiel,     Van 
Ness  Ave.  &  Filbert,  S.  F. 
COST,   $2000 


DWELLING 

(1824)     NW  EXCELSIOR   &  LISBON. 
One-story  and  basement  frame  dwlg 

Owner Inez  L.  Brown,  163  Lisbon 

San  Francisco, 

Architect .None. 

Contraotor...-M.    Perfon,    20O    London, 
Pan  Francisco. 

COST,  $2800 


ALTERATIONS 

(1825)  NE  TWENTY-SECOND  AND 
Hampshire.  Alter  saloon  Into  four- 
room  flat. 

Owner Mrs.  Kennell,  Premises. 

Architect .None. 

Contractor. ..Geo.     M.     Segurson,    a08 

Guerrero,   San   Francisco. 

COST,  $1800 


ALTERATIONS 

(1)     SE  SACRAilENTO  &  PRESIDIO 
Ave.     Alter  store. 

Owner J.  E.  Baden,  Premises. 

Architect None. 

Contractor....T.   Merchant,    180   Jessie, 
San  Francisco. 

COST,  $2000 


ALTERATIONS 

(2)     NO.  2670  MISSION.     Alterations. 

Owner R.     C.  Brown,     270     2€th 

Ave.,  San  Francisco. 

Architect Nome. 

Contractor.. ..J.  H.  Jolinson,  180  Jessie, 

San  Francisco. 

COST,  $700 


CONCRETE  BUILDING 
(3)     N  FULTON  82  W  Octavia.  One- 
story  concrete  building. 

Owner J.  Cauhape,  624  Broderick 

San  Francisco. 

Architect None. 

Contractor.... J.  Pasqualetti,  78'5  Market 
San  Francisco. 

CX>ST,  $49«0 


BLACKSMITH  SHOP 
(4)     E  HAWTHORNE     20O  S  Folsom. 
One-story  and  basement  blacksmith 
shop,  6'5M!x:97^^. 
Owner American     Railway     Ex- 
press    Co.,  Weills     F'argo 
Bldg.,  San  Francisco. 

Architect J.    H.  Humphrey,    Wells 

Fargo  Bldg.,  S.  F. 
Contractor.. ..Higginson  Co.,  Humboldt 
Bank  Bldg.,  S.  F. 

COST,  $10,000 


FRAME  FLATS 

(5)  NE  FULTON  AND  SIXTEENTH 
Ave.  Two-story  and  basement  frame 
(4)  flats. 

Owner M.   J.   Koenig,   139  Hugo, 

San  Francisco. 

Architect Wm.    Koenig,    139    Hugo, 

San  Francisco. 
Contractor.. ..Wm.    Koendg,    139    Hugo, 
San  Francisco. 

COST,   $8000 


ALTERATIONS 

(6)  NOS.  1202-4-6  FAIRFAX  AVE. 
Alter  for  bachelors'  cabins.  Rat- 
prooflng,  etc. 

Owner Catherine  J.  Doering,  409 

Keith,  San  Francisco. 

Architect None. 

Contractor... .J.  A.  Chevalier,  82  Flora, 
San  Francisco. 

COST,  $525 


(7)     NO.    708   KEARNY.     Alter   front 

of  store. 
Owner Peter    McDonougli,    Care 

Architect. 
Architect Bernard     J.    Joseph,     74 

New  Montgomery,  S.  F. 
Day's  work.  COST,  $400 


ALTERATIONS 

(8)  NO.  312  SAN  JOSE  AVE.  New 
partitions,  windows,  etc.,  for  dwell- 
ing. 

Owner Nathan   Mandelourtz,   312 

San  Jose  Ave.,  S.  F. 

Ardiitect None. 

Contractor....J.  JIatland,  2766  Mission, 
San  Francisco. 

COST,   $400 


CARPENTER  WORK,  ETC. 
(9)     SE  SACRAMENTO  &  PRESIDIO 
Ave.    (3«rpent«r  and  cabinet    work 


with  painting,  varnishing,  polishing, 
electrical  work,  marble  and  glass 
and  glazing,  etc..  in  store  premises 

Owner Shumates  Pharmacy  Inc., 

1640  Divisodero,  S.  F. 

Architect None. 

Contraotor....Braas   &  Kuhn  Co.,   1916 

Bryant,  San  Francisco. 
Filed  Jan.  2,  '19.     Dated  Dec.  23.  '18. 

Mill  &  cabinet  work  delivered.. ..$700 
.  Fixtures  installed  and  painting, 

and  varnishing  finished TOO 

Completed   and  accepted 700 

Usual   35   days 700 

TOTAL  COST.  $2800 
Bond,  none.  LimU,  48  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


FRAME  BUILDING 

(10)  CONGO  AND  MARTHA  AVE., 
Glen  Park.     One-story  frame  bldg. 

Owner J.  W.     Olson,  3385     24th, 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $2250 

(11)  S  LINCOLN  WAY  107-6  E  8th 
avenue.  One-story  and  basement 
frame  dwelling. 

Owner E.  A.  Janssen  and  Rob- 
ert Black,  1001  Hearst 
Bldg.,  S.  F. 

Architect Noe. 

Day's  Work.  COST,  $3000 


(12)  S  POST  87  W  Scott.  One-story 
frame  building. 

Owner Mrs.  M.  Studzinski,  Prem. 

Architect None. 

Contractor....R.  W.  Moller,     614     Call 
Bldg.,  S.  F. 

COST,  $400 

(13)  GENEVA  AVE.,  N  75  feet  east 
from  Huron  Ave.  Alter  and  repair 
dwelling. 

Owner Luigl  Lari. 

Architect .None. 

Contractor.. ..Jos  Lippl. 

COST,  $600 

(14)  NO.  989  MARKET.  AlteraAion 
and  repairs. 

Owner J.    MacDonald,    179   Ver- 
non Terrace,  Oakland. 

Architect None. 

Day's  Work.  COST,  $400 


LEASE. 

San  Francisco  Connty. 


Jan.  2,  1919— NO.  233  SE\T:NTH  AVE. 
Ella  T  Crist  to  Neil  T  Duffy.  3 
years.     $35  per  month. 

Dec.  30,  1«18— NW  LEAVENAVORTH 
and  Eddy.  Chas  Hock  to  Saro 
Soslch,  Trlpo  Sparavalo  and  Geo 
Knezevlch.  4  years  2  months.    $50(^ 


COMTJ-ETIOJf  NOTICES. 
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BUILDING  CONTRACTS. 


Frenso   County. 

Recorded  Accepted 

Dec.  31,  1918— NE  COR.  OF  SEC.  25, 

17-19,  Fresno.    Riverside  Co-Oper- 

ation  Creamery  Ass'n.  to  whom  it 

may  concern J*Iov.  30,  1918 


COMPLETION  NOTICES. 


San  Francisco  County. 

RBCOhDBD  ACCEPTED 

Dec.  21,  191»— N  LOMBARD  137-6  W 
Sansome  W  137-6xN   137-6.     Bdw 

0  Zeil«  to  G  H  &  S  Walker 

- Dec.   21,    1918 

Dec.  24,  1918— NW^  PRECITA  AVE 
82.370  SW  Florida  SW  47.457  N 
10«.27  E  25  S  96.92.  Michael  Mc- 
Donough   and    Lawrence    Costel'lo 

to   McDonough   &   Costello 

Dec    19    1918 

DecrieriaiS—NE  COLUMBUS  AVE 
and  Vallejo  E  77-8i4xN  137-6.  The 
Roman   Catholic     Archbishop     of 

San  Francisco  to  Jas  F  Smith 

Dec    20    1918 

Dec.  28,  1918— E  AtARYLAND  100  N 
Humboldt  N  I'SOxE  200.  Pacific 
Gas  &  Electric  Co  to  Atlas  Heat- 
ing &  Ventilating  Co Dec.  20,  1918 

Dec.  30,  1918— E  SAN  BRXINO  AVE 
150-6  S  Mariposa.  M  Cambic  to 
whom  it  may  concern. ...Dec.  28,  1918 

Dec.  30,  1318— NW  POST  AND  LICK 
Alley,  Lick  Bldg.  Real  Property 
Invs.t  Corp  to  Peter  Swenson  and 
Geo  J  FVanzen  (as  Swenson  & 
Frenzen) Dec.   21,   WIS 

Dec.  30,  1918— PAUL  &  WILLIAMS 

Aves.  Southern  Pacific  Railroad  by 
W  G  McAdoo  to  The  Fay  Improve- 
ment Co Dec.  21,  1918 

Dec.  31,  1918— NO.  620  SUTTER. 
Young  Womens  Christian  Associa- 
tion to  Otis  Elevator  Co,  Dec.  31; 
Folsom  St.  Iron  Wks,  and  Richard 
Lutge,  Dec.  31;   Fordrerer  Cornice 

Works,   Dec.    31;    Scott  Co 

Dec.   31,   1918 


LIENS  FILED. 


San  FranclRco  County. 

RBCORDED  AMOUNT 

Dec.  23,  1918— LOT  572  GIFT  MAP 
No.  1.  S  Lewis  vs  Louis  E  and 
Gretta  L  E  Long.  O  E  Evans  and 
O  E  Evans  &  Co.  Inc $.162.50 

Dec.  24,  191«— LOT  572  Gift  Map 
6.  A  J  Silva  vs  L  E  Long  and  O 
B    Evans $182 

Dec.  24,  1918— N  CRESCENT  AVE 
425  N  Andover  W  2&xN  100;  No. 
307  Crescent  Ave.  The  Greaiter 
City  Lumber  Co  vs  Oscar  Heyman 
&  Bro  and  Mrs  P  Kelley $59.% 

Dec.  24,  1918— E  BANKS  100  N 
Eugenia  Ave  Lot,  572  Gift  Map. 
The  Greater  City  Lumber  Co  vs 
L  E  Long  and  O  E  Evans $509.45 

Dec.  2€,  191«— N  UNION  214-7  W 
Jones  W  79-5  N  137-6  E  96-5  S 
77-6  W  17  S  60.  H  F  Haverkamp 
vs  M  F  and  Laura  Hrubanik....$350 

Dec.  31,  1918— E  KEARNT  83-6  N 
Green  N  24-10  E  lOS-lVz  S  4-10  E 
9-1%  S  3-6  E  0-1%  S  16-6  W  112-4. 
Aome  Lumber  Co  vs  P  Damante, 
Bertha  E  Borger  and  Etta  A  Axton 
_ $1208.30 


O.VKLAND  AND  AL.4MEDA  COUNTY. 


No.       Owner  Contractor 

2062     Kinney    Kinney 

1  Warner  ~ ...-. Warner 

2  Vignier    J'rancis 

3  Chapman    Dingwell 

4  Younaka  Mlnakata 

5  Barnes   ^Nelson 

6  Hall    Porter 

7  Damin  Kidder 

8  Hotel   St.  Marks 3Ioe 

9  Ballard    Corbett 

10  Barnes    Lindquist 

11  Wilson    Wilson 

12  Stone    MacGrcgor 

13  Stone    MacGregor 

14  Stone    MacG-regor 

15  Stone    MacGregor 

16  Stone    MacGregor 

17  Stone    MacGregor 

18  Stone    JMacOregor 

19  Stone   MacGregor 

20  Stone   .MacGregor 

21  Stone   ^lacGregor 

22  Stone    JtfacGregor 

23  Stone    MacGregor 

24  MacGregor    Owner 

25  MacGregor    Owner 

26  MacGregor    Owner 

27  MacGregor    Owner 

28  MacGregor    Owner 

29  MacGregor    .Owner 

30  Pacific  G  &  E Owner 

31  Cox    Strang 

32  Brick    Scammon 

33  Norlin    Owner 

34  Carvalho    Santos 

36     Root    Christensen 

36  Farrell    Owner 

37  Pac.  G.  &  E Foundation 


Amt. 

2500 

500 

400 

500 

400 

650 

1000 

1000 

1000 

900 

1500 

45O0 

2450 

2450 

2450 

2450 

24150 

2450 

2950 

2960 

2950 

2950 

2950 

2950 

2750 

27-50 

27150 

27'50 

2750 

2750 

50OO 

14O0 

40; 

800 

500 

400 

500 

4650 


DWELLING 

(2062)     SE        FORTY-THIRD        AND 

Webster,  Oakland.  One-story  5-room 

dwelling. 

Owner C.    H.    Kinney,    560    62nd, 

Oakland. 

Architect None. 

Day's  work.  COST,  $2600 


COMPLETE   BUILDING 
(1)     E  T"SVENTY -THIRD  AVE   110  N 
E-29th,  Oakland.  Complete  building. 

Owner jS.       A.       Warner,       5394 

Princeton,  Oakland. 

Architect None. 

Day's  work.  COST,  $500 


ADDITION 

(2)     NO.  101-3  HIGH,  Oakland.    Addi- 
tion. 

Owner Joseph  Vignier,  1015  High 

Oakland. 

Architect None. 

Conti-actor....E.  O.  Francis,  4015  E-12th 
Oakland. 

COST,  $400 


(3)     NO.   67  SANTA     CLARA     AVE., 
Oakland.    Addition. 

Owner M.  C.  Chapman,  Prem. 

Architect _None. 

Contractor....J.  F.  Dingwell,  2021  West, 
Oakland. 

COST,  $500 


ALTERATIONS 

(4)     NO.     421     SEVENTH,     Oakland. 
Alterations. 

Owner M.  Younaka,  Premises. 

Architect None. 

Contractor. ...K.     Minakata,     280     Wi, 
Oakland. 

COST,  $400 


Page  Vine 

FIRE  REPAIRS 

(5)     NO.   290O     RUSSELL,     Berkeley. 
Fire  repaii-s. 

Owner —     Barnes,     2935     A.stby 

Ave.,  Berkeley. 

Architect None. 

Contractor. ...H.  P.  Nelson,  2241  Grove, 
Berkeley. 

COST,  $650 


ADDITION 

(6)     NO.  l&Ol  LE  ROY  AVE.,  Berkeley 
Add  to  dweliing. 

Owner Elmer  E.   Hall,   Premises 

Architect None. 

Contractor— -H.  H.  Porter. 

COST.  $1000 


ADDITION 

(7)     NO.   10  ENCINA  PLACE,  Berke- 
ley.    Addition. 

Owner J.  C.  Damin,  Premises. 

Architect None. 

Contrac<tor....H.  C.   Kidder,   20T5  Addi- 
son, Berkeley. 

COST,  $1000 


ALTERATIONS 

(8)     NE  TWELFTH     &     FRANKLIN, 
Oakland.     Alterations. 

Owner Hotel   St.   Marks,   Prem. 

Architect None. 

Contractor....H.  A.  Moe,  527  43rd,  Okd. 
COST.  $1000 


ALTERATIONS 

(9)     NO.  1210     WASHINGTON,     Oak- 
land.   Alterations. 
Owner Jim  Ballard,  1300  Broad- 
way, Oakland. 

Architect None. 

Contractor....Corbett    fi    Bayllss,    1110 
Franklin,  Oakland. 

COST,  $900 


ALTERATIONS 

(10)     NO.  3066  RICHMOND,  Oakland. 
Alterations. 

Owner H.  C.  Barnes,  Premises. 

Architect None. 

Contractor....T.  L.  Lindquist,  448  35th, 
Oakland. 

COST,  $1600 


DWELLING 

(11)         S  CHABOT  ROAD  40  E  Hearn 
Oakland.     Two-story  6-room  dwlg. 

Owner Leslie     R.   Wil'son.     24«2 

Prince,  Berkeley. 

Architect None. 

Day's  work.  COST,  $4500 


DWELLING 

(12)  E  HUMBOLDT  AVE  3T%  S 
Brookdale.  Oakland.  One-story  5- 
room  dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank     of  Savings     Bldg., 
Bldg.,  Oakland. 

Architect None. 

Contractor... -C.     M.     MacGrcgor,     470 
13th,  Oakland. 

COST,  $2450 


DWELLING 

(13)  E  HUMBOLDT  AVE  75  S  Brook- 
dale,  Oakland.  One-story  5-room 
dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank  of     Savings     Bldg.. 
Oakland. 

Architect None. 

Contractor....C.     M.     MacGregor,     470 
13th,  Oakland. 

COST,  $2450 


10 

Il\VKl/..iK(! 

(U)  K  JIUMUOLUT  AVI',-  II:;  S 
Biookdale..  Oakland.  One-.sfoiy  5- 
rooni  dwelling. 

Owner W.  P.  Stone.  826  Oakland 

Bank     of   Savings     Bldg., 
Oakland. 

Architect None. 

Contractor ...('.     M.     MacGregor,     47'0 
l'3th,  Oakland. 

COST,   $2450 


DWELLING 

(15)  E  HUMBOLDT  AVE  123  N 
Brookdale,  Oakland.  One-story  5- 
room  dwelling. 

Owner W.  P.  Stone.  826  Oakland 

Bank     of     Saving.s   BIdg.. 
Oakland. 

Architect None. 

Contractor. ...C.      M.    MacGregor.      470 
13th,  Oakland. 

COST,  $2450 


DWELLING 

(16)  E  HUMBOLDT  AVE  1G5  N 
Brookdale,  Oakland.  One-.story  5- 
room  dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank     of     Saving.s   Bldg., 
Oakland. 

Architect None. 

C'ontractor....C.    M.      MacGregor,      470 
13th,  Oakland. 

COST,  $2450 


DWELLING 

(17)  E  HUMBOLDT  AVE  207  N 
Brookdale.  Oakland.  One-story  5- 
room  dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank     of  Savings     BMg., 
Oakland. 

Architect None. 

Contractor- ...C.     M.     MacGregor,     470 
13th,  Oakland. 

COST,   $2450 


(18)  SE  HUMBOLDT  AND  BROOK- 
dale,  Oakland.  One-story  6-room 
dwelling. 

Ovvncr W.  P.  Stone.  826  Oakland 

Bank     of  Savings     Bldg., 
Oakland. 

Architect None. 

Contractor.. ..C.     M.     MacGregor,     470 
13th,  Oakland. 

COST.  $2f>50 


DWELLING 

(19)  W  HUMBOLDT  AVE  100  N 
Brookdale,  Oakland.  One-story  6- 
rnom  dwelling. 

Ownei- W.  P.  Stone.  826  Oakland 

Bank    of    Savings     Bldg., 
Oakland. 

Architect None. 

Contractor. ...C.     M.     MacGregor,     470 
13th.  Oakland. 

COST,  $23,=;0 


DWnLLIXG 

(20)  W  HUMBOLDT  AVE  150  N 
Prookdale.  Oakland.  On«^story  6- 
rooin  dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank     of  Savings     Bldg., 
Oakland. 

Arcliiteot None. 

Contractor.    C.    M.      MacGi-egor.      470 
13th.  Oakland. 

COST.   $2!>50 


BUILDING  AND  ENGINEERING  NEWS 

■     Brookdale.    Oakland.      One-.slory    6- 
rooni  dwelling. 

Owner W.  P.  Stone.  82'6  Oakland 

Bank     of     Savings   Bldg.. 
Oakland. 

Architect None. 

Contractor...  C.     M.     MacGregor.     470 
13(h.    Oakland. 

COST.  $2950 


DWELLING 

(22)  W  THIRTY-FIFTH  AVE  87  S 
Brookdale.  Oakland.  One-story  6- 
room  dwelling, 

Owner W.  P.  Stone,  826  Oakland 

Bank     of  Savings     Bldg.. 
Oakland. 

Architect None. 

Contractor-^C.     M.     MacGregor.     470 
13th.  Oakland. 

COST.  $2%n 


DWELLING 

(23)  W  THIRTY-FIFTH  AVE  124  S 
Brookdale.  Oakland.  One-story  6- 
room  dwelling. 

Owner W.  P.  Stone,  826  Oakland 

Bank    of    Savings     Bldg., 
Oakland. 

Architect None. 

Contractor— .C     M.     MacGregor,     470 
13th.  Oakland. 

COST.  $2950 


DWELLING 

(24)     SE   BROOKDALE   AND   LILAC, 
Oakland.     One-story   o-room    dwlg. 

Owner C.     M.     MacGregor,      470 

113th,  Oakland. 

Architect None. 

Day's   work.  COST.    $2750 


DWELLING 

(25)  S  BROOKDALE  3.";  E  Lilac. 
Oakland.     One-story   5-room    dwlg. 

Owner C.     M.     MacGregor,     470 

13lh,  Oakland. 

Architect None. 

Day's  work.  COST,  $2750 

DWELLING 

(26)  N  EVERETT  AVE  116  W  El- 
bert, Oakland.  One-story  5-room 
dwelling. 

Owner -C.     M.     MacGregor,     470 

13th,  Oakland. 

Architect None. 

Day's  work.  COST.  $27.50 


DWELLING 

(27)     S  HEARST  AVE  520  E  Lincoln 

Ave..  Oakland.       One-story     5-room 

dwelling. 

Owner C.     M.     MacGregor,     470 

13th,  Oakland. 

Architect None. 

Day'.s  work.  COST.   $2750 


DWELLING 

(28)     N  SCENIC  AVE  520  E  Lincoln. 

Ave.,  Oakland.     One-story  five-room 

dwelling. 

Owner C.     M.     MacGregor,     470 

13th,  Oakland. 

Architect None. 

Day's  work.  COST.  $2750 


DWELLING 

(21)     W     HUilBOLDT   AVE     200     N 


DWELLING 

(2,<))     E   HOWE   200    N   Mather,    Oak- 
land.    One-.story  5-room  dwelling. 

Owner C.     M.     .MacGregor.     470 

13th.  Oakland. 

Architect None. 

Day's  work.  COST,  $2750 


FOIJNDA')'JON 

(30)     FIRST  AND  JEFFERSON,  0»li- 
laiid.     Concrete  foundation. 

Owner Pacific  Gas     &     Electric 

Co.,   445  Slitter,  S.  F. 

Architect None. 

Day's  work,  COST,  $6000 


(31)     NO.  S23  LINCOLN  AVE.,  Alame- 
da.   Alteration. 

Owner R.  J.  Cox,  1615  8th  street, 

Alameda. 

Architect None. 

Contractor..  .E.   N.    Strang,   1408    Cen- 
tral Ave.,  Alameda. 

COST,  11400 


(32)     NO.   1-31  ARCH  ST.,  Berkeley. 
Addition. 

Owner JMrs.  C.     Brick,  Premises. 

Architect None. 

Contractor  ...C.  F.  Scammon,  2070  Uni- 
versity Ave.,  Berkeley. 

COST,  $400 


(33)  E  EIGHTY-FOURTH  AVE  ,  200 
N  Olive  St.,  Oakland.  One-story, 
two-room  dwelling. 

Owner R.  Norlin,  Brunswick  Ho- 
tel, Oakland. 

Architect Non«. 

Day's  Work.  COST,  $800 


(34)     NO.       1441      THIRTY-FOURTH 
street,  Oakland.    Addition. 

Owner M.  Carvalho,  Premises. 

Architect None. 

Conitractor....L.   Santos,     2212     E-17th 
St.,  Oakland. 

COST,  $300 


(3'5)     E  TWENTY-THIRD  AVE.,  N.  C. 
R.  R.  R.,  Oakland.    Fire  repairs. 

Owner Henry  Root,     300     Baker 

street,  San  Francisco. 

Architect Non«. 

Contractor.. ..N.  Christensen,   2332     E- 
20'th  street,  Oakland. 

COST,  $400 


(36)     NO.     990     FIFTY-NINTH     ST., 
Oakland.     Alteration. 

Owner John  Farrell,  PrencUes. 

Architect None. 

Day's  Work.  COST,  $500 


(37)  FIRST  AND  JEFFERSON,  Pt 
100  S  of  SW  corner,  W  ISOxS  50, 
Oakland.  Pile  and  concrete  founda- 
tion. 

Owner Pacific   Gas     &     Electric 

Co.,  445  Sutter,  San  Fran- 
cisco. 

Architect None. 

Contractor.. ..The  Foundation  Co.,  New 

York. 
Filed  Jan.  4,  '19.     Dat'ed  Dec.  31,  '18. 

Completed  and  accepted  76% 

Usual  35  days  26% 

TOTAL  COST,  $4650 
Bond,  $2500.    Sureties,  Maryland  Ca«- 


ualty   Co.     Forfeit,   none.     Limit,     30 
days.    Plans  and  specifications  filed. 


OAKLAND       BUILDDfG       PERMITS 

FOR  THE  MOIVTH  OF  DECEMBER, 

1M8. 


Classification  of  No.  of 

Buildings.                  Permits  Costs 

1-story    dwellings 38  I  87,000 

2-stoiT    dwellings 1  _      4,000 

2-story    apartments 1  9,000 

I-story    apartments 2  5,000 

l-story  apts.  &  stores      1  5,000 

l-story    school 1  960 

Steel    frame    foundrj-..       1  70,000 

l-story  station  house..       1  1,650 

l-story   store 1  85 

Brass    foundry 1  2,500 

l-story  E.  C.  factory....      1  30,000 

l-st  concrete  garage..      2  2,410 

Marquee    1  500 

Water    tank _ 1  300 

Concrete     foundation 

for    boilers..^. 1  5,000 

Garages  and  sheds 38  7,115 

Electric   signs 7  920 

Additions    37  11,560 

Alterations   &   repairs    64  38,175 

Total    200  1281,175 

SUMMARY. 

New    construction 136  $243,000 

Alterations   &   repairs    64  38,175 

Total    - 200  $281,175 


COMPLETION  NOTICES. 


Alameda  Connty. 

RBOOHDED  AOCBPTED 

Dec.  21,  1918— LOT  2  BLK  2  Melrose 
Heights,  Okxl.  M  W  and  Marie 
Nicholson  to  Bellefontatne  &  Hig- 
glns  — _ J)ec.  16,  1918 

Dec.  23.  1918—  (1)  L«OT  31  and  N 
16-8  Lot  32  BIk  6  ;  (2)  S  8-2  Lot 
32  all  Lot  33  and  N  8-4  Lot  34  BIk 
6;  (3)  S  16-8  Lot  34  all  Lot  35  BIk 
'5,  Map  Auseons  Moss  Tract,  Okd. 
R  J  Pavert  to  whom  it  may  con- 
cern  Dec.   17.   1918 

Dec.  23,  1918— LOTS  18  AND  19  BLK 
1  Map  Bast  Piedmont  Heights  Ext., 
Okd.  Nancy  J  Ledbetter  to  Alfred 
Peterson _ Dec.  18.  1918 

Dec.  23,  1918— W  MYRTLE  43  N 
First,  Okd.      California     Packing 

Oorp  to  C  Christensen  &  Sons 

Dec    18    191s 

Dec.  24,  1918— LOT  14  AND  15  BLK 
"B"  Map  Kenwood  Park,  Oakland. 
8^dica;te  Investment  Co  to  Bdw 
Olsen Dec.    23,    1918 

Dec.  31,  1918— NO.  124  OLIVE  AVE.. 
Piedmont.    Charles  R  Laidlaw  to 

S  W  Jones Dec.  28,  1918 

«. 

LIENS  FILED. 


Alameda  County. 


RIX:ORDED  AMOUNT 

Decv.    21.    191»— iX>T   50   BLK   "F" 
Map  LaJkeiwood  F^rk,  Okd.    Hogan 


BUILDING  AND  ENGINEERING  NEWS 

Lumber     &  Mill  Co   vs     Solomon 
Morris    $452.70 

Dec.  27,  1918— LOTS  13  AXD  14  BLK 
8.  Map  Auseon's  Moss  Tract,  Okd. 
A.  Rossello.  $232.50;  B  Augello, 
$27.80  vs  E  D  Prose  and  T  E  Mc- 
Gurrln    

Dec.  27.  1918— LOTS  11  AND  12  BLK 
8  Map  Auseon's  Moss  Tract,  Okd. 
A  Bossello  vs  E  D  Prose  and  F  E 
McGurrin    $232.50 

Dec.  31,  1918— LOTS  13  AND  14  BLK 
8  Map  Auseon's  Moss  Tract,  Okd. 
J  Augello  vs  F  E  McGurrin  and  E 
D    Prose   $126.57 

Bin^DING  CONTRACTS. 
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Fresno  County. 

REPAIRS 

NO.   319   FORTHCAMP  AVE.,   Fresno. 
Repair  building. ' 

Owner Mrs.  H.  H.  Welch,  Fresno 

Architect -None. 

Contractor    -E.     Riggins,     317     Mason 
Bldg.,  Fresno. 

COST,  $2000 


ADDITION 

PTN.  LOTS  30,  31,»32  BLK  144,  Fresno 
Addition  to  building. 

Owner Jas.     Porteous,   109i5     N- 

Van  Ness,  FYesno.  . 

Architect None. 

Contractor ...W.  H.  Minard,  319     Abby 
St.,  Fresno. 

COST,  $1507 


DWELLING 

HAZELWOOD  LOT  15  BLK  17.  Fresno 
Frame  dwelling  and  garage. 

Owner L.  J.  Martin,  Fresno. 

Architect None. 

Day'.s  work.  COST,  $2000 


ALTERATIONS 

SAN    JOAQL^N    SCHOOL   DISTRIC1', 
Fresno.    Alterations  and  completion 
of  school  house  (now  in  unfinished 
state.) 
Owner San   Joaquin  School   Dis- 
trict. 

Architect Swartz  &  Swartz,  Rowell 

Bldg.,  Fresno. 
Contractor.. ..C.    D.    Barkelew    and    R. 
D.    Gould,    1247    "I"    St., 
Fresno. 
Filed  Dec.  27.  '18.    Dated  Dec.  23,  '18. 

One-third    completed    $830.60 

Two-thirds    completed 830.50 

Completed    830.50 

Usual    35   days : 830.50 

TOTAL  COST,  $3322.00 
Bond.  $1661.  Surety,  National  Surety 
Co.  of  New  York.  Limit,  65  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


FRAME  DT\'ELLING 

E  49  LOT  4  BLK  5,  Haz«Iwood,  Fresno 

Frame  dwelling. 

Owner Reese   &   Atkins,   Fresno 

Architect None. 

Day's  work.  COST,  $2700 

D^WELLING 

LOT  1  BLK     2,  Hazel-wood,     Fresno. 

Frame  dwelling  and  garage. 

Owner Thos.  Montgomery. 

Architect None. 

Day's  work.  COST,  $2500 


CQMPLETIOX  NOTICES. 
Fresno   County. 


Recorded  Accepted 

Dec.  31,  1918— DERRICK  AND  RIG 
No.  24  on  Sec.  3,  19-15,  Fresno. 
Southern  Pacific  Co  to  whom  it 
may  concern Dec.  ?S,  1918 


BUILDING  CONTRACTS. 


Sacramento  Connty. 


REMODEL 

NO.    403    "K"   ST..   Sacramento.     Re- 
model  store  front   and   paper  two- 
story  building  . 
Owner Dr.    John    Logan.    Sacra- 
mento. 

Architect None. 

Conti-actor....W.  Bolton,  Sacramento. 

COST.  $1000 


REPAIRS 

NOS.  211-13-15-19  "O"  ST..  Sacramen- 
to.   Repair  fire  damage  to  buildings. 

Owner Driver,  Driver     &     Silva. 

Sacramento. 

Architect None. 

Day's  Work.  COST,  $3000 


BUILDING  CONTRACTS. 


Sacramento  Connty. 


MFG.  PLANT 

S  135  LOT  4  AND  S  135  OF  E  50  LOT 
3  B,  C,  18th  and  19th  Sts..  Sacra- 
mento. All  work  for  four-story  re- 
inforced concrete  manufacturing 
plant. 

Owner Northern   California  Milk 

Producers  Association. 

Architect E.  C.  Hemmings,  1203  "J" 

St.,  Sacramento. 
Contractor  ...Cli»ton    Constr.    Co.,    140 
Town&end  St.,  San  Fran- 
cis<fo. 
Filed  Dec.  30.  '18.     Dated  Dec.  26.  '18. 
TOTAL  COST.  $78,000 
Bond,   limit,   forfeit,  plans   and  speci- 
fications none. 


BUILDING  CONTRACTS. 


San  Joaqnln  Connty. 


COTTAGE 

COR.   JEFFERSON  AND  COiLMERCE 
Sts..  Stockton.    Cottage. 

Owner G.  B.  Begantini,  Stockton. 

Architect None. 

Day's  work.  COST,  $2700 


DWELLING 

ROSE  AND  STOCKTON  STS.,  Stock- 
ton.   Dwelling. 

Owner O.   H.  Chain.   920  W-Vine 

St..   Stockton. 

Architect None. 

Day's  work.  COST,  $3000 


D\\'ELLING 

SOUTH  ST.  bet.  Eldorado  and  Hunter 
Sts..  Stockton.     Dwelling. 

Owner Samuel  Lemer. 

Architect None. 

Day's  work.  COST.  $1950 


r,.  u   ;  x\f-.M- 

Al.TKKATIO'NS 

I^FAYETTE  A.ND  riUilU.M  STS.. 
Stockton.,   Alter  apartments. 

Owner T.   Stroup,     119     W-Mag- 

nolia  St..  Stockton. 

Architect None. 

Day's  work.  COST,  $220(1 

DWELLING 

LOT  2  ELK  1  Kidd's  Addition,  Stock- 
ton.   Dwelling. 

Owner D.  Bregante,  Stockton. 

Architect None. 

Day's  work.  COST.  .|1700 


ALTERATIONS 

NO.  24  S-SUTTER  ST.,  Stockton.     Re- 
model. 
Owner Delia  Wolf  Meiggs,  Stock- 
ton. 

Architect None. 

Day's  work.  COST,  $1000 

ADDITION 

LOT  11  BLK  235.  Stockton.    Addition. 
Owner American      Railway     Ex- 
press Co..  Stockton. 

Architect None. 

Day's  work.  COST.  $3000 

DWELLING 

San  Joaquin  County. 

NO.   1328  E-HAZELTON  AVE.,  Stock- 
ton.    Frame  dwelling. 

Owner G.  Niorasco,  Stockton. 

Architect None. 

Day's  Work.  COST,  $1700 


DWELLING  AND  GARAGE 
NORTH   ADDITION     "A,"      Stockton. 
Frame  dwelling  and  garage. 

Owner H.      W.      John.<;on.    .531    N 

Sutter,   Stockton. 

Architect None. 

Day's  Work.  COST.  $2800 

♦ 

THRICE    4 HE   >V.4NTING  CHIEF  EX- 
GIXEER'S   J0T5, 

ANDERSON,  Cal.— The  Anderson- 
Cottonwood  Irrigation  pistrict  has  re- 
ceived three  applications  for  the  posi- 
tion of  Chief  Engineer  to  fill  the  vac- 
ancy caused  by  the  death  of  A.  R.  W. 
Sperry. 

As  the  main  part  of  the  district's 
construction  work  is  finished,  the  dis- 
trict may  not  employ  a  chief  engineer 
at  all.  bu'.  engage  some  competent  en- 
gineer to  act  in  advisory  capacity  as 
oceasoii  may  require. 

The  poUtion  formerly  paid  $250  a 
month. 

DHOVE  STOCK  OVER  PAVINO  Al 
COST  OF  $900. 
TULARE.  Cal.— It  cost  a  rancher 
$!)00  for  driving  a  bunch  of  cattle  over 
one  day';;  run  of  cement  paving  laid 
by  Contr.-'c'or  J,  E.  Lee,  who  is  build- 
ing the  city  road  from  the  state  high- 
way south  of  Tulare  into  the  city. 
The  ranrlier  let  down  the  barricade 
to  the  ro^d  be'ng  paved  and  drove  his 
cattle  down  the  road,  trampling  up 
the  freshly  l.Tid  paving,  which  had  to 
be  torn  up  and  replaced  with  new 
material,  losing  over  a  day's  time  and 
the  mateiial  u-t-d.  Tlie  farmer  settled 
for  the  dar>.iag<'. 
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NE«   STATE  IIAIMtOK. 

WASHINGTON,  D.  C— Plans  arc 
under  way  here  for  another  deei) 
water  harbor  on  the  California  coast. 
The  great  need  on  the  California  coast 
is  a  sheltered  Iiarbor  between  San 
Fraaciseo  and  San  Pedro.  Citizens  of 
San  Luis  Obispo  county  have  called 
the  attention  of  Senator  Phelan  to 
.Moro  Bay,  which  has  a  large  surface, 
narrow  entrance  with  d«ep  water, 
now  fast  silting  r.p  hy  nes'ect. 

♦ 

PLAX  STATE  CELEURATIOX  APRIL 
5TH. 


Washington!  is  sho'wing  keen  in- 
terest in  California's  project  to  make 
of  April  5  the  day  for  a  state-wide 
celebration  in  honor  of  the  men  who 
went  into  the  fighting  forces.  The 
Council  of  National  Defense  has  tele- 
graphed to  Director  Chas.  C.  Moore,  of 
the  State  Council  of  Defense,  request- 
ing fullest  particulars  of  the  plan,  in 
order  that  they  may  acquaint  other 
states  in  the  union.  , 

Copies  of  the  following  telegram, 
sent  to  the  Council  ot  National  De- 
fence, December  24,  have  been  foi- 
vvarded  to  the  California  Senators  and 
Representatives  at  Washington,  and  to 
the  Senators  and  AssemblJ^Tlen  of  the 
California  State  Legieiature: 

"In  appreciative  recognitl'on  of  the 
honorable  service  of  tho.-'e  Califor- 
nians  who  joined  the  colors  the  State 
Council  of  Defense  of  California  is 
preparing  plans  for  a  celebration  on 
April  .5th  to  be  participated  in  by 
every  city  and  community  in  the  state. 
Governor  William  D.  Stephens  "has  an- 
nounced that  he  will  declare  April  5th 
a  State  Holiday.  Chairmen  of  the 
County  Divisions  of  the  State  Council 
have  been  advised  that  each  county 
must  organize  its  own  celebration. 
State  Legislature  is  to  be  asked  to  pro- 
vide funds  for  striking  special  medal 
for  one  hundred  fifty  thousand  Califor- 
nian  fighting  nieu  to  be  presented  on 
April  5th  to  men  who  have  returned 
and  to  the  relatives  of  those  not  yet 
demobilized.  There  is  being  en- 
graved a  golden  .'■croU  to  be  presented 
by  the  State  of  Califoraia  to  relatives 
of  the  eleven  hundred  Califoi-nians 
who  gave  their  live.?  in  the  war." 


POWER    CO.MPAJfT    TO    MAKE    IM- 
PROVEMENTS. 


RlVFiWSIDE,  Riverside  Co.,  Cal.— A, 
B.  West,  general  manager  of  the 
Southern  Sierras  Power  Company, 
states  that  the  increase  in  rates  al- 
lowed by  the  State  Railroad  Commis- 
sion will  add  $222,000  to  the  com- 
pany's earnings  in  1919.  He  states 
that  the  company  plans  to  expend 
tliree-quart&rs  of  a  million  dollars 
on  development  work  and  improve- 
ments during  the  coming  year. 


SA\       FRANCISCO       STREET      nf- 

PROVEMENT  CONTRACTS 

AWARBED. 

The  improvement  of  North  Point 
street  fix>ni  Stockton  street  to  Kearny 
street  and  the  Ehnbarcadero,  including 
the  crossing  of  North  Point  street  and 
Grant  aveniie,  by  the  construction  of 
the  following  vitrified,  salt-glazed, 
ironstone  pipe  sewers  and  appurte- 
nances and  brick  manholes  with  cast 
iron  frames  and  covers  and  galvanized 
wrought  iron  steps;  a  12-inch  with  21 
Y  branches  and  4  manholes;  catch- 
basins;  granite  curbs;  artificial  stone 
sidewalks,  and  an  asphalt  pavement. 

Awarded  to  J.  G.  Harney.  Pacific 
Bldg. 


The  improvement  of  Ocean  avenue 
between  Mission  street  and  a  line  at 
right  angles  to  the  S  line  of  Ocean 
avenue  at  its  intersection  with  the  E 
line  of  Watson  place,  hy  the  construc- 
tion of  concrete  curbs,  and  an  asphalt 
pavement. 

Awarded  to  J.  G.  Harney. 


The  improvement  of  Ocean  avenue 
from  a  line  at  right  angles  with  the 
S  line  of  Ocean  avenue  at  its  inter- 
section with  the  E  line  of  Watson 
place  to  Cayuga  avenue  'by  the  con- 
struction of  concrete  curbs;  artificial 
stone  sidewalks;  hrick  oatciibasins. 
.''nd   an   asphalt  pavement. 

Awarded  to  J.  G.  Harney. 


The  improvement  of  the  N  half  of 
Chenery  street  between  the  E  line  of 
Natick..  street  produced  and  the  W 
line  of  Carrie  street  produced  by  the 
construction  of  an  8-inch  vitrified, 
salt-glazed,  ironstone  pipe  sewer  with 
8  Y  branches  and  1  brick  manhole;  2 
brick  eatch'basins ;  concrete  curbs; 
artificial  stone  sidewalks,  and  an  as- 
phalt pavement. 

Awarded  to  J.  G.  Harney. 


The  improvement  of  North  Point 
street  between  Mason  and  Powell 
streets.  ■  by  the  construction  of  a  1'2- 
inch  vitrified,  salt-glazed',  ironstone 
pipe  sewer  with  14  Y  branches  and 
2  brick  manholes;  construction  of  4 
br'ck  catchbasins;  granite  curl)»;  ar- 
tificial stone  sidewalks,  and  an  as- 
phalt pavement. 

Awarded  to  J.  G.  Harney. 


The  invprovem«it  of  Seventeenth 
.street  between  Harrison  and  Alabama 
streets,  including  the  crossing  of  Sev- 
enteentli  and  Alabama  streets,  by  re- 
setting existing  curbs  and  catch- 
basins;  by  the  construction  of  arti- 
ficial stone  sidewalks,  and  the  con- 
struction of  an  asphalt  pavement. 

Awarded  to  J.  G.  Harney. 


The  improvement  of  San  Diego 
avenue  between  the  County  line  and 
the  N  termination  of  San  Diego  ave- 
nue by  grading;  the  construction  of 
concrete  curbs;  artificial  stone  side- 
walks; brick  eatchbasins,  and  an  as- 
phalt pavement. 

Awarded  to  D.  0.  Church,  798  10th 
Avenue. 


The  improvement  af  Arlington  St. 
between  the  E  and  W  lines  of  Natick 
street  produced  by  the  construction  of 
concrete  curbs;  artificial  stone  side- 
walks; 3  eatchbasins,  and  an  asphalt 
pavement. 

Awarded  to  State  Improvement  Co., 
Crocker  Bldg. 


The  improvement  of  the  NW  half  of 
Howard  street  by  the  construction  of 
artificial  stone  sidewalk  between  hoes 
respectively  ®0  feet  anl  75  feet  IVE 
from  Seventh  street. 

Awarded  to  Irvine  O'Shea,  405  Utah 
street. 


The  improvement  of  Vennont  street 
between  Twenty-fifth  and  Army 
street  by  the  construction  of  concrete 
curbs  and  an  asphalt  pavement. 

Awarded  to  Fay  Improvement  Co., 
Phelan  Bldg. 


The  impixjvement  of  Lakeview  Ave. 
between  San  Jose  Ave.  and  Caine 
Ave.  by  the  construction  of  concrete 
curbs;  a  7-foot  central  strip  of  basalt 
block  pavement,  and  an  asphalt  pave- 
ment. 

Awarded  to  Plinn  &  Treacy.  1st  Na- 
tional Bank  Bldg. 


The  improvement  of  Bacon  street 
between  Girard  street  and  San  Bruno 
avenue  by  the  construction  of  concrete 
curbs  and  an  asphalt  pavement. 

Awarded  to  Plinn  &  Treacy. 


The  improvement  of  Ocean  avenue 
between  Otsego  avenue  and  Cayuga 
avenue,  by  the  construction  of  con- 
crete curbs,  and  an  asphalt  pavement. 

Awarded  to  Clarence  B.  Eaton.  407 
11th  .street. 

fJKAmXG      AND      TEAMING      CON- 

TKACTORS      ORGANIZE      AND 

ELECT     OFFICERS. 

The  leading  firms  that  are  engaged 
in  the  teaming  and  grading  business 
in  San  Francisco,  assembled  at  the 
Builders'  Exchange  Thursday  night, 
and  organized  under  the  name  of  the 
Team  &  Auto  Truck  Association  of 
San  Francisco. 

The  following  officers  were  elected 
by  acclamation:  Frank  MordeacI, 
president;   Frtink  Q'Shea,  vice  presi- 
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dent;  William  S.  Scott,  secretary; 
Charles  Cadman,  treasurer;  James 
Fedo,  sergeant-at-arms. 

The  Team  and  Auto  Truck  owners 
propose  to  co-opei-ate  in  the  purchase 
of  supplies,  with  the  abject  of  ef- 
fecting such  economies  as  will  permit 
them  to  keep  the  prices  of  their  ser- 
vice at  the  loweat  notch  eompatable 
with  business  safety,  hoping  thereby 
to  encourage  improvements  during 
the  rcconsturction  period. 


MASTER    PLASTERERS    HOLD    AN- 
NUAL    JIEETING   AND     ELECT 
OFFICERS.      MUCH     PROS- 
PERITT  ANTICIPATED. 


The  Master  Plasterers'  Association 
of  San  Francisco,  held  their  annual 
meeting  at  the  Builders'  Exchange 
Thursday  afternoon. 

The  following  officers  were  elected 
to  serve  during  the  current  year: 

James  F.  Smith,  prosident;  P.  W. 
•Mecklenburg,  (vice  president;  William 
S.  Scott,  secretary;  Peter  Bradley, 
treasurer;  George  Whitmore,  scr- 
ge-r-.nt-at-arras. 

The  blaster  Plasterers  report  that 
many  gocd  jobs  are  being  submitted 
for  figures  and  they  anticipate  a 
prosperous  year. 


WANTS  NEW  POST  OFFICE. 


SACRAMENTO,  Cal.— Reporting  the 
biggest  year's  business  on  record. 
Postmaster  Tho:iias  Fox  emphasized 
the  necessity  of  a  new  post  office 
building,  one  that  will  permit  of  the 
expansion  that  the  volume  of  work  be- 
ing handled  in  the  Sacramento  of-_ 
fice  makes  necess.iry.  A  new  site  and 
a  new  building  are  needed. 


CLEARIN(i  HOI  SE  REPORTS  FROM 
CALIFORNIA     CITIES. 


B;ink  clearings  as  reported  to  Cali- 
fornia Development  Board  by  tlie 
several  cl&aring  house  cities  for  last 
week  showing  the  amount  of  in- 
crease on  corresponding  date  last 
year. 

Increase 
San  Francisco...?] 21,78:3,153  $41,040,691 
Los    Angeles...     30,447,000       7,300,001) 

Sacramento    3.655,436         514,054 

Fresno    2,610,933  490.283 

Bakerr.fiold    626,833  *18,463 

Pa:«;adcna    739,396        *n2.;^85 

Long    Beach 876,335         207,556 

*Decreas'e. 

♦ -. — 

PROPOSALS   FOR  VENTILATORS. 

ENGINEER  OFFICE.  U.  S.  Army, 
405  Custom  House,  San  Francisco. 
Cal.-  Sealed  propo.sals  will  be  receiv- 
ed here  until  10:00  A.  M.,  January  30, 
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1919,  and  then  publicly  opened,  for 
ventilators.  Further  information  on 
application.    Order  No.  1457. 


ROAD  BUHiDING  URGED. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Ca.l 
— Chairman  of  the  Board  of  Super- 
visors J.  A.  Harvey  is  advocating  the 
calling  of  a  bond  election  to  secure 
funds  for  the  construction  of  a  modem 
hig'hway  system  throughout  thel 
county. 


lUVEK  PROTECTION  RIDS  OPENED 

SAN  JO'SE,  Santa  Clara  Co.,  Cal.— 
The  following  bids  were  received  by 
the  City  Council  for  river  protection 
work  at  the  Coyote  Bridge  Site  at 
Santa  Clara  street; 

Thomas  Bridge  Co..  ,$1495;  L.  C. 
Maynard,  .$1468;  Kelly  Bros.,  .11425. 
This  last  bid  was  not  accompanied  by 
a  certified  check  as  required  in  the  ad- 
vertisement. 

Action  in  awarding  a  contract  was 
laid  over  for  one  week. 


INCANDESCENT     LAMP      RIDS 
WANTED. 

SACRA.MENTO,  Cal.— Bids  will  be 
received  by  City  Clerk  M.  J.  Desmond 
up  to  January  7th,  11  A.  M.,  for  fur- 
nishing and  delivering  to  the  City  of 
Sacramento  the  following  sizes  of  in- 
candescent lamps: 

100.  more  or  less,  10-watt  Mazda 
Lamps;  10,  more  or  .  less,  15-watt 
Mazda  Lamps;  1,000,  more  or  less,  25- 
watt  .Mazada  I-amps;  5,000  more  or 
less,  40-watt  Mazada  Lamps;  1,000, 
piore  or  less,  50-watt  Mazda  Lamps; 
100,  more  or  less,  60-watt  Mazda 
Lamps;  200,  more  or  less,  7o-watt 
Mazda  Lamps,  Type  C;  100,  more  or 
less,  75-watt  Mazda  Lamps,  Type  C, 
bowl  frosted;  500,  more  or  less,  100- 
watt  Mazda  Lamps,  Type  C;  200.  more 
or  less,  20-0-watt  Mazda  Lamps,  Type 
C;  200,  more  or  less,  300-watt  Mazda 
Lamps,  T.vpe  C;  100,  more  or  less,  400- 
watt  Mazda  Lamps,  Type  C;  25,  more 
or  less,  500-watt  Mazda  Lamps,  Type 
C;  10,  more  or  less,  750-watt  Mazda 
Lamps,  Type  C. 


HIGHWAY  WORK  PLANNED. 

SPOKANE.  Wash.— Spokane  county 
will  expend  approximately  .?20'0.000 
next  summer  in  improving  the  Sunset 
Blvd.  and  Appie  Way  if  the  legislature 
makes  the  required  appropriations. 
County  Engineer  Allan  R.  Scott  has- 
prepared  plans  which  provide  for  im- 
proving four  and  a  half  mile  of  each 
of  the;e  highways  with  paving  which 
will  cost  about  ?20,000  s  •■lUe. 


ROAD    I5IDS      RE.IKCTEI).     TO     RE 
DONE  HY  DAY  WORK. 

OHOVILLE,      Butio    Co..      Cal.-  Thf 
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County  Board  of  Supervisors  has  re- 
jected ^ids  submitted  for  the  Improve- 
ment of  the  Hunvboldt  Road  and 
Pentz-Magalia  Road.  The  bids  ran 
about  $8,000  for  each  improvement 
while  the  estimated  cost  was  placed  at 
$5,000  i>er  road,  this  being  the  amount 
available. 

The  work  was  ordered  done  under 
the  supervision  of  County  Engineer  M. 
C.  Polk  and  Supervisor  White. 


STATE  ARCHITECT  SELECTS  FISH 
HATCHERY  SITE. 


SACRAMENTO,  Cal.^Staite  Archi- 
tect George  B.  McDougall  has  selected 
a  site  in  the  Yosemite  National  Park 
for  a  new  hatchery. 

The  site  for  the  new  buildings, 
which  the  State  Fish  and  Game  Com- 
mission proposes  to  erect  next  Sum- 
mer, is  at  Ha^ppy  Isles,  in  the  upper 
end  of  the  valley. 

The  buildings  will  be  constructed 
of  native  granite  and  will  cost  be- 
tween $l'.5,00O  and  $20,000,  with  ca- 
pacity of  about  1,500,000  flsh. 


STREET    FILL    BEDS    M  ANTED. 

SEATTLE,  Wash. — Bids  v/ill  be  re- 
ceived by  C.  F.  Bagley,  Secretary  of 
the  Board  of  Public  Works,  up  to  Jan. 
10th,  10  A.  M.,  for  the  work  necessary 
to  complete  the  project  known  as 
Elliott  Avenue,  Sanitary  Fill  No.  1. 

Appioximately  S30,000  cu.  yds.  of 
earth-  will  he  reqaired  for  the  fill.  The 
estimatod  erst  of  the  work  is  placed 
at  $250,000 


CONTRACT  AWARDED  FOR  RECOX- 

STRUCTION  OF  TRACKS. 

SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has 
awarded  a  contract  to  Eaton  &  Smith, 
407  11th  street,  for  the  reconstruction 
of  the  United  Railroads  of  San  Fran- 
cisco tracks  on  Taraval  street  be- 
tween Twentieth  avenue  and  Thirty- 
third  avenue,  Contract  No.  112,  Muni- 
cipal Railway  System. 


MILLIONS     FOR  SAN     FRANCISCO. 

San  Francisco  has  received  a  New 
Year's  gift  that  will  mean  millions  in 
foreign  trade.  The  Foreign  Trade  De- 
partment of  the  Chamber  of  Com- 
merce has  just  been  advised  by  the 
i-epresentative  of  the  U.  S.  Shipping 
Foard  that  the  ocejn  rates  of  freight 
from  San  Francisco  to  China  and 
Japan  have  been  reduced  to  thirty 
dollars  a  ton  and  to  Manila  twenty- 
five  dollars  a  ton  This  is  a  very  ma- 
teria; reduction  and  will  tend  to  at- 
tract Trans-Pacific  cargo  from  the 
middle  West.  In  addition  the  Ship- 
ping Board  assnres  the  department 
that    the    iieceosary    tonnage    will    be 
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assigned  and  that  merchants  may  look 
for  ample  space  and  stiM  lower  rates 
within,  the  near  future. 


THE  WAR    TRADE     BOARD    JARS 
LOOSE. 


The  Foreign  Trade  Department  of 
the  Chamber  has  been  advised  by  the 
Local  Representative  of  the  War 
Trade  Board  that  effective  immediate- 
ly all  impoii,  restrictions  on  articles 
contained  in  Import  Restricted  List 
number  two  have  been  removed  with 
the  exception  of  Ferro  Manganese  and 
Glassware  and  that  in  addition  im- 
port restrictions  have  been  removed 
from  importation  of  cotton  manu- 
factures and  gypsum.  This  action  in 
connection  with  the  action  of  the 
Shipping 'Board  in  reducing  west- 
bound rates  and  providing  additional 
tonnage  should  be  a  great  relief  and 
greatly  increase  the  foreign  com- 
m.erce  of  the  port. 


WAR  GARDENS  TO  CONTINUE. 


"The  passing  of  the  State  Council 
of  Defense  at  the  close  of  January 
will  no  no  way  end  the  activities  of 
the  U.  S.  School  War  Garden,"  said 
Regional  Director  C.  A.  Stebbins,  as 
he  was  leaving  this  week  for  Wash- 
ington. 

A  regular  conference  of  the  twenty 
regional  Directors  appointed  by  the 
Federal  Government,  has  been  called 
at  the  capital,  to  plan  for  the  per- 
manent work  of  the  Gard^  Army  in 
training  school  children  for  produc- 
tion of  a  home  food  supply,  and  con- 
servation of  products  needed  abroad. 

In  the  absence  of  Director  Stebbins, 
Dr.  J.  H.  Wythe,  who  is  mobilizing  the 
California  army  of  garden  workers, 
will  have  charge  at  headquarters  in 
oflSce  of  the  State  Council  cf  Defense 
in  the  Perry  Building.  San  Francisco. 


CONTRACV     AWARDED   FOR     AIR 
PIPE. 


SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has 
awarded  a  contract  to  the  Montague 
Pipe  &  Steel  Co.  for  furnishing  and 
delivering  air  pipe,  Contract  No.  52, 
Hetch  Hetchy  Water  Supply. 


ENGLISH     PLAN     FOR     TWO     BIG 
TUNNELS. 


LONDON.  Eng.— Railroad  tunnels 
under  the  Straits  of  Dover  and  Gib- 
rnltar  are  projected  as  part  of  English 
and  European  reconstniction.  Plans 
already  have  been  prepared. 

It  also  Is  proposed  to  construct  a 
railroad    from     Gibraltar    along    the 


northwestern   coast  of  Africa  to  Da- 
kar, Cape  Verde,  or  Bathrust. 

This,  it  is  planned,  wttuM  make 
possible  steamboat  oonnectloott  ■wiith 
Brazil  by  which  a  traveler  could  make 
the  journey  from  the  Mediterranean 
to  South  America  in  five  days.  Con- 
nections from  England  and  France 
would  be  almost  as  quick. 


N0TE3IBER    FOREIGN    TRADE 
SHOWS  RECOTERY. 


According  to  a  report  by  the  Bureau 
of  Foreign  and  Domestic  Commerce, 
Department  of  Commeix:e,  exports 
from  the  United  States  for  November 
amounted  to  $522,000,000,  against 
$503,000,000  in'  October  and  $487,000,- 
OOO  in  November,  1917.  For  the  11 
months  of  this  year  exports  were 
valued  at  $5,585,00,000,  which  is  not 
quite  up  to  the  total  of  $5,633,000,000 
recorded  for  the  corresponding  period 
of  1917. 

November  imports  into  the  United 
States  totaled  $251,000,000,  against 
$247,000,000  in  October  and  $221,000.- 
OOO  in  November  of  last  year.  For  the 
11  months  ended  wtth  Novemher  of 
this  year  the  imports  were  valoied  at 
$2,821,000,000,  a  gain  over  the  $2,725,- 
000,000  in  the  corresponding  period  of 
last  year.  Indications  are  that  for 
the  full  calendar  year  imports  will 
exceed  $3.0O0,000,ti00  and  exports  $6,- 
OOO.OOO.OOO  in  value. 

Gold  imports  as  well  as  experts 
amount  to  much  less  than  for  last 
year.  For  the  11  months  ended  with 
November,  1918,  imports  of  gold 
amounted  to  $60,000,000,  against  $535.- 
000,000  in  1917,  pnd  exports  to  $39,000,- 
000,  as  against  $367,000,000  a  year  ago. 
Imports  of  silver  in  the  11  months' 
period  of  1918  amounted  to  $67,000,000. 
an  increase  of  $20,000,000  during  the 
year,  while  silver  exports  were  valued 
at  $205,000,000,  against  $74,000,000  in 
the  11  months'  period  of  1917. 


RECLAMATION  WORK. 


EL  CENTRO.  Cal.— Secretary  of  the 
Interior  Lane  has  asked  Congress  for 
$100,000,000  for  reclamation  work,  a 
largo  part  of  which  is  desired  for  ir- 
rigation projects  tributary  to  ttie 
Colorado  river.  He  believes  that  by 
building  a  great  dam  below  the  Grand 
Canyon  one  million  acres  of  produc- 
tive land  can  be  reclaimed.  He  would 
also  build  two  big  dams  high  up  in  the 
Colorado  river  which  would  reclaim 
several  thousand  acres. 


PANAMA      CANAL     SITPLY     BIDS 
WANTED.         ' 

PANAMA  CIRCULAR  1248— Office  of 
the  General  Purchasing  Officer,  Pana- 
ma Canal,  Washington.  D.  C. — Sealed 
bids  are  wanted  until  January  13,  1919, 


under  circular  1246  for  furnishing 
Bteel,  pipe,  bronze,  bolts,  spikes,  nails, 
steel  cable,  copper  wire,  monel  metal, 
Bolder,  manila  rope,  door  mats, 
leather,  blueprint  paper,  and  lumber, 
ror  further  Information  address  as 
above. 


HIGHWAY   COXTKACT  lET. 

VISALIA.  Tulare  Co.,  Cal.— A.  S. 
Shafer  hag  been  awarded  the  con- 
tract for  the  construction  of  the 
stretch  of  county  highway  known  as 
the  Portervllle-Poplar  Division,  this 
stretch  being  six  miles  west  from 
Porterville.  The  remaining  five  miles 
from  Poplar  to  Woodville  is  under  dis- 
pute and  will  not  be  undertaken  for 
some  time,  according  to  the  County 
Supervisors. 


STATE  HKiHlVAT   COXSTRIXTIOX. 


STATE  OF  XEYADA. 


-VOTICE  TO  COXTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  underGigned  to  12  o'clock, 
Xoon,  Janaary  27,  1919,  for  construc- 
tion of  following  State  Highways  and 
Bridges : 

Bulkhead  to  Hudson-Aurora  Road- 
Lyon  County.  4.16  miles.  Approxi- 
mately 13,500  cu.  yds.  Excavation  un- 
classified; 320  cu.  yds.  Class  "A"  Con- 
crete' 20  cu.  yds.  Class  "B"  Concrete; 
390'  50"  Corr.  Pipe;  24'  1«"  Con. 
Pipe:  66  Monuments  and  1  Sign  Po.st. 

Re'nforced  concrete  pile  trestle  over 
Humboldt  River  near  Kodak.  Hum- 
boldt County:  Length  144  feet.  20  cu. 
yds.  Excavation  unclassified:  1000' 
Concrete  Piles  in  place;  46.7  cu.  yds. 
Class  "A"  Precast  Concrete:  107  cu. 
yds.  Class  "'A"  Concrete;  and  288' 
Iron  Pipe  Railing. 

Reinforced  Concrete  Pile  Trestle 
over  Carson  River  near  Fallon, 
Churchill  County:  Length  162  feet;  20 
cu.  yds.  Excavation  unclassified;  824' 
Reinforced  Concrete  Piles;  52.5  cu. 
yds.  Class  "A"  Precast  Concrete;  134.2 
cu.  yds.  Class  "A"  Concrete,  and  324' 
Iron  Pipe  Railing. 

Reinforced  Concrete  Girder  Bridge 
over  Truckee-Ci'.rson  Canal  near  Fal- 
lon, Churchill  County:  Length  87  feet. 
175  cu.  yds.  Excavation  unclassified; 
.504'  Concrete  Piles;  126  cu.  yds.  Class 
"A"  Concrete,  and  202'  Iron  Pipe  Rail- 
ing. 

Plans  may  be  examined  and  forms  of 
Proposal,  Contract  and  Specifications 
secured  at  ofBce  of  undersigned  and 
County  Clerks'  Office  of  Lyon,  Hum- 
I  oldt  and  Churchill  Counties.  Cash 
Deposit  of  $15.00  with  undersigned 
required  for  copy  of  plans,  to  be  re- 
funded on  return  in  good  condition. 
Bids  mu&t  be  made  on  Proposal  Form 
of  Highway  Department.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.  C.  COTTRELL. 
Sta'e   Highway  Engineer. 
Carson   City,   Nevada. 
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Szvy  Department,  Washington,  D.  C. — 
Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  is  noted 
at  the  end  of  each  paragraph.  Where 
no  date  is  shown  the  time  of  opening 
has  not  been  decided,  but  will  be  in  the 
near  future. 

Schedule  3628,  for  eastern  and  west- 
ern yards,  magnesia  and  insulating 
blocks,  magnesia  cement,  magnesia 
pipe  covering,  asbestos  felting,  asbes- 
tos millboard,  asbestos  packing  and 
asbestos  paper. 

Schedule  3637,  for  var'ous  eastern 
and  western  yards,  165,000  batteries 
for  flashlights  and  39,000  flashlights. 

Schedule  7631%.  for  Puget  Sound 
and  f.  o.  b.  works,  3  corrugated  steel 
furnaces,  miscellaneous  steel  plates 
and  275  steel  boiler  tubes. 

Schedule  7618%,  for  Mare  Island, 
steel  bar. 

Schedule  7619%,  for  Mare  Island.  5,- 
000  feet  portable  cable. 

Schedule  7601%.  for  San  Francisco, 
::CO,000  pounds  foundry  pig  iron. 


LIEN   IS  FTLEO     OX     (  HIRC  H     OF 
GIIROT. 


A  mechanic's  lien  against  the 
Methodist  Episcopal  Church  of  Gil- 
roy,  embodying  judgment  for  $1825. 
and  a  demand  for  the  sale  of  the 
church  and  site  to  raise  money  which 
is -alleged  to  be  due,  has  been  filed 
with  the  county  clerk  by  the  Salinas 
Lumber  Co.  The  National  Security 
Co..  Whitehurst  &  Hodges,  C.  A. 
Chappell  &  Co.,  Central  Lumber  Co., 
Pioneer  Paper  Co..  O.  F.  Larsen  & 
Son.  Robinson  Chemical  Works,  Cal- 
ifornia Wall  Paper  Mills.  C.  S. 
Holmes,  contractor,  and  other  indi- 
viduals are  named  as  defendants. 


STREET       DfPROTEirEXT       C  0  X- 
TR.4CT  AWARDED. 

SEATTLE,  Wash.  —  At  a  recent 
meeting  of  the  Board  of  Public  Works 
the  contract  for  the  improvement  of 
Tenth  avenue  N.  E.  by  concrete  retain- 
ing wall  with  approaches  thereto  and 
other  work  in  connection  with  this 
project  was  oflScially  awarded  to  the 
Stewart  Construction  Co.,  American 
Bank  Bldg.,  Seattle,  on  a  bid  of  $59.- 
882.10. 


ROAD  WORK  BIDS  WAXTED. 


GOTERXMEXT    BIDS    AVAXTEI). 

SUPPLIES      FOR      THE      NA\n.'— 
Bureau   of   Supplies     and     Accounts. 


PORTLAND,  Ore.— The  State  High- 
way Commission.  Veon  Bldg..  Port- 
land, will  receive  bids  up  to  11  A.  M., 
January  7th,  for  grading  the  Columbia 
River  Highway  between  Hood  River 
and  Mosier  for  a  total  length  af  C.4 
mile.«.      This     project    is  divided     as 


li- 

foUows:  Unit  No.  1,  1.4  miles,  ap- 
proximately 36,000  cubic  yards  exca- 
vation; unit  No.  2,  2.7  miles,  approxi- 
mately 92,000  cubic  yards  of  excavat- 
ing; unit  No.  3,  2.3  miles,  approxi- 
mately 138,027  cubic  yards  of  excavat- 
ing and  200  feet  of  tunnel. 

Bids  will  also  be  received  at  the 
same  time  for  paving  of  the  Pacific 
Highway  between  Salem  and  Aurora. 
This  work  will  be  divided  as  follows: 
Unit  No.  1,  7.35  miles  with  approxi- 
mately 69,000  square  yards  of  pave- 
ment; unit  No.  2,  10.65  miles  with  ap- 
proximately 100,000  square  yards  of 
pavement.  Also  bids  will  be  received 
for  grading  of  the  Columbia  River 
Highway  in  Gillman  county  from  Ar- 
lington to  Blalock,  approximately  8 
miles.  The  total  cost  of  all  the  work 
is  estimated  at  $700,000. 


BriLDIXG     PERMIT  TOTALS     FOR 
PAST  TEAR. 


The  following  report  is  issued  by 
John  P.  Horgan,  Chief  Building  In- 
spector of  the  Board  of  Public  Works, 
showing  the  expenditure  of  money  in 
building  operations  for  the  year  1918, 
the  a*ount  being  based  on  the  num- 
ber of  building  permits  issued: 

No.  of 

Class  Bldgs.  Cost . 

"A"  6  $    517,000 

"B"  14  998,700 

"C"  112  2,158,022 

Frame  442  1,561.973 

Alterations  3079  1,915,466 

Public  Bldgs.  13  255,243 

Harbor  22  517,915 


Total  3688  $7,924)819 

For     the  year     1917,  the  total     was 
S15.635,319. 
Bnildincr  Summary  for  December,  1918 

The  following  is  the  report  issued 
covering  building  activities  for  the 
month  of  December,  1918: 

No.  of 


Bldgs. 


Class 
"C" 
Frames 
Alterations 
Public  Buildings 
Harbor 


Total  222        $477,0^2 

For  the  corresponding  month  dtiring 

1917.  the  totals  were:     338  permlts'at 

$481,818.  .     'i 


P.AVIXG  PLAXXED. 

SA.\  DIEGO.  Cal.— The  City  Co«n- 
( il  has  adopted  a  resolution  of  in- 
Knticn  to  pave  La  JoUa  boulevard. 
Turquoise  street  and  Cass  street,  be- 
ing a  part  of  the  coast  highway  be- 
nvccii  La  Jolla  and  Pacific  Beach. 
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OLYMPIA,  wash. — Bids  opened  by 
State  Highway  Commission-er  James 
Allen  at  Olympia  December  24  for  the 
construction  of  State  Road  No.  12, 
Okanogan  county,  between  Methow 
and  Carlton,  including  the  construc- 
tion of  the  neicessary  bridges.,  cul- 
Terts  and  trestles  were  all  rejected. 

The  lowest  bid  was  submitted  b»  the 
Illinois  Steel  Bridge  Co.,  Spokane, 
Wash.,  at  |4€,235.90. 


STEEL  CONTRACT  LET. 


.MARTL\EZ,  Contra  Costa  Co.,  Cal. 
— The  conti-act  for  the  steel  bars  re- 
quired for  the  reservoir  at  Martinez 
has  I  een  awarded  to  Kyle  &  Co.,  Call 
BIdg.,  San  Francisco. 

This  work  was  suspended  at  the 
instance  of  the  State  Council  of  De- 
fense last  October,  but  the  changed 
conditions  now  permit  this  to  go 
shead. 


CAUINBT    SiAKERS. 


luiiter.  R.  J.,  expert  cabin«t  mak«i 
/156  Telegrraph  Ave.:  dealer  in  ma 
hograny.  antoque  and  all  kinds 
furndturc  repairs  and  polisAiing 
TeUphone   Oakland   2735. 


of 


20ih  CENTURY 

Mixers,   Pavers,  Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

I    ei7  Modal.        Purchue  {rom  the  manufacturer 

MORRIS    K.    DAVIS,  IWanuf.clur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
T.i.phone  Market  1 67  5  SEVtNTH,  HARRISON  and  LANGTON  STS..  San  Francisco 
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LgAVE   KEY    ROUTE   FERRY. 


Leave 


Dai  I  y  except  as  noted. 


7:20A|Sacraraento,      Pittsburg,      Bay 
1     Point.     Carries     Observation 
I     Car.  Through  train  to  Chico. 
t     .Marysville.    Colusa.    Oroville 
I     and  Woodland. 
8:00AlConcord.  Diablo  and  Way  Sta- 
tions. 
•9.00A|Sacraniento,   Bay    Po  nt,    Pitts- 
burg. Chico.  Woodland.    Car- 
ries  Parlor  Observation  Car 
9:40A|Pinehurst,     Concord,     Sundays 

I     and  Holidays. 
n:20A!Sacr.Tmento,       Pittsburg.      Day 

I     Point,  Colusa.  Chico. 
♦l:OOP|Sacramento.      Pitt.=burg.      Bay 
Point,  Coliisa. Chico. Woodland 
3:00PlSacramento.      Pittsburg.      Uaj 

I     Point,  Elverta,  Woodland. 
4:00P'Concord    and    Way    Stations. 
4:40P|Sacramento.   Pittsburg.   Marys- 
I     viUe.  Colusa.     Oroville     and 
I     Chico.     Observation  Car. 
5:15P'Pittsburg.      Concord.      Danville 
1     and     Way     Stations,     except 
I     Sundays  and  Holidays. 
8:00P!Sacramento.    Pittsburg.    Wood- 
I     land   and   Way   Stat'ons. 
•     Connections  made  at  Mallard  for 
Walnut  Grove.  Ryde.  Isleton.  and   Kio 
Vista  by  Lauritzen  Transportat  on  Co. 
Boats. 

OAK  AND,  ANTIOCH  &  EASTERN  RAI  WAY 

Key  Route  I'^erry.     Phone  .'Gutter  2?.:fn 
Red  Line  Trans.  Co.,  S.  F.;  Peo|i!e'.s 
K.xpress  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


-BASSt 

MATIC  Htu  ttu* 
ONWOOO-ELM-MOU 
JTHEHN  RED  SUr. 


WHITE  BROTHERS 


Carefully  Guarded 


Watchful  sentinels  that  never 
!-leep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  mcvement  was 
registered 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

SuD  Francisco  Depot 

KKY    KOUTE  FEKRY 

Phone  Sutter  8339 

&KhKhKhKhWKhKhkh«h><hKhK«h» 
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PIERCE-BOSQUIT 

AWrat  &  Title  Co. 

Capital  Stock  $100,000 

Sarranunto,   Placervilie, 
Nevada  City,  Reno 


SAN  FRANOSCO,  CAL. 


SACRAMf:NTO    OFFICE 

ROSS  E.  PIERCE,   Manager 

905  SIXTH  STREET 

1>  tHKHKHKKHKHKKHKHKHKHKrtrtWl! 


PUBTTlC    UBRARY 


Telephone  Donglaa  2S72 


560  Mission  Street 


San  Francisco,  Cal,  January  15,  1919 


Poblitlied  Eicrr  Wnliietda; 
Nineteenth  Year,    No.  3 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchanje  Building 
Portland.  Oregon 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Saniury  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 


T.  L.  MYERS 


Oakland.  CaJ. 


<HK8>0<HKHKH><HKHKHKH><HKHKHKHKHKHKHKHKHCH«TO 

Safe  Deposit  Vaults 

BANK  OF  ITALY 

arc  open  every  (iay  of  the  year,  includirii,'  Sundays  anil  Holidays, 
from  8  A.  M.  until  midnight.  Specially  convenient  for  Builders 
and  Contractors.     Boxes  $3,50  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F,,  Cal. 

<HKH>^>^>^>0<HKH>^><H><HKKKH><HKHXHKHKH><H^ 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 

Member 
SAN  FRANC  SCO  Insurance  Brokers  Exchange 


Charles  David  Grolle 


Phone  Garfield  2672 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 
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Wednesday,  November  6,  1918 

Price  List  on  iyioney  Saving  PRINTING  tor  Every  Day  Requirements. 

Hand    Bills   or    Dodgers 


1000  . 
3000 
6000     . 

Note 

iSize 

Heads 

..»  4.00 
..      5.50 
.   10.75 
.   18.50 

500 

1000 

2000 

5000 

10000 

Business    Cards 

(Size    2x3%) 

t  3.00 

0.25 
12.00 

20.73 

Letter    Heads 

(Size    Si'-xll) 
A  fine   grade   of   Bond   Paper 

500    »  4.00 

1000    4.75 

2000    7.50 

BOOO     15.75 

10000    2».50 

BnTelopea 

(Size    3%x6%) 
Good    Grade — White    Only 

."SOO     ...•. »  3.00 

KMM)     5.00 

2000    7.50 

BOOO    '5.50 

10000     S8.50 


Short   Ruled   Bill   Heads 

(Size     4%x8^4) 
and  Ruled  Statements 

(Size    6%-i8%) 

1000    *  4.50 

2000    0.50 

."SOOO    13.25 

Bill  Heads 

(Size    7x8  H'^ 

1000    *  5.25 

200O     8.00 

5000    1«.0« 

Imitation    Typewritten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One   Color   Ink 

These    prices    include    stock 

and   printing  of   firm   name   on 

top    Df  Letter  Head. 

500 »  «-00 

1000    7.00 

2000    10.00 

SOOO    19.00 


Envelopes 
Largre    Legal    Size 

(No.  .10,  Size  4Hx9VS) 

."iOO    »  5.0« 

1000     7.00 

2000    13.00 

5000    29.75 

TERMS  I  —  J         .         , 

The  above  price  list  Is  figured  on  a  casK  basis.    One-half  when  order  is  pla 
By  eliminating- bookkeeping,  the  sending  of  bills,  and  the  expense  of  makin 
the   advantage   of    low   priced    printing. 

These  terms  apply  to  all,  and  is  no  reflection   on  anybody.     It  is  our  way  o 
Estimates  given  on  all  kinds  of  printing.     These  prices  are  f,  o.  b.  San  Fr 
color  ink;  for  two  colors  of  ink  add  $2.00  for  first  lOOO  and  $1.00  for 


(Size   6x9) 
Printed  on  White  News 

lOOO    *  4.00 

2000    5.B0 

.1000   10.00 

10000     t.l.TB 

Dodgers 

(Size  9x12) 
Printed  on  White  News 

500    »  3.50 

1000    5.00 

2000     7.00 

5000     13.00 

10000    19.75 

Ask  prices  on  larger  sizes 
Tags 

Eureka  and   Pacifi<?   Qualities 
Nos.  1.  2,  3 

1000    »  4.80 

2000    «.00 

5000    14.50 

Size  5 

1000 »  5.00 

1000    »  5.00 

."5000    10.25 

ced  and  balance  C,  O.  D, 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
ancisco.     All  prices  quoted  are  for  one 
h  additional    1000   to  above  prices. 


Tel.  Douglas  2372      The  Builder  Printing  Company    560  Mission  st.,  s.  f. 
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Among  the  Architeds. 

Architect  Martin  S.  Sheldon,  110 
Slitter  street,  is  preparing  plans  for 
a  three-story  frame  apartment  house 
to  be  erected  in  San  Francisco.  Es- 
timated cost  $50,000.  It  will  contain 
eighteen  three-room  apartments. 


Architect  C,  E,  Gottchalk,  Phelan 
Bldg.,  is  preparing  plans  for  a  three- 
story  frame  apartment  to  contain  nine 
three-room  apartments.  It  will  be 
erected  in  San  Francisco  and  will 
cost  in  the  neighborhood  of  $15,000. 


Architects  Coates  &  Traver,  Rowell 
Bldg.,  Fresno,  are  preparing  plans  for 
a  one-story  hollow  tile  bungalow.  It 
will  be  erected  at  Selma,  Fresno 
County,  for  Charle.s  Edgecomb  of 
Selma. 


Architect  John  F.  Beuttler,  110  Sut- 
ter street,  is  preparing  plans  for  a 
one-story  frame  Presb}"terian  church 
to  be  erected  near  San  Bruno  in  San 
-Mateo  County.     Estimated  cost  $2,000. 


Architect  Henry  H.  Hewitt,  1130 
Van  Nuys  Bldg.,  Los  Angeles,  is  pre- 
paring plans  for  a  two-stcry  hollow 
tile  residence.  It  will  contain  ten 
rooms  and  three  bathrooms,  and  will 
be  erected  at  Flintridge,  Los  Angeles. 


ures  for  the  construction  of  a  three- 
story  and  basement  brick  hospital 
building,  72x34,  with  a  wing  34x34. 
It  will  be  erected  on  the  northwest 
comer  of  Sixteenth  avenue  and  John 
street  in  Seattle  by  Dr.  J.  W.  Wilkins, 
Cobb  Bldg.,  Seattle. 


Leonard  &  Peck,  721  H.  W.  Hellman 
Bldg.,  Los  Angeles,  has  been  awarded 
a  contract  for  the  construction  of  two 
reinforced  concrete  buildings,  40x80 
and  140x60  (hydrogen  and  oxygen 
plant)  for  the  Globe  Grain  and  Milling 
Company.  The  buildings  will  be  lo- 
cated on  Fifty-first  street  and  Santa 
Fe  avenue.  Los  Angeles.  Contract 
price,  $25,000. 


Architect  C.  W.  Dickey,  Oakland 
Bank  of  Savings  Bldg.,  Oakland,  has 
completed  plans  for  a  two-story  and 
basement  Class  "A"  residence,  garage, 
etc.,  to  be  erected  in  Nuuanu  Valley, 
Honolulu,  T.  H.,  for  Gaylord  E.  Wil- 
cox of  Honolulu.  Estimated  cost  ,$80,- 
000.  Plans  will  be  sent  to  the  owner 
this  week  for  approval.  The  contract 
will  probably  be  awarded  to  the 
Spaulding  Construction  Co.,  of  Hono- 
lulu, who  wil  take  sub-figures  here. 


Architect  W.  H.  Crim,  425  Kearny 
street,  is  preparing  preliminary  plans 
for  the  construction  of  a  two-storj' 
Class  "C"  industrial  building  to  be 
erected  in  San  Francisco.  Estimated 
cost,  $60,000. 

Mr.  Crim  is  also  preparing  prelim- 
inary plans  for  a  one-story  brick  fac- 
tory building  to  be  erected  in  San 
Francisco,  at  a  cost  of  approximate- 
ly $25,000. 


Architect  W.  J.  Wright,  Bank  of 
Italy  Bldg..  Stockton,  has  bids  under 
advisement  for  the  construction  of  a 
one-story  hospital  and  a  one-story 
doctor's  residence,  to  be  erected  in 
Tracy.  Bids  were  taken  for  frame  or 
hollow  tile  construction. 

J.  F.  Shepherd,  1031  \Vest  Vin^  St., 
Stockton,  submitted  the  lowest  bid  at 
approximately  $18,000.  and  a  contract 
will  probably  be  awarded  to  him  on  a 
percentage  basis. 


construction  of  a  two-story  and  base- 
ment brick  school.  It  will  be  erected 
on  Forty-seventh  street  and  San  Pablo 
avenue,  and  will  cost  in  the  neigh- 
borhood of  $40,000.  Plans  were  pre- 
pared by  Architect  Frederick  Soder- 
berg.  First  National  Bank  Bldg.,  Oak- 
land. 


PRINTING  OFFICE  SITE  TO  BE 
PURCHASED. 


The  State  printing  oflSce  will  be 
housed  in  a  new  $100,000  building 
within  two  blocks  of  the  Capitol 
grounds  on  a  site  to  be  purchased  by 
apijropriation  by  the  Legislature  pro- 
vided present  plans  go  through. 

This  much  Marshall  De  Motte,  Pres- 
.dent  of  the  State  Board  of  Control 
admitted.  He  is  interested  in  seeing 
the  matter  straightened  out  as  early 
as  it  can  be  reached. 

Sfat€  to  Buy  Site. 

De  Motte  says  a  bill  will  be  intro- 
duced at  the  proper  time  calling  for 
an  appropriation  suflBcient  to  purchase 
a  site.  This  has  become  necessary 
owing  to  the  fact  that  the  State  re- 
fuses to  accept  the  site  offered  free  by 
the  city  of  Sacramento. 

The  city  proposed  a  site  on  Eighth 
street,  which  was  declared  to  be  out 
of  the  question. 

Has  Outgrown  Quarters. 

The  1917  Legislature  appropriated 
$100,000  for  a  new  building.  The  print- 
ering  department  has  outgrown  its 
present  quarters  on  the  east  side  of 
the  grounds,  it  is  pointed  out. 

Another  reason  given  for  hastening 
the  new  home  of  the  establishment  is 
the  fire  risks  in  the  present  wooden 
structure,  which,  aside  from  that  ob- 
jection, is  considered  an  eye  sore  in 
the  beautiful  Capitol  Park. 


Architect  J.  R.     .Vevins,   1709  Hoge 
Seattle,  Washington,     is     taking     fig- 


Bids  will   shortly  be  called  for  by 
the  Emeryville  Town  Trustees  for  the 


EXCAVATION  CONTRACT    AWARD- 
ED. 

TULARE,  Tulare  Co..  Cal.— The 
Higdon  Transfer  Company  has  the 
contract  for  excavating  for  the  new 
plant  to  be  erected  in  Tulare  by  the 
Carpenter  Cheese  Company.  The 
building  for  the  first  unit  of  the  plant 
will  be  60x200  feet,  and  will  be  con- 
structed either  of  hollow  tile  or  brick. 
W.  S.  Carpenter  Is  president  of  the 
company. 
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Building    Operations   For 
November  1918. 


The  total  value  of  building  permits, 

issued  in  in  the  152  principal  cities 
throughout  the  United  States,  as  of- 
ficially reported  to  The  American  Con- 
tractor  for  November,   1918,   was   $6,- 

711.418.  as  compared  with  $46,155,363 
in  November,  1917,  a  decrease  of  85 
per  cent: 

Nov.,  1918  Nov.,  1917 

Akron    $    104,810  $      851,530 

Alameda  5,092  126,947 

Albany    128,040  137,040 

Allentown    3.850  6Y,700 

Altoona   5,422  27.114 

Atlanta    63.435  272,5»6 

Atlantic   City   19,841  105,317 

Auburn    2,660  1,860 

Augusta    13,151  42,664 

Baltimore    47,442  855,592 

Bay  City   21,065  13,075 

Bavonne    425  41,685 

Berkeley   28,500  73,200 

Blnghamton  33,509  113,331 

Birmingham    56,281  208,302 

Boston  288,743  765.365 

Bridgeport    65,489  196.320 

Brockton    2,565  33,530 

Buffalo    >6«9,000  504,000 

Camden   35,235  680,491 

Canton    38,595  111.400 

Cedar  Rapids  39.000  81.000 

Charleston    2.665          

Charlotte    75,427  23.576 

Chattanooga    14,571  28,745 

Chelsea    109.200  25,650 

Chicago    1.223,400  4.740.100 

Cincinnati    1T6.000  516,050 

Cleveland    544,950  1,842.950 

Columbus    3H,55S  273.385 

Covington   9,160  1,300 

Dallas   25,210  119,436 

Davenport  348.450  50.035 

Da\i;on    126,321  275,973 

Decatur   10,488  55.425 

Denver    96,760  288,150 

Des  Moines  33.000  340.905 

Detroit    673.940  2.330.355 

Dubuque    125  5.500 

Duluth   41.706  101.039 

East  Orange  8.698  54,982 

East  St.  Louis 30.050  139,865 

Elizabeth    21.673  24,204 

Erie         63.440  211.970 

Evansville    4.223  32.340 

Fitchburg    15.477  10,930 

Fort  Worth  14.345  28.802 

Galveston    7.286  2,083,201 

Grand    Rapids    ...  8.511  90.225 

Hamilton    4,695  4,010 

Harrisburg    16.500  46.530 

Hartford    113.865  195,835 

Hoboken    9.735  15,245 

Holvoke    1.900  18,450 

Houston    36.437  1'41,654 

Huntington    1,112  242,630 

Indianapolis    203,702  400,200 

Jackson    38,545  16,276 

Jacksonville    152,315  136.190 

Jersey  City  49,190  187,610 

Joliet    5,000  89,000 

Kansas  City,  K....  8,825  58,425 

Kansas  Citv,  M....  330.125  1.374,200 

Knoxville   13,705  110,194 

Lancaster    4.150  37,895 

Lansing    —  15.800  24,925 

Lawrence    4,435  31,300 

Lexington    11.470  39,200 

Lincoln   9.135  85,292 

Lone  Beach  151.250  71.418 
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Los  Angeles  .......  519,008  749333 

Louisville    149,5715  166,890 

Lowell    20,370  27,103 

ilacon    13,428          

-Manchester    17,419  31,115 

-McKeesport  23,030          

.Memphis    337,120  180,365 

.Milwaukee    319,671  634,803 

.Minneapolis    222.710  967,640 

-Montgomery    10,633  72,693 

-Mt.  Vernon  19.2.50  83,020 

Newark    224.897  672.026 

New  Bedford  104,850  81,200 

New   Britain  35.020  47,515 

New   Haven   63.030  157,306 

New  Orleans  14,980  78.813 

New  York  City 

Queens    205.547  787,168 

-Manhattan   117,950  1,829,800 

Richmond   91,129  216,462 

Brooklyn    717,982  1.999,750 

Bronx    82,145  605.007 

Niagara  T^^lls  110,798  174,190 

Norfolk    274,995  70,103 

Oakland   298,777  28«,062 

Oklahoma  City  ...  30,895  170,665 

Omaha    89,375  769.700 

Pasadena  23,675  47,105 

Passaic   6.400  14,300 

Patei-son    6,636  144,104 

Peoria   24,600  103,540 

Philadelphia    567,260  1.712,520 

Pittsburgh   330.218  700.628 

Portland.  .Me 25.010  45.870 

Portland,  Ore.  ....  345,790  528,560 

Portsmouth   32.916  4.540 

Pueblo    11.055  32.647 

Quincy    281,890  126.265 

Reading    17.925  13,450 

Richmond   145,996  198,182 

Roanoke   3,210  26,930 

Rochester   39,075  575,720 

Sacramento  108,140  192,755 

Saginaw    73,817  17.220 

Salem    9,535  6,358 

Salt  Lake  City  -.  41,110  698.315 

San  Antonio  98,485  264.165 

.San  DiejTO  104.310  109,472 

San  Francisco  ....  249,446  968.329 

San  .lose  19,673  13,378 

Savannah   _...  20,015  38,800 

Schenectady    56.890  85.766 

Scranton    56,987  24,355 

Seattle  610,915  50.1,220 

Sioux  City  1,011.150  308.850 

South  Bend  53.380  66.507 

Spokane   20,277  45,105 

Springfield.   111.   ..  28.905  133,935 

Springfield.   Mass.  82,845  102,948 

Springfield.    .Mo....  7.425  32.975 

St.   Louis   261,595  414.553 

Stockton    31362  .500,634 

St.   Paul   71.744  723.746 

Superior    5.950  56.205 

Syracuse   62.560  225,151 

Tacoma  144,.55e  93,525 

Tampa    4,545  15.105 

TeiTe   Haute   15,940  99,615 

Toledo   81,415  272.092 

Topeka    2.000  18.700 

Trenton   51,445  38,170 

Trov   10,545          

Utica    42,360  223,650 

Washington    223.815  1.203,500 

West  Hoboken  ....  200  1.100 

Wheeling   2,965  29.385 

Wichita    23,795  251.480 

Wilkes-Barre    9.718  44.588 

AVilmington   171.058  178.637 

Worcester    53.507  175.698 

Yonkers    5.200  26.800 

York   2.358  12.183 

Youngstown  122.885  473.055 

Totals    ?6,711.418  $46.1.".5,363 


GOTERXME.XT   DEMANDS    PROPER 
WORKIXG  COXDITIONS. 

In  the  era  of  industry  that  is  to  fol- 
low the  war  women  as  an  economic 
factor  are  to  be  considered  as  never 
before.  In  the  old  tasks  the  Govern- 
ment demands  that  they  shall  have 
proper  working  conditions,  and  in  the 
new  occupations  that  they  shall  be 
introduced  on  the  right  basis. 

This  policy  stated  clearly  in  regard 
to  wartime  problems  by  the  Secretary 
of  Labor  will  hold  good  during  the  re- 
constiniction  period.  In  his  annua' 
report  the  Secreta:ry  says. 

"Women's  work  mu.*  be  made  more 
healthful  and  more  productive  by  the 
establishment  of  better  conditions  in 
their  accustomed  work,  and  the  condi- 
tions of  their  employment  in  new  oc- 
cupations must  be  determined  and 
established  on  the  right  basis.  Al! 
this  must  be  accomplished  without 
lowering  standards  already  attained."' 


CLEAREVG  HOUSE  REPORTS  FROM 
C-iLIFORMA  CITIES. 


Bank  clearings  as  reported  to  Call 
ifornia  Development  Board  by  the  sev- 
eral clearing  house  cities  for  last 
week  showing  the  amount  of  increase 
on  corresponding  date  last  year: 

Increase 
San    Francisco..$112,995.612  $21,951,739 

Sacramento    3,478.982  90.079 

Fresno    2.629.953  484,702 

San  Jose   884.920        *310,6eO 

Bakersfield   779.649       *401,500 

Pasadena    772.565        *168,543 

Long   Beach   ....  854.213  25,446 

♦Decrease. 

^ 

REDWOOD  riTT  FIRM  L0C.4TES  Df 
SAJT  FR.iACISCO. 


M.  E.  Ryan  &  Co.,  electrical  contrac- 
tors, well  known  in  Redwood  City, 
have  opened  an  office  at  room  402 
Sharon  Building.  San  Francisco,  with 
W.  T.  Tyler  in  charge. 

The  fii-m  has  a  high  standing  in 
their  home  field  and  come  to  San 
Francisco  well  qualified  to  maintain 
that  high  standing. 

Mr.  Tyler,  their  local  representative, 
has  had  many  years  practical  expe- 
rience in  the  electrical  field,  both  in 
civil  life  and  in  the  government  serv- 
ice. 


SEWAGE  SYSTEM  PLAJTNED. 

TURLOCK.  Stanislaus  Co.,  Cal.— 
The  City  Trustees  haee  secured  Engi- 
neer Jensen  (Fresno  County  Engi- 
neer) to  assist  them  in  planning  a 
modem  sewage  disposal  system,  the 
present  one  being  out  of  repair  and 
inadequate. 
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Bids  to  Be  Taken  in  About  Two  Weeks. 
SCHOOL.  Cost,  $40,000 

EMERYYILE,  Alameda  Co.,  Cal.   47th 

and  San  Pablo  Avenue. 
Two-story  and  basement  brick  school. 
Owner— Town  of  Emeryville. 
Architect— Frederick     Soderberg,     1st 
National  Bank  BIdg.,  Oakland. 
The    plans   have    been    slightly    re- 
vised.    The   e.^erior   will   be   cement 
plaster  instead  of  pressed  brick. 


SAN  FRANCISCO.  Pier  41,  San  Fran- 
cisco waterfront. 

Bulkhead  shed. 

Owner — State  Board  of  Harbor  Com- 
missioners. 

rzngineer — Frank  White.  Ferry  Bldg.. 
San  Francisco. 

Contractor— J.  D.  Hannah,  142  San- 
some.  San  Francisco. 


Conti-act  To  Be  Awarded  This  Week. 

ALTERATION.  Cost,   $ 

SAN  FRANCISCO.    Turk  Street. 
Alter   three-story   frame   flats   into   24 

2  and  3  room  apai-lments. 
Owner — Not  given. 
Architect— Arthur  G.     Scholz.    Phelan 

Bldg..  S.  F. 


Site  Selected. 

RESIDENCE.  Cost,  $ 

SAN  FRANCISCO.  N  Bush  between 
Mason  and  Taylor. 

Fireproof  residfence  for  Fire  Chief. 

Owner— City  and  County  of  Sau  Fran- 
cisco. 


Planj  Prepared. 

RESIDENCE   AND   GARAGE. 

Cost,   $5,000 

-AN  FRANCISCO.  N'E  Eastwood 
Drive  and  San  Ramon,  Westwood 
Park. 

One-story,  seven-room  frame  residence 
and  garage. 

Owner— Otto  F.  Schiller. 

Architect— Otto  F.  Schiller.  1153  Ash- 
bun'  Ave..  S.  F. 


Plans  Being  Prepared. 

RESIDENCE  AND  GARAGE. 

Cost.  $5,000  or  $€,0O0 

OAKLAND.     Ashmount   Ave,    Crocker 
Highlands. 

Two-story  and  basement  frame  seven- 
room  residence  and  garage. 

Owner — Withheld. 

Architect— C.  W.  McCall.  Central  Bank 
Bldg..  Oakland. 


Cost,  $- 


Plans  Being  Prepared. 

OFFICE  BUILDING.        Cost,  $250,000 

SAN  FRANCISCO. 

Eight-story  reinforced  concrete  office 

building. 
Owner — Not  given. 
Architect— Norman     C.     Coulter,     45 

Kearny,  San  Francisco. 


Plans  Being  Refigured. 

FACTORY. 

ALAllEDA  CO..  CAL. 

One-story  brick  factory,  80x105. 

Owner— Withheld. 

Architect — Chas.  W.     .McCall.    Central 

Bank  Bldg..  Oakland. 
Plans  have  been  slightly  revised. 


Preliminary   Plans   Being   Prepared. 
FACTORY.  Cost.  $25,000 

SAN  FRANCISCO. 
One-story  brick  factory. 
Owner — Withheld. 

Architect — W.    H.   Crim,    425   Kearny, 
San  Francisco. 


Bids  in  and  Under  Advisement. 

HOSPITAL,  ETC.  Cost,  $ 

TRACY,  San  Joaquin  Co.,  Cah 
One-stor>-  hospital  and  one-story  doc- 
tor's residence   (frame  or  hollow 
tile  construction.) 
Owner — Withheld. 

Architect— W.  J.  Wright  (Successor  to 

Stone   &  Wright),   Bank  of  Italy 

Bldg.,  Stockton. 

J.  F.  Shepherd,  1031  West  Vine  St., 

Stockton,  submitted  th«  lowest  bid  at 

approximately  $18,000,  and  a  contract 

will  probably  be  awarded  to  him  on  a 

percentage  basis. 


Preliminar>'  Plans  Complete. 
INDUSTRIAL  BLDG.        Cost,  $60,000 
SAN  FRANCISCO. 
Two-story  brick  Class  "C"  Industrial 

building. 
Owner— Withheld. 

Architect— W.    H.    Crim,    426    Kearny, 
San  Francisco. 
Preliminary  plans  and  estimates  are 
in  the  hands  of    the    owner  for  ap- 
proval. 


Plans  Prepared. 

HOTEL.  Cost,  $€,000 

VALLEJO,    Solano   Co.,  Oal.     Comer 

Lemon   and  Alden   streets.  South 

Vallejo. 
Two-story  frame  hotel,  100x35. 
Owner— Sperry  Flour  Co..  Vallejo,  Cal. 
Architect— Not  given. 


Figures  Will  Be  Taken  Next  Week  on 
Plastering  and  Cement  Floors. 

FACTORY.  Cost,    $200,000 

OAKLAND.     Forty-sixth   and  Adeline. 

Two-story  mill  constructed  factory^ 

Owner — Remar  Baking  Co. 

Manager  of  Construction — F.  W.  Whit- 
ton.  269  Pine,  San  Francisco. 


Contract  Awarded. 
BU13CHEAD  SHED. 


Cost.  $41,400 


Bids  in  and  Under  Advisement. 
ALTERATION.  Cost,  $15,000 

SAN  FRANCISCO.     Pacific  Avenue. 
Alter   three-story     frame     flats     into 

apartments. 
Owner — Not  given. 
Architect— Hamilton      Murdock,      425 

Kearny,  San  Francisco. 


Cost,  $15,000 


ALTERATION 

SAN  FRANCISCO. 

Alter  three-story  frame  into  apart- 
ments. 

Owner — Not  given. 

Architect— E.  H.  Hildebrand,  Crocker 
Building,  S.  F. 


Contract  Awarded. 

VAULT.  Cost,  $ 

MARYSVILLE,  Yuba  Co.,  Cal.    In  of- 
fice of  County  Treasurer. 
Reinforced  concrete  vault. 
Owner — Yuba  County. 
Architect — Not  given. 
Contractor^L.  E.  Hite,  MarysvlUe. 


Plans  Being  Figured. 

BANK.  COST,  $ 

PUENTE,   Los  Angeles  Co.,  Cal. 
One-story  reinforced     concrete    bank, 

(25x50). 
Owner — Puente  National  Bank. 
Architect — Sweetsen        &        Baldwin, 

Marsh-Strong  Bldg.,  Los  Angeles. 


Pluns  Nearing  Completion. 

DAIRY  AND  GARAGE.         Cost,  $ 

FRESNO.  Fresno  Co.,  Cal..  southeast 
Tuolumne  and  H  streets. 

Two-story  and  basement  Class  "A" 
dairy,  56x150.  and  one-story  Class 
"A"  garage. 

Owner — ^The  Jersey  Farm  Dairy  Com- 
pany, Fresno,  Cal. 

Architect — Not  given. 


Plans  Being  Prepared. 

SCHOOL.  Cost,  $90,000 

LOS  ANGELES.  Cal.  East^  Seventh 
and  Wilson  streets. 

Biick  Grade  School. 

0\vner — City  of  Los  Angeles. 

Architect— Allison  &  Allison.  1405  Hi- 
bernian Bldg.,  L.  A. 
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The  building  will  contain  twelve 
regular  classrooms,  auditorium,  kin- 
dergarten and  nursery  department, 
cafeteria  and  domestic  science  rooms, 
sloyd  shop,  dining  room,  principal's 
and  teachers'  rooms,  boiler  room  and 
storage  room.  Basement,  brick.  Ce- 
ment plastered  exterior  finish,  com- 
position and  tile  roofing,  pine  trim, 
heating  system. 
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ert  H.  Evans,  4105  Central  avenue; 
the  iron  and  steel  work  to  the  Fried- 
man-Lowith  Iron  Works,  2&(H)  Cheney 
.street;  the  phimbing  and  gas  piping  to 
J,  Hokom,  4312  Moneta  avenue;  the 
sheet  metal  work  to  the  Arcade  Cor- 
nice Works,  723  East  Twelfth  street; 
the  composition  roofing  to  the  Atlas 
Roof  Company,  212  North  Los  Angeles 
street,  and  the  finish  hardware  to  the 
California  Hardivure  Company. 


Plans  Being  Figured.    Bids  Close  Jan- 
uary 18,  1919,  11  a.  m. 

SCHOOL.  Cost,  $125,O(>0 

AJO,  Pima  Co.,  Ariz.    Ajo  School  Dis- 
trict No.  15. 

Two-story  and    basement    Class  "B" 
school. 

Owner — Ajo  School  District. 

Architect — Lescher  &  Kihbey,     Phoe- 
nix, Ariz. 
Bids  will   be  taken   separately     on 

plumbing  and  heating. 


Plans  Being  Prepared. 

GARAGE.  Cost.  $ 

VISALIA,  Tulare  Co.,  Cal.    Bridge  St. 

Two-story  garage,  S5xll2. 

Owner — F.     H.     Whipple,    Main    and 

Bridge  streets.  Visalia. 
Architect — ^Not  given. 


Plans  Being  Prepared. 

WAREHOUSE.  Cost,  $110,000 

SAN  FRANCISCO.     SW     Jones     and 
Eddy  streets. 

Five-story   reinforced   concrete   ware- 
house. 

Owner — Security  Storage    Warehouse 
Co. 

Architect — Maoiry  I.  Diggs,  Union  Sav- 
ings Bank  Bldg.,  Oakland. 
O'Brien  Bros.,  240  Montgomery  St., 

San  Francisco,  have     also     prepared 

plans   for   this    building.     A   loan     is 

pending. 

jt 
Contract  awarded 

GARAGE  COST,  

LOS  ANGELES,  Cal.,  1124  South  Main 

street. 
One-story  brick  garage,  60x140. 
Owner — H.  E.  Earlscliffe,  Santa  Bar- 
bara, Cal. 
Architect — J.  M.  Cooper  and  Frank  H. 
Webster,  associated.    635    Marsh- 
Strong  Bldg..  Los  Angeles. 
Contractor— A.    M.   Moore,    2719   West 
Fifteenth  street,  Los  Angeles. 
The    following     sub-contracts  have 
been  let  for  the  work  on  the  building: 
Common  and  face  brick  to  C.  S.  Blod- 
gett,   1953  Bonsalo  avenue;   tile  work 
to  the  Bruner  Tile  Company,  Marsh- 
Strong  building;   plain  and  ornamen- 
tal  plaster  to   Fred   Potts,   2'28S  West 
Twenty-fifth  street;   concrete  founda- 
tion and  cement  flooring  to  Gus  Ode- 
mar,  1433  Valencia  street;  painting  to 
E.  Hayee;  the  electric  ■wiring  to  Rot)- 


Plans  Being  Figured.    Bids  Close  Jan. 

15,  1919,  9  a.  m. 

SCHOOL.  COST,  % 

LOS  ANGELES.     NE  South  Soto  St. 

and  Atlantic  street. 
One-story  brick  school. 
Owner — City  of  Los  Angeles. 
Architect — Business  Dept.  of  Board'  of 

Education,  Los  Angeles. 
Plans  and  specifications  are  on  file 
with  the  Secretary  of  the  Board,  730 
Security  Building,  Los  Angeles,  C*l. 


Bids  in  and  Tinder  Adv's'-inent  .... 

RESIDENCE,  ETC.  Cost,  $7,500 

MILL  VALLEY   Marin  Co.,  C.li. 
Two-story  and  basen-.pii'.  frame     end 

plaster   -esidenc^    C7   rcoms     and 

separate  garage. j 
Owne: — 0.  Spencer. 
Architect-   'Valter  C.     Falrh,     Hea'^.t 

Bldg,  f;En  Franoi?.  :7. 


Plans  Being  Figured. 
ALTERATIONS.  Cost,  $20,000 

OAKLAND.     N'E   11th   and  Broaduvay. 
Alter  and  add  to  banking  Quarters. 

Owner — Bank  of  Italy. 
Architect — Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  S.  F. 


Plans  Being  Prepared. 
CHURCH.  COST.  $18,000 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 
Brick  or  hollow  tile  church. 
Owner — First  Baptist  Congregation. 
Architect — Norman      F.      Marsh,     211 
Broadfway  Central  Bldg.,  L.  A. 


Plans  Complete. 

RESIDENCE.  ETC.  Cost,  $80,000 

HONOLULU,  T.  H.    Nuuanu  Valley. 
Two-story   and  basement   Class     "A" 

residence,  garage,  etc. 
O'wner — Gayiord  E.  Wilcox,  Honolulu. 
-Architect— C.  W.  Dickey.  Oakland  Bk. 

of  Savings  Bldg.,  Oakland. 
Plans  will  be  sent  to  the  owner  this 
week  for  approval.  The  contract  will 
probably  be  awarded  to  the  Spaulding 
Construction  Co.  of  Honolulu,  who  will 
take  sub-figures  here. 


Segregated    Figures    Being    Taken    by 

Owner. 
CHURCH.  Cost,  $15,000 

PITTSBURG,  Contra  Costa  Co.,   Cal. 

Eighth  and  Cumberland  streeits. 


Brick  church  building  (18  classrooms, 
auditorium  with  seating  capacity 
of  500,  recreation  rooms  in  base- 
ment.) 

Owner — Congregational  Church  of 
Pittsburg,  Rev.  C.  Jackson,  pastor. 

Designer  and  Superintendent — R.  R.. 
Bixby,   244714   Webster,  Berkeley. 


Plans  to  Be  Prepa'ed 

.MARKET.  Cost,  $ 

EUREKA,  Humbo't  Co.,  Cal. 

One-story  and  basement  concrete  or 
reinforced  concrete  market,  8ihc 
120.  (Plans  wi;;  be  riesigned  to 
provide  for  the  addition  of  four 
storiei  at  a  la.er  oate). 

Owner  -A  Rosaia,  414-IC  "F"'  street, 
Eureka,  Cal. 

Architect — Not  selected.  -y 


Plans   Nearin^   CcmiJetion. 

NA\'T  Y.  M.  C.  A.  Cost,  $50,000 

BREMERTON,      Wash.       Front      and 

Washington  streets. 
Five-story  reinforced  concrete     Navy 

Y.  M.  C.  A.,  90x56. 
Owner — Navy  Y.  M.  C.  A. 
Architect — Franjf     S.     Baker,     Pacific 

Block,  Seattle,  associated  with  J. 

H.  Vogel,  Y.  M.  C.  A.  architect  for 

Pacific  Coast. 


SEWER  PLANS  ADOPTED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal — The  City  Council  has  adorpted 
plans  and  passed  resolutions  declar- 
ing their  attention  of  constructing 
sewers  on  portions  of  Laurel,  Willow, 
Manzanita,  Stambaugh  and  Phelps 
streets  in  the  Eastern  Addition. 


BEDS  OPENED  FOR  PAYING. 

RIVERSIDE,  Cal.  —  Johnson-Shea 
Company,  P.  0.  Box  906,  Riverside, 
submitted  the  lowest  bid  for  grading 
and  paving  a  portion  of  the  Indlo- 
Coachella  road.  The  contracts  amounts 
to  about  $12,000.  J.  A.  Wall  of  San 
Diego  submitted  the  only  other  bid. 


PLAN  NEW  BANF  BUILDIN6. 

SANTA  BARBARA,  Oal.— The  con- 
solidation of  the  Central  Bank  and 
the  Santa  Barbara  County  National 
Bank  will  be  consummated  soon  and 
a  new  building  will  be  erected  at  State 
and  West  Oarillo  streets  for  the  con- 
solidated bank.  Frank  Smith  is  preei- 
dent  of  the  Santa  Barbara  County  Na- 
tional Bank. 


TO  BITLD  SERVICE  STATIONS. 

FRESNO.  Fresno  Co.,  Cal. — The 
Union  Sales  Corporation,  with  a  capi- 
tal stock  of  $250,000  has  been  organ- 
ized by  A.  Matel  of  FYesno,  who  has  a 
contract  to  handle  the  Union  Oil  Com- 
pany products  in  service  stations 
throughout  the  State.  He  plans  to 
erect  100  to  150  oil  service  stations  at 


in  average  cost  of  $1500  each.  These 
buildings  ■will  be  constructed  of  brick 
ind  steel.  Each  station  will  have  rest 
rooms  for  men  and  women. 


OXLT  05E  BID  FOR  ELECTBIC 
LAMPS. 

SACRAJIENTO,  Cal.  —  There  was 
jnly  one  bid  for  supplying  the  city 
with  electric  lamps  for  the  year  1919. 
rhis  came  from  the  Pacific  G-as  and 
Electric  Company  and  is  for  $3,600. 
rhe  bid  was  referred  to  Commissioner 
jf  Public  Works  Thomas  Coulter. 


RO.ID  COXTBACT  .4WARDED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
rhe  Santa  Clara  County  Supervisors 
tiave  awarded  a  contract  to  B.  Ran- 
3ome  for  the  improvement  of  the  Sen- 
ter  road,  in  district  No.  2,  Supervisor 
Hubbard's  district.  The  contract  price 
is  $29,867. 

This  contract  was  practically  set- 
tled some  time  ago,  but  was  held  up 
on  account  of  war  conditions.  With 
the  removal  of  restrictions  the  Super- 
visors authorized  the  chairman  to  ap- 
prove the  bond  and  sign  the  contract. 


TO  BUILD  HUGE  DA3L 

KLAMATH  FALLS,  Ore.— The  Cali- 
tornia-OregoTi  Power  Company  is  soon 
to  begin  the  construction  of  a  big  dam 
It  the  head  of  Link  River,  as  it  flows 
3ut  of  Upper  Klamath  Lake,  about  a 
mile  north  of  here,  according  to  the 
local  manager  of  the  company,  George 
J.  Walton. 

The  purpose  of  the  dam  will  be  to 
regulate  the  flow  of  water  from  Upper 
Klamath  Lake  to  the  company's  big 
power  house  at  Copco,  Cal.,  about  fifty 
miles  below  on  Klamath  River,  and 
will  be  built  in  accordance  with  a  con- 
tract with  the  United  States  Reclama- 
tion Service  entered  into  last  year. 

The  structure  will  be  about  six  or 
seven  feet  high  and  will  be  of  con- 
crete, with  a  total  length  of  approx- 
imately 500  feet.  The  exact  figures 
tor  the  dimensions  of  the  dam  are  not 
available,  as  the  engineers  have  not 
Bnished  the  estimates. 


8ACRA3rayTO    BUILDLVG    TOTALS 
FOR  1918.  ^-^ 

SACRAMENTO.— Buildii-g  permits 
issued  in  Sacramento  during  the  year 
1918  totaled  659  and  represented  an 
investment  of  $1,213,513. 

SEWER  WORK  PLAJTVED. 


OAKLAND.  Cal.— The  City  Council 
has  adopted  plans  and  passed  a  reso- 
lution of  intention  providing  for  the 
following  work: 

That  a  sewer,  having  an  internal 
diameter  of  eight  inches,  be  construct- 
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ed  along  the  center  line  of  Gleason 
Way,  from  16th  avenue  to  a  point  285 
feet  therefrom;  also 

That  a  brick  manhole  with  cast-iron 
top  be  constructed  at  the  N'W  end  of 
.said  sewer;  also 

That  a  lamphole  with  a  brick  and 
cast-iron  top  be  constructed  at  the  SE 
end  of  said  sewer;  also 

That  "Y"  branches,  having  5-inch 
openings,  be  constructed  on  said  sew- 
er so  as  to  provide  one  such  branch 
for  each  30-foot  lot,  and  fractional  lot 
remaining,  into  which  the  abutting 
property  frontage  is  capable  of  being 
divided. 

Said  sewer,  "Y"  branches  and  lamp- 
hole  Cexcepting  the  top  thereof)  shall 
be  constructed  of  vitrified  sewer  pipe. 

L.  W.  Cummings  is  City  Clerk. 


TO    PmCH.iSE    STREET    ROLLER. 

OAKLAND,  Cal.— The  City  Council 
has  appropriated  $1,600  with  which  to 
purchase  one  3-wheel  steam  roller  for 
the  Department  of  Streets. 

L.  W.  Cummings  is  City  Clerk. 


PROPOSALS    FOR    DREDGE 
SLEEVES. 

Engineer  OflBce,  U.  S.  Army,  405 
Custom  House,  San  Francisco,  Cal. — 
Sealed  proposals  will  be  received  here 
until  10  a.  m.,  January  30,  1919,  and 
then  publicly  opened,  for  rubber 
dredging  sleeves  for  U.  S.  dredges 
operating  in  Sacramento  River,  Ca.l 
Further  information  on  application. 
Order  No.  1470. 


B0XD8. 

PHOENIX.  Ariz.— The  Supervisors 
of  Maricopa  County  have  taken  steps 
to  call  a  special  election  to  vote  on 
the  issuance  of  $250,000  bonds  for  the 
erection  of  a  new  courthouse. 


DRAIXAGE  WORK  PLA^TXED. 

YAKIMA,  Wash.  —  The  Yakima 
Coimty  Drainage  Departjjapt,  under 
the  direction  of  J.  0.  Greenway,  drain- 
age engineer,  plans  for  work  to  cost 
about  $250,000  during  the  spring.  By 
the  first  of  February  projects  to  cost 
$134,000  will  be  under  way. 


BRIDGE  PERMIT  DENIED. 

SACRAMENTO.  Cal.— The  applica- 
tion of  the  Sacramento  County  Super- 
visors for  the  approval  of  their  plans 
for  the  construction  of  a  drawbridge 
to  cross  the  Sacramento  River  near 
Isleton  has  been  denied  by  the  United 
States  War  Department.  Assistant 
Secretary  of  War  Benedict  Crowell  no- 
tified the  Board  that  the  engineering 
department  considered  a  bridge  at  that 
point  would  be  a  serious  hindrance  to 
navigation. 

The  Supervisors  will  meet  dils  week 
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with  County  Highway  Engineer  R.  M. 
Morton  to  discuss  the  presentation  of 
the  plans  again  to  the  War  Depart- 
ment. A  new  location  also  may  be  se- 
lected for  the  site  of  the  bridge.  The 
new  county  highway  is  now  being  con- 
structed on  the  River  road  and  is 
built  up  to  the  proposed  site  of  Isleton 
bridge. 

If  a  new  site  has  to  be  used  for  the 
bridge,  it  will  probably  only  necessi- 
tate the  beulding  of  between  one-half 
and  a  mile  of  new  highway.  The  re- 
fusal of  the  bridge  plans  is  third  one 
recorded  by  the  War  Department. 


GOTERNMEXT  BIDS  WANTED. 

Bureau  of  Supplies  and  Accounts, 
Navy  Department,  Washington,  D.  C. 
— Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for 
the  Navy.  The  date  of  opening  Is 
noted  at  the  end  of  each  paragraph. 
Where  no  date  is  shown  the  time  of 
opening  has  not  been  decided,  but  will 
be  in  the  near  future. 

Schedule  7634'/^,  for  eastern  and 
western  yards,  4,589  caulking  mallets. 

Schedule  7650%,  for  Puget  Sound. 
1  punch  and  shear. 

Schedule  7654i^,  for  San  FVancisco. 
1  screw-cutting  lathe. 

Schedule  7661%,  for  Puget  Sound, 
75  crates  tarred  felt  sheathing. 

For  further  Information  address  th« 
bureau  of  supplies  and  accounts.  Nary 
Department. 


WILL  USE  MORE  ELECTRICITY  TO 
SATE  FUEL. 

SAN  FRANCISCO.— The  possibility 
of  large  increases  in  the  demand  for 
electric  power  service  on  the  Pacifle 
Coast  is  foreshadowed  in  the  recom- 
mendation of  Director  General  D.  M. 
Folsom  of  the  Pacific  Coast  section  of 
the  fuel  administration,  for  the  elec- 
trification of  all  mountain  divisions  of 
the  railroads  in  California,  as  a  meas- 
ure of  fuel  economy.  Tentative  plans 
and  estimates  conteraplte  the  electri- 
fication of  510  miles  of  road  at  a  total 
ro?t   of  $23,000,000. 


LOW  BIDDER  FOR  SCHOOL. 

LOS  ANGELES,  Cal.— K.  R.  Brad- 
ley, 1825  East  Sixteenth  street,  sub- 
mitted the  lowest  bid  on  the  general 
contract  at  $23,400  for  the  erec- 
tion of  a  mechanical  arts  build- 
ing at  Jefferson  High  School  site, 
plans  for  which  were  prepared  in  the 
business  department  of  the  Board  of 
Education. 

C  Karsboom  submitted  the  next 
lowest  bid  at  $24,300. 
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BUILDING  tOXTRAlTS. 
Sail  Francisco  County. 

No.  Owner               Contractor 

15  Ginsley    Owner 

16  Ginsley    Owner 

17  Kruse    Owner 

IS    Nelson   Owner 

19  Loewy  Levi 

20  Johnson   Owner 

21  Schiller    Owner 

22  Westgate    Morton 

23  S.  F.  Tire  Novelty 

24  Trevor    Foutariella 

ZS    De  Regalads   Carson 

26  Spring  Valley  Watson 

27  Foster    Barrett 

28  Langendorf    Petersen 

29  Cattermole   Pene 

30  Bush    Brirbieri 

31  Toye    Merritt 

32  Clunie  Coggins 

33  Carlson    Olson 

34  MacDonaM    Kahn 

35  Phoenix   Barrett 

36  Berversen    Owner 

37  Carter    Moore 

38  Jacobs   Dlestel 

39  Vitalini   Trevia 

40  Edgar   Spargo 

41  Kelley    Arthur 


Anit. 

3000 

3OO0 

2O0O 

2800 

5360 

8000 

4500 

■500 

400 

550 

500 

400 
25000 

40O 
1500 

100 

500 
4000 
lOOO 
1800 

400 
1500 

400 
15000 

600 

500 


DWELLING 

(IS)     NINETEENTH  AVE  W     246     S 
Lake.    One-story  frame  dwelling 

Owner Ed  Ginsley,  131  5th   Ave, 

San  Franciscx). 

Architect None. 

Day's  Work.  COST,  ?3000 


DWELLING 

(16)     NINETEENTH   AVE   W   220     S 
Lake.    One-story  fram©  dwelling. 

Owner Ed  Ginsley,   131   5th  Ave, 

San  Francisco. 

Ai  chitect None. 

Day's  Work.  COST,  $3000 


REPAIR  FIRE  DAMAGE 

(17)     NO.   3219  TWENTY-THIRD  ST 

Repair  fire    damage    to    apartment 

house. 

Owner I.  H.     Kruse,     23rd     and 

Shotwell. 

Architect None. 

Day's  Work.  COST,  $2000 


DWELLING 

(18)     E  FIFTEENTH  AVE  140  S  Ama.. 
Two-story  frame  jdweiling. 

Ownec. Emil  Nelson,   39   Dolmar, 

San  Francisco. 

Archit'ect None. 

Day's  Wtork.  COST,  $2800 


wood  flooring,  etc.  on  3rd  floor  of 
Hallifie  Bldg. 

Owner Edmund  Loewy  &  Co.,  149 

Bush. 

Architect None. 

Contractor— S.  Levi,  239  7th  St.,  San 

Francisco. 
Filed  Jan  6,  '19.     Dated  Dec.  24,  '1«. 

As   work   progresses   76% 

Usual  36  days  25% 

TOTAL  COST,  $5360 
Bond,  Sureties,  Forfeit,  none.  Limit, 
30  days.  No  plans  or  specifications 
filed. 


FLATS 

(20)     SW     SIXTEENTH     AVE     and 

Clement.     Two-story  and  basement 

fi'ame  flats. 

Owner J.  Johnson,  212  8th  Ave., 

San  FYancisco. 

Architect None. 

Day's  work.  COST,  $8000 


DAVBLLING 

(21')  SAN  RAMON  AVE  and  East- 
wood Drive.  Two-story  frame  dwell- 
ing. 

Owner O.  Schilter,  1163  Clayton, 

San  Francisco. 

Architect None. 

Day's  work.  COST,   $4500 

UNDERPIN  AND  REPAIR 
(22)     E   SANTA   CLARA   AVE,   60   S 
Terrace.    Underpin  office  and  repair 
and  make  water  connection. 

Owner Westgate   Park  Co.,     278 

Post,  San  Fl^ncisco. 

Architect G.  C.  Comfort,  278  Post, 

San  Francisco. 
Contractor.. ..J«d«i   Morton,   744   Victo- 
ria Ave.,  S.  F. 

COST,  $500 


ELECTRIC  SIGN 

(23)     NE  VAN  NESS  and  Golden  Gate. 
Electric  Sign. 

Owner S.  F.  Tire  Co.,  Premises. 

Architect None. 

Contractor.. ..Novelty  Electric  Sign  Co., 
165  Eddy,  S.  F. 

COST,   $400 


(19)  NO.  130  SUTTER  St.  AH  work 
for  woodwork  painting,  finishing, 
decorating,   glass,    hardware,   hard- 


ALTERATION 

(24)     NO.      1690     FILLMORE.      Alter 

store  front. 
Owner Trevor   &  Co.,   33   Mont- 
gomery, S.  F. 

Architect J^one. 

Contractor.. ..S.  Fourtariella,  1920  Pine, 
San.  Francisco. 

COST,  I&60 


GARAGE 

(25)     JACKSON      AND      FRANKLIN. 
One-story  frame  garage. 

Owner Mrs.  De  Regalads,  comer 

Franklin  &  Jackson,  8.  V. 

Architect None. 

Contractor....W.  R.  Carson,  2023   Sac- 
ramento, S.  F. 

COST,  $600 


(26)  LAKE  MERCED  PUMPING 
Station.  Tearing  down  brick  set- 
ting of  2  boilers  at  Precita  Valley 
Station,  26th  and  Shotwell.  Tearing 
down  brick  settings  of  2  batteries 
of  2  boilers  each  at  Lalte  Merced  ami 
installation  of  brick  boiler  settings, 
etc.  at  Lake  Merced  Pumping  Sta- 
tion. Tearing  down  $344;  cleaning 
ibrick,  $2.60  per  M;  Installation,  of 
boiler  settings,  $3297. 

Owner Spring  Valley  Water  Co., 

376  Sutter,  S.  F. 

Architect None. 

Contractor.. ..Sage  Watson. 

Filed  Jan.  7,  '19     Dated  Dec.  31,  '18. 

Every  two  weeks   716* 

Usula  36   days  *6* 

TOTAL  COST,  $ 

Bond,  $2,000.     Sureties,  E.  L.     Nolan 

and  Andrew  Seaholm.    Forfeit,  non«. 

Limit,  90     days.     Speciflcationa    only 

filed. 


(27)     NO.   440   NATOMA.     Alter   fac- 
tory. 

Owner Foster  &  Orear,  139  Qrant 

Ave,  S.  F. 

Architect None. 

Conti-actor_..Barrett  &  HIIp,  424  Shtir- 
on  Bldg.,  3.  P. 

COST,  $400 


OVEN 

(28)     NO.   1152  MCALLISTER.     Erect 
and  complete  bakers  oven. 

Owner Landendorf   Baldng     Co., 

Premises. 

Architect Petersen    Oven   Co.,    Chi- 
cago, III. 

Contractor. ...Petersen  Oven  Co.,  Paci- 
fic Bldg.,  S.  F. 

COST,  $26,000 


ALTERATION 

(29)     SE     MASON     AND     VALLfflJJO. 
Alter  grocery. 

Owner C.  Cattermole,     899    Val- 

lejo,  S.  F. 

Architect None. 

Contractor....T.  B.   Pene,   1661  Maaon, 
San  Francisco. 

COST,  |40«' 


REPAIRS 

(30)     NO.  1432  HAIQHT.     Repair  Are 
damage. 

Owner .Mrs.  G.  H.  Bush,  639  3rd 

Ave.,  S.  P. 

Architect None. 

Contractor....?.  Barbleri,  o60  16th  Ave., 
San  Francisco. 

COST,  11500 


BUILDING  AND  ENGIN'EERING  NEWS 
ALTERATION 

(37)     NO.      2€26      VALLEJO.        Alt«r 
dwelling. 

Owner G.  H.  Carter,     332     Pine, 

San  Francisco. 

Architect G.  E.  McCrea,  Oakland. 

Contractor.. ..Moore  &  Watson,  110  Jes- 
sie, San  Francisco. 

COST,  fWOO 


ALTER  GARAGE 

(31)     NO.  62     JORDAN    AVE.     Alter 
garage. 

Owner W.  A.  Toye,  775  Post,  San 

Francisco. 

Architect None. 

Contractor.. ..Geo.     M.     Merritt,     3411 
Geary,  S.  F. 

COST,  $400 


ALTERATION 

(82)     NO.   1094     BUSH.     Alter     drug 

store. 
Owner Andrew   Clunle,   Palo   Alto. 

Cal. 
Lessee L.  M.  Cogglns,  1094  Bush, 

San  Francisco. 

Architect J^one. 

Contractor.... L.  M.  Cogglns,  116  Turk, 

San  Francisco. 

COST,  $500 
ALTERATION 
(33)     NOS.    32-34    RANDALL.      Alter 

dwelling. 
Owner. P.  O.  Carlson,  32  Ranidall, 

San  Francisco. 

Architect None. 

Contractor....O.  Olson,  68  Santa  Ynez 

Aye.,  S.  F. 

COST,  $4000 


CONCRETE  FOUNDATIONS 

(34)     N  PARNASSUS  57  W  3rd  Ave. 
Concrete  foundations. 

Owner Macdonald  &  Kahn,     907 

Rlalto  Bldg.,  S.  F. 

Architect G.  de  Colmsanil,  907  Rlal- 
to Bldg.,  S.  F. 

Oontractor...JIacdonald  &  Kahn,     907 
Rlalto  Bldg.,  S.  F. 

COST,  $1000 


ALTERATION 

(35)  S  POST  63  W  Gran*  Avenue. 
Change  front,  reinforce  girders  for 
stores  and  lofts. 

Owner Phoenix   Realty  Co.,   Mo- 

nadnock  Bldg.,  S.  f. 

Architect G.  A  Applegarth,     Claus 

Spreckels  Bldg.,  S.  F. 
Clontractor.... Barrett  &  Hllp,     Sharon 
Bldg,  S.  F. 

COST,  $1800 


ALTERATION 

(3«)     808    PLYMOUTH     AVE.     Move 
stairs,  add  i)orch. 

Owner JVrartln   Berversen,    Prem. 

Architect Jv'one. 

Day's  work.  COST,  $400 


REPAIR  FIRE  DAMAGE 

(38)     NO.  230  WASHINGTON,    Repair 

fire  damage. 
Owner A.   P.   Jacobs,   101  Wash- 
ington, S.  F. 

Architect None. 

Contractor. ...J.  Diestel,  248  Russ  Bldg.. 
San  Francisco. 

COST,  $400 


ALTER  AND  ADD 

(39)  SW  COLUMBUS  AVE.  and  Ad- 
ler.  All  work  for  alterations  and 
additions  except  finish  hardware, 
light  fixtures  and  shades  to  building. 

Owner C.  H.  and  Mary  Vitalinl, 

231  Columbus  Ave.,  S.  F. 
Architect Italo  Zanoltnl,  604  Mont- 
gomery, S.  F. 
Contractor....Trevla  &   Pasqualettl,  400 

Bay,  S.   F. 
Filed  Jan.  10,  '19.    Dated  Nov.  27,  '18. 

Roof  and  skylights  done $3760 

Plr.ster  and  front  work  done 
and  store  on  first  floor  and 
basement  ready  to  occupy....  3750 

Completed   and  accepted 3T50 

Usual  35  days  3750 

TOTAL  (X)ST,  $15,000 
Bond,  $7600.  Sureties,  Angelo  V.  Gar- 
asseno  and  Dominico  E  Trevia.  For- 
feit $10.  Limit,  75  days  after  Jan.  20, 
1919.  Plans  and  specifications  filed. 


GARAGE 

(40)     W  FIFTH  AVE  80  N  Lake.  One- 
story  frame  garage. 
Owner JI.  J.  Edgar  171  5th  ave- 
nue, San  Francisco. 

Architect None. 

Contriactor....J.  Spargo,  240  Montgom- 
ery, San  Francisco. 

COST,  $500 


GARAGE 

(40)  NO.  2558  TWENTY-NINTH  ave- 
nue. Install  garage  in  basement 
and  concrete  floor  of  same. 

Owner H.  Kelley,  Premises. 

Architect None. 

Contractor.. ..G.  H.     Arthur,     Builders' 
Exchange,  Box  72,  S.  F. 

COST,  $500 


LEASE. 

Jan.   6,   1919— NO.   1263   LAGUNA  SW 

Ellis.     Richard   Flaherty     to     Wm. 

Bassen.  3  years,  $50  per  month. 
Jan.   7,   1919— 'NO.   740   HOWARD.     C. 

P.  Gross  to  J.  M.  Murphy;  3  years, 

$3«00. 
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COMPLETIOX  NOTICES. 

San  Francisco  County. 

RIfiCOhDBD  ACCEPTGB 

Jan.  2,  1919— E  TWENTY-FOURTH 
Ave  275  S  Irving  S  25xE  120. 
Arthur  L  and  Hildur  Christiansen 
to  whom  it  may  concern. .Jan.  2,  1919 

Jan.  2,  191«— W  SANCHEZ  264  N 
14th  being  Nos.  50  and  52.  Emll 
Staude  to  whom  it  may  concern.... 
Jan,   2    1913 

Jan.  6,  1919^  FILBERT  147-6  W 
Steiner  75x137-6.  Anna  Hladik 
and  Otto  Carson  to  whom  it  may 

concern  Jan.  6,  1919 

Jan.  7,  1919 — N  TWENTY- 
fourth  100-9  W  Sanchez  26-11x114. 

N.  H.  Prusch  to  Emil  Nelson. 

Jan.   7,    1919 

Jan.  7,  1919— UTAH,  VERMONT  and 
Division.  Southern  Pacific  Co.  to 
Fay  Improvement  C!o Dec.  31,  1918 

Jan.  7,  1919 — N  BUSH  at  east  end  of 
Mills  Bldg.,  fronting  on  Bush,  68x 
137-6.  Mills  Estate  Company  to 
Vltrolite  Construction  Co.,  Dec. 
28,  1918;  C.  Petersen  Co.,  Dec.  14. 

1918;    Robert  Dalzlel   Jr.,  ; 

Sartorius  Co.,  Dec.  5.  1918;  Jo- 
seph Musto  Sons,  Keenan  Co., 
Dec.  14,  1918;   D.  O.  Druftel,  Dec. 

14,  1918;  Gtobe  Electric  Ck)., ; 

Dinwiddie  Construction  Co.,  ; 

W.  P.  Fuller,  ;  C.  C.  More- 
house,   ;  Henry  Gervais 

Jan.  8.  1919— NW  TWENTY -FIRST 
and  Guerrero  W92xN  100.  Helena 
Rosencrantz  to  William  M  Reedy, 
George  Rehn,  Henry  Kunst,  Beach 
Electric  Co Dec.   1,   1918 

Jan.  9,  1919— N  VALLEJO  162-6  E 
Hyde  E  43-9xN  137-6.  Mrs.  M. 
Knapp  and  Miss  Helene  Mlgnet  to 
William  Mcintosh Dec.  31.  1918 

Jan.  9,  1919— N  VALLEJO  162-6  E 
Hyde  E  43-9xN  137-6.  Mrs.  M. 
Knapp  and  Miss  Helene  Mlgnet  to 
J.  J.  McLeod  Dec.  31,  1918 

LIENS  FILED. 


San  Fwincifco  County. 

RECORDED  AMOUNT 

Jan.  6,  1919— SW  DOLORES  and 
Day  S  50xW  105.  Robert  S.  Jor- 
dan vs.  T.  and  M.  West  and  Ed- 
ward B.  Sullivan  $30 

Jan.  6.  1919— NW  CHURCJH  and 
Jersey  N  30xW  81.  Robert  S.  Jor- 
dan vs.  T.  and  M.  West  and  Ed- 
ward B.  Sullivan   $90 

Jan.  8,  1919 — NW  PINE  and  Baker 
N  25xW  73.  George  H.  Tay  Co.  vs. 
Marge  Krueger,  Wm.   G.   and  Al- 

vina   Zupar   $685.46 

^ 

FIXTTIEE  CONTEA'cTS  AWARDED 


SAN  FRANCISCO.— The  Fink  * 
Schindler  Co.  have  been  awarded  eon- 
tract  to  make  alterations  to  bank  fix- 
tures for  the  Bank  of  Italy,  Montgom- 
ery and  Sacramento  streets.  W.  D. 
Shea  Is  the  architect. 

"Hje  same  company  has  also  be  ii 
fiwarded  a  contract  oi  store  fixtures 
ind  alterations  to  building  at  347 
Geary  street,  for  Ella  R.  Bstes'  Estate. 
B.  J.  Joseph  !s  the  archltict. 


1(1  iiiHx;  tOM'iiAi  ':s. 

OVKI-V.M)  AM>  Af,AMEl)A  COUNTY. 

Nn.  Unnrr                       Contractor  Amt.  - 

38     Stone    Owner  1200 

S9    Stone    Owner  1200 

40     Stone    Owner  800 

•11     Stone    Owner  800 

42     Norris    .^- Owner  2000 

42     Druhe    Westlund  6431 

44  Dolan    Dunnakin  400 

45  Goldman    Owner  400 

46  Marquis    Owner  20O0 

47  Bkly.  Dev Mason  300U 

48  Rosenthal    Anderson  500 

49  Dailey    Owner  I'JOO 

50  Nethken   Nethken  2000 

51  S.  P.  Co Amer  Mch  Kks    

52  Realty  Fruit  Owner  15O0 

53  Petit  AMas  bd  &  Const  800 

54  Goldtoerg   Home  2500 

55  Kayser    Schrader  575 

56  Meredith   Randlett  4000 

■57    Bethlehem  Aberthaw  18O0 

58  Petersen    Owner  800 

59  Stout    Burks  1800 

60  Bmzier   Owner  1900 

61  Kern    Owner  5500 

62  Long   Owner  2500 

63  Long   Owner  2500 

64  McGraw    Larmer  4850 

6'>     Havens    Moore.  11200 

6G     Havens  Moore  '56O0 

67  Mueller   Owner  1200 

68  Anderson   Owner  400 

69  Spitler    Owner  3000 

70  Cutter  Lab. Sattin  2000 

71  Barnett    Griffin  450 

72  Pac.  G.  &  S Conlin  5801 


BUll.UING  AND  ENGINKIOKING   NEWS 

DWEl-LING 

(42)         SEVENTY-NINTH  AVE  W  70 

N   E-14th   St..   Oakland.     One-story, 

five-room  dwelling. 
Owner Justus  Norris,  2828  Rich- 
mond Ave.,  Oakland. 

Architect None. 

Day's  Work.  COST,  $2000 


DWELLING 

(38)  B  NLNETY-FOURTH  AVE  E 
350  S  "A,"  Oakland.  One-story,  four- 
room  dwelling. 

DWELLING 

Owner E.  B.  and  A.  L.  Stone,  735 

Rialto  Bldg.,  S.  F. 

Architect None. 

Day's  Work.  COST,  $1200 


DWELLING 

(39)     NINETY -POUKTH       AVE      and 

"B"  street,  SE,  Oakland.    One-story, 

four-room  dwelling. 

Owner E.  B.  and  A.  L.  Stone,  735 

RiaKo  Bldg.,  S.  P. 

Architect None. 

Day's  Work.  COST,  $1200 


D^\^LLING 

(40)  DOUGLAS  W  2194  S  Edes,  Oak- 
land. One-story,  three-room  dwell- 
ing. 

Owner E.  B.  and  A.  L.  Stone,  735 

Rialto  Bldg.,  S.  F. 

Architect None, 

Day's  Work.  COST,  $800 


DWELLING 

(41)  DOUGLAS  W  2112  S  Edes.  Oak- 
land. One-story,  three-room  dwell- 
ing. 

Owner E.  B.  and  A.  L.  Stone,  735 

Rialto  Bldg.,  S.  F. 

Architect None. 

Day's  Work.  COST,  $800 


DWELLING  AND  GARAGE 

(42)  NE  SPRING  AVE  and  Lake 
Shore  Ave.,  Oakland.  AH  work  tor 
two-story  frame  dwelling  and  ga- 
rage. 

Owner R.  C.  Druhe,  913  14th  St., 

Oakland. 

Architect Schirmer-Bugbee    &    Co., 

Thayer  Bldg.,  Oakland. 

Contractor  ...Fred  J.  Westlund,  2207 
10th  Ave.,  Oakland. 

Filed  Jan.   6,   '19.     Dated  Jan.  4,  '19. 

Frame  up  _$1607.OO 

Brown   coated  1607.00 

Completed  and  accepted  1610.00 

Usual   35   days   1607.50 

TOTAL  COST,  $6431.50 

Bond,  Sureties,  Forfeit,  none.     Limit, 

90    days.      Plans      and     sppiifications 

filed. 


SHED 

(44)     NO.   1921   E-FOURTEENTH   St., 
Oakland.     Shed. 

Owner P.  A.  Dolan,  Premises. 

Architect None. 

Contractor. ..T.  H.  Dunnakin,  1516  36th 
Ave.,   Oakland. 

COST,  $400 


ADDITION 

(4-5)     NOS.    939-41    APGAR.    O.i.kland. 
Addition. 

Owner I.  Goldman.     921     Apgar, 

Oaklnnd. 

Architect None. 

Day's  work.  COST,  $400 


(46)  E-FIFTY -FOURTH  AVE,  100  S 
E-14th  St.,  Oakland.  One-story.  5- 
room  dwelling. 

Owner F.  M.  Marquis.  2827  Rus- 

Kcll.   Bcrkelely. 

Architect >,'one. 

Day's  work.  COST,  $2000 


DWELLING 

(47)  E  FRESNO  105.53  S  Marin  Ave, 
Berkeley.  One-story,  6-room  dwell- 
ing. 

Owner Berkeley         Development 

Co.,   Shattuck  and     Addi- 
son. Berkeley. 
Architect.  .None 

Conti-artor.  Mason  McDuffie  Co.. 
Shattuck  and  Addison, 
Berkeley. 

COST,  $.'!000 


ALTERATION 

(48)     NO.  819     WAS'HINGTON.     Oak- 
land.    Alteration. 


Owner ..S.  Koseiitbal.   Premises. 

Architect None. 

Contractor..  .John  Anderson.   874  34tb, 
Oakland. 

COST,  $500 


WORK  SHOP 

(49)  N  HOPKINS  150  E  38th  Ave., 
Oakland.  One-story  concrete  work- 
shop. 

Owner Chas.     W.     Dailey,     3916» 

Redding,  Oakland. 

Architect None. 

Day's  work.  COST,  $1000 


(50)  E  BIGHTY-NTNTH  AVE,  100  S 
Olive.  Oakland.  One-story,  5-room 
dwelling. 

Owner Vivian  Nethken,  3651  39tli 

Ave.,  Oakland. 

Architect None. 

Conti-actor... Howard     Nethken,     3651 
39th  Ave..  Oakland. 

COST,  I2O00 


DISMANTLING 

(51)  LONG  WHARF.  ,  Dtemantltag 
Asiatic  warehouse  above  floor  line 
except  electric  fixtures,  wiring.  Are 
protection  apparatus  and  system 
and  pipe  lines. 

Owner W.    G.    McAdoo,    Director 

General    of   Railroads,   S. 
P.  Railroad. 

Architect None. 

Contractor.. ..American    Machine   Wka., 

520   4th,   Oakland. 
Filed  Jan.   9,   '19.     Dated  Jan.   2,   *19. 

Completed  and  accepted  

All   material 

Contractor  i>ays  Railroad  at  execu- 
tion of  this  agreement  $1050. 
Bond.  $2500.  Surety,  London  &  Lan- 
cashire Indemnity  Co.  Forfeit,  none. 
Limit,  415  days.  No  plans  or  specifica- 
tions. 


FIRE  REPAIRS    . 
(52)     S   SECOND     175     W 
Oakland.    Fire  repairs. 

Owner Realty    Fi-uit    1 

Co.,  Premises. 
Architect None. 


Franklin 


Day's  work. 


COST.  $1500 


PLAYHOUSE 

(53)     NO.      1906     TWENTY-FOURTH 
Ave.,  Oakland.     Playhouse. 

Owner Margaret  Petit,  Premises. 

Architect None. 

Contractor.  Atlas  Land  &  Construc- 
tion Co..  716  Security  Bk. 
Bldg..  Oakland. 

COST,  $800 


ALTERATION 

(54)     NO.  1560  BROADWAY.  (Dakland. 
Alteration  to  store. 

Owner Goldberg-Bowen    Co.,  477 

13th.  Oakland. 
Architect None. 


Contractor. ...Home  Mfg.  Co.,  543  Bran- 
non,  San  Francisco. 

COST.  $2500 


FIRE  REPAIRS 

(55)     NO.  521  EIGHTH,  Oakland.  Fire 
repairs. 

Owner _A..  Kayser,  2318  9Ui  Ave., 

Oakland. 

Architect None. 

:ontractor....J.  F.  Schrader,  520  16tli, 
Oakland. 

COST.  $575 


DWELLING 

(56)  N  SAN  JOSE  AVE.,  150  W 
Union,  Alameda.  Two-story,  seven- 
room  dwelling. 

>wner Wynn     Meredith,     corner 

Union  and  San  Jose,  Ala- 
meda. 

Vrchitect jNone. 

:ontractor....E.      A.      Randlett,      1534 
Chestnut,  Alameda. 

COST,  $4000 


[57)  NW  ST.  CHARLES  and  Eagle 
Avenue,  Alameda.  Six  temporary 
horse  shelter  buildings. 

)wner Bethlehem      Shipbuilding 

Corporation,  Alameda. 

Architect .None. 

!ontractor....Ab€rthaw        Construction 
Co.,  Boston,  MasB. 

COST,  $300  each 


58)     E  FIFTH  75  S  Virginia.  Berke- 
ley.   One-story,  four-room  dwelling. 

Xwner N.  P.  Petersen,  1711    5th. 

Berkeley. 

Irchitect .None. 

Jay's  work.  COST.  $800 


)WELLING 

69)     W  ORDWAY  210  N  Oilman.  Ber- 
keley.    One-story.  5-room  dwelling. 
)wner Alice  M.  Stout.  Park  Bou- 
levard. Oakland. 

irchitect None. 

5oiitractor....C.    E.    Burks,    4162    Ran- 
dolph Ave.,  Berkeley. 

COST,  $1800 


)WELLING 

«0)  E  BONAR  200  N  Dwight  Way, 
Berkeley.  One-story,  5-room  dwell- 
ing. 

yrmer Jas.     W.      Brazier,      1251 

Charming  Way,  Berkeley. 

irchitect None. 

)ay's  work.  COST,  $1900 


)WELLINXJ 

61)  E  INDIAN  ROCK  2»8.3  N  Cir- 
cle, Berkeley.  Two-story,  10-room 
dwelling. 

>wner Herbert  F.  Kern,  2064  Los 

Angeles  Ave.,  Berkeley. 

architect None. 

)ay'8  work  COST,  $5500 


BUILDING  AND  ENGINTJESING  NEWS 

D'tt'ELLING 

(62)     N  HOPKINS   38  E  Napa     Ave., 

Berkeley.        One-story,       five-room 

Dwelling. 

Owner Roy  O.  Long,  2146  Shat- 

tuck  Ave.,  Berkeley. 

Architect None. 

Day's  work.  ,COST,  $2600 


DWELLING 

(63)     N  HOPKINS  169  E  Napa,  Ber- 
keley. One-story,  flve-room  dwelling. 

Owner Roy  O.  Ixing,   2146  Shat- 

tuck  Ave.,  Berkeley. 

Architect Non«. 

Day's  work.  COST,  $2500 


DWELLING 

(64)     N  STUART  100  E  College,  Ber- 
keley. Two-story,  seven-room  dwell- 
ing. 
Owner Miss  V.  O.  McGraw,  Oak- 
land. 

Architect None. 

Contractor..-.Bd-w.  Larmer,  470  Boule- 
vard Way.  Oakland. 

COST.  $4*50 


DWELLINGS 

(65)  W  SIXTY-SEVENTH  AVE..  1-40. 
170.  290.  350  S  Flora.  Oakland.  Four 
1^/4-story  frame  dwellings. 

Owner Wickham  Havens. 

Architect .^None. 

Contractor....J.  W.  Moore.     376    Lake- 
shore  Ave..  Oakland. 

COST.  $2800  each. 


DWTELLINGS 

(66)  E  SIXTY-SEVENTH  AVE.,  350 
and  375  N  Flora,  Oakland.  Two  1%- 
story  6-room  dwellingss. 

Owner Wickham  Havens. 

Architect None. 

Contractor....J.  W.  Moore,     376    Lake- 
shore  Ave.,  Oakland. 

COST.  $2800  each. 


RESIDENKIE 

(67)  VALLEY  35  N  Dwight  Way.  Ber- 
keley. One-story  four-room  resi- 
dence. 

Owner John  Mueller,  2317  Val- 
ley. Berkeley. 

Architect None. 

Day's  work.  COST,  $1200 


ADDITION 

(68)     NO.  720  DELAWARE.  Berkeley. 
Addition. 

Owner John  A.  Anderson,  Prem. 

Architect None. 

Day's  work.  COST.  $400 


DWELING 

(69)  W  MILVIA  60  S  Hopkins,  Ber- 
keley. One-story  five-room  frame 
dwelling. 
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Owner- E  B.  Spitler,  815  Oxford, 

Berkeley. 

Architect None. 

Day's  work.  COST,  $3000 


BARN 

(70)  SIXTH  AND  GRAYSON,  Ber- 
keley. One-story  one-room  frame 
bam. 

Owner The    Cutter     Laboratory, 

6th   and  Grayson,   Berke- 
ley. 

Architect None. 

Contractor....H.  G.  F.  Sattln,  2536  Chil- 
ton Way,  Berkeley. 

COST,  $2000 


ALTERATIONS 

(71)     NO.  1632  CHESTNUT,  Oakland. 
Alterations. 

Owner M.  Barnett,  Premises. 

Architect None. 

ContTactor....C.  M.  Griffin,  746  5th  ave- 
nue, Oakland. 

COST,  $450 


SHEET  METAL  WORK 

(72)     E  MARKET  350  S  First  E  par 

First  200  S  150  W  to  E  Market  N  to 

beginning,   Oakland.    (Owner's     gas 

station  "B."    All  sheet  motal  work, 

"Generator   Building."   "Armco  Iron." 

Owner Pacific   Gas     &     Electric 

Co..   13th   and  Clay.   Oak- 
land. 

Architect I.  C.  Frickstad.  2833  13th 

Ave..  Oakland. 
Coiitractor....Conlln  &  Robens.  410-416 

Natoma.  San  Franoj'i.'.o. 
Filed  Jan  11.  '19.     Dated  Jan.  7,  '19. 

Delivery  all  material  5(1% 

Completion  of  work  85% 

Usual   35  days   25% 

TOTAL  COST,  $5,801 
Bond,  $3,000.  Sureties,  Aetna  Casualty 
and  Surety  Co.  Forfeit,  none.  Limit, 
reasonable  diligence.  Plans  and  speci- 
fications filed. 

♦ 

COMPLETION  NOTICES. 


Alameda  County. 


RECORDED  AOCHPTED 

Jan.  2.  1918— PTN  LOTS  15.  16.  17 
and  18  Alden  Tract  BIk  1238. 
Emeryville.  Harriet  M  Bonsall 
and  Mary  J  Mayborn  to  Howard 
Nethken Dec.    30.    1918 

Jan.  7,  1919— LOTS  10.  21.  22  and  23 
Map  Kenwood.  Oakland.  Syndi- 
cate Investment  Co.  to  Edward 
Olsen   Jan   4.   1919 

Jan.  8.  1919— LOT  14  BLK  4.  Kel- 
logg Property  Tract.  Berkeley. 
Mrs.  L.  C.  Bauml  by  James  W. 
Plachek  tn  C  H  Warren  .Jan.  6.  1919 

Jan.  10.  1919— B  LN.  MABEL  ST 
(fmly  Dunnigan)  40'  N  Carlton 
(Effle)  N  46 'xE  80'.  Ptn  lots  29 
and  30.  Blk  20,  map  of  Mathew's 
Tract,  Berkeley.  Chester  S.  Nich- 
ols and  Edna  V.  Nichols  to  whom 
it  may  concern  Jan.  9,  1919 


IJKNS  I  li/iO. 
Alameda  CuLiity. 

KIXORDED  '    A.MOUNT 

.Ian.  G.  1919^N  VALLA  VISTA  300 
N  Elmwood  Ave.,  being  lot  36,  Map 
A.  J.  Snyder  Piedmont  Terrace  by 
the  Lake,  Oakland.  F.  \V.  Bilger 
$123.02;  Herbert  A.  Hansen  $157; 
E.  K.  Wood  Lumber  Co.  $543.75; 
Hogan  Lumber  &  Mill  Co.  $197; 
.\Ia.xwell  Hardware  Co.  $153.96  vs. 
Mary  E.  Jackson,  A.  J.  Jackson 
and  Jos  F.  Rogers 

Jan.  6.  1919--LOT  36,  Map  A  J  Sny- 
der's Piedmont  Terrace  by  the 
Lake,  Oakland.  California  Door 
Co.  vs.  Mary  E  and  A  J  Jackson 
and   Jos    F    Rogers $293.25 

Jan.  7.  1919  -LOT  5'0  BLK  P  Map 
Lakewood  Park,  Piedmont  and 
Oakland.  Al  M  Fearey  vs.  Solo- 
mon   Morris   $155.00 
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DWELLING 

LOTS  29  and  30.  BLK  15,  Belmont  Add, 
Fresno.     Frame  dwelling. 

Owner Chas.   J.     Ahlgren,     2664 

Harvey,   Fre.sno. 

Architect None. 

Day's  work.  COST,  $2000 


m  ILDIXO  CONTRACTS. 


Fresno  County. 


DWELLING 

HAZELWOOD,  lot  7,  block  14,  Fre.sno. 
Frame  dweling. 

Owner W.   P.   Snare,   1736   Lewis 

street,  Fresno. 
Day's  Work.  COST,  $3000 


DWELLING 

COLLEGE    ADDITION,    lots      19,      20, 

block    3,    Fresno.      Frame    dwelling 

and  garage. 
Owner John  G.  Porter,  950  Cam- 
bridge street,  Fresno. 

A  rchitect None. 

Day's  Work.  COST,  $7000 

DRLLLING  ^\^LL 

WELL  NO.  58  in  Sec.  19,  20-15.    Drill- 
well. 

Owner Southern  Pacific  Co. 

Architect None. 

Contractor. ...W.   M.   Keck   Drilling   Co. 
COST,  $5.25  to  $6.25  per  foot. 
Bond,     $9,000.       Suretiies,     American 
Suiefy  Co.  of  New  York. 


BUNGALOW   AND   GARAGE 

IX)TS  25,  26,  BLK  4,  F  H  B  Palm 
Villa  Tract.  Fresno.  Frame  bunga- 
low and  garage. 

Owner Fresno     Home     Builders, 

1231  "I"  .street,  Fresno. 

Architect None. 

Contractor.. ..H.  B.  Garges,  2327  White 
street,  Fresno. 

Filed   Jan.   3.  '19.     Dated   Jan.   3,   '19. 

Roof  on   J4 

Plastering   completed    14 

Completed    14 

Usual   30  days  14 

TOTAL  COST,  $5200 

Bond,   $2600.      Sureties,   J.    M.    Brown 

and  I.  J.  Coatcs.    Forfeit,  none.    Limit, 

90  days.  Plans  and  specifications  filed. 


DRILLING  WELL 

SBX:.  19,  20-15.     Drilling  well  119. 

Owner S.  P.  Co. 

Architect None. 

Contractor..  .Federal   Drilling  Co.,   1st 

National   Bank  Bldg..  San 

Francisco. 
COST,  $5.25  to  $6.25  per  foot 


DWELLING  AND  GARAGE 

LOTS      32,      33      BLK      8,      FRESNO 

Heights.    Fre.sno.      Frame    dwelling. 

and  garage. 

Owner J.   J.   Graff,   1284     Glenn, 

Fresno. 

Architect None. 

Day's  work.  COST,  $3000 


EAST     AND       CALIFORNIA     AVES., 
Fresno.    Addition  to  box  warehouse. 
Owner California    Peach    Grow- 
ers,    2137       Fresno      St., 
Fresno. 

Architect None. 

Contractor.. ..Trewhitt  &  Shields,  Row- 
ell  Bldg.,  Fresno. 

COST,  $3000 

COMPLETION  NOTICE. 


Fresno  County. 

Jan.  2,  1919— SEC.  19,  20-15,  Fresno 
County.  Drilling  well  No.  120. 
Southern  Pacific  Co.  ■'0  whom  It 
may  concern Dec.  30,  1918 


FRESNO  BUILDING  TOTALS. 


December,  1918. 


New  Building   $     28,455.00 

Total  for  Year  1,498.850.00 

Altera; ion.s   and   Repairs....        10;302.00 
Total   for  Year  323,368.00 


Grand  Ttotal  for  Year..$l,822.218.0( 


BUILDING  CONTRACTS. 


Contra  Costa  County. 


ADDITION 

BLK  9,  TURPIN  ADDITION  to  Rich- 
mond, Cal.  One-story  fi-ame  and 
brick  three-room  addition  to  Peres 
School. 

Owner Board  of  Education  Rich- 
mond School  Di-strict. 

Architect None. 

Contractor.. ..Carl  Overaa.  1808  Roose- 
velt Ave.,  Richmond. 

Filed  Jan.  3,  '19.  Dated  Dec.  30,  '18. 
Each  month  75% 


.Usual  35  days,  $2,890 25% 

TOTAL  COST,  $11,560 
Bond,  $11,560.  Sureties,  National 
Surety  Co.  Forfeit,  none.  Limit,  120 
days.    Plans  and  specifications  filed. 


COMPLETION  NOTICES. 


Contra  Costa  County. 


Jan.  4,  1919— LOT  18,  BLK  116,  City 
of    Richmond     Trnct,     Richmond. 

Ro.sa  Bianchi  to  Carl  Overaa..^ 

Nov.   19,   1918 

Dec.  31,  1918— LOT  7  and  %  Lot  6, 
Blk  6.  Lincoln  Boulevard  Tract, 
Richmond.  John  A.  McKenzie  to 
J.  C.  Thornton  and  J.  B.  Ogbom.... 
Dec.  16,  1918 

Dec.  30.  1918— S  30'  LOTS  10  and  11 
and  N  10'  lots  8  and  9,  Blk  75,  City 
of  Pittsburg.  C.  A.  Hooper  &  Co. 
to  Joseph  La  Rosa Dec.  24,  1918 

Dec.  17,  1918— LOT  26  BLK  20.  515 
Bissell  Ave.,  Richmond.   Jessey  D. 

Osborn  to  E.  A.  F.  Carson 

Dec.   16.   1918 

Dec.  12,  1918— LOT  12  and  E  %  Lot 
11,  Blk  84,  Richmond  Annex,  Rich- 
mond.    Allie  and  Harvey  L.  Van 

Fleet  to  J.  A.   Fagerstrom 

Dec.  4,  1918 

Dec.  10.  1918— LOT  37  and  W  %  lot 
36.  Blk  89,  Richmond  Annex,  Rich- 
mond.    George  R.  and  Vivian     A. 

Meyers  to  J.  A.  Fagerstrom 

Nov.   30,   1918 

Dec.  7,  1918— LOT  24  and  E  i^lot  25. 
Blk  3.  Overland  Tract.  Richmond. 
John  B.  Coleman  to  E.  H.  Kuef- 
fer   Nov.   29.   1918 

Dec.  7.  1918— LOT  26  and  N  1^  lot  25, 
Blk  3,  Overland  Tract,  Richmond. 
John  B.  Coleman  to  E.  H.  Kuef- 
fer  &  Co Nov.  29,  1918 

Dec.  3.  1918— LOT  7  and  E  %  lot  6, 
Blk  1,  Overland  Tract,  Richmond. 
John  B.  Coleman  to  E.  H.  Kueffer 
Oct.  29,  1918 

Dec.  3,  1918— LOT  5,  and  W  i^  lot  6, 
Blk  1,  Overland  Tract.  Richmond. 
John  B.  Coleman  to  E.  H.  Kueffer 

&  Co Oct.  29,  1918 

♦ 

LIENS  FILED. 


Contra  Costa  County. 


Dec.  12.  1918— LOTS  8  and  9.  BLK  1, 
subdivision  of  lot.s  41  and  42,  San 
Pablo  Rancho  Co.,  Contra  Costa 
County.  James  H.  Cobbledick  Co. 
vs.  Mrs.  E.  B.  Scott  and  W.  Jones.. 
$317.11 


BUILDING  CONTRACTS. 


San  Joaanin  County. 

DWELLING- AND  GARAGE 
NORTH     ADDITION     "A,"     Stoclfton. 
Frame  dwelling  and  garage. 

Owner H.  W.  Johnson,  Stockton. 

Architect None. 

Day's  work.  COST,  $2800 


THE  OAKS,     Stockton.     Two     frame 

cottages. 
Owner T.  E.  Williams,  209  Lex- 
ington Ave.,  Stockton. 

Architect None. 

Day's  work.  COST  $2000  &  $1500 


RESIDENCE  AND  GARAGE 
WORTH  AND  CENTER    STS,  Stock- 
ton.   Frame  residence  and  garage. 

Owner J.  Giovachini,  Stockton. 

Architect None. 

Day's  work.  COST,  $4300 


>OTICE    OF  >'0X-RE8P0>SIBILITT. 


San  Joaquin  Connty. 


Notice  by  Tuxedo  Land  Company  of 
non-responsibility  lor  any  work  done 
on  building  on  the  W  5  acres,  Farm 
66  of  Tuxedo  Country  Club  Farms, 
which  they  agreed  to  sell  to  John.  S. 
Sounelos. 


LIEXS  FILED. 


San  Joaqnin  Connty. 


Jan.  9.  1919— LOT  6,  BLK  .36.  Stock- 
ton City  Homestead.  Simpson- 
Gray  Lumber  Co.  vs.  J.  H.  and 
Mf.ry  R.  Causey  $69.95 


BriLDIXG  C0XTR.4CTS. 


Sacramento  Connty. 


COTTAGE 

LOT  1314  W.  &  K.  TRACT  29.  Sacra- 
mento.   One-story  frame  cottage. 

Owner W.    B.    Phillips,   4019    4Ui 

Avenue.   Sacramento. 

Architect None. 

Contractor... -H.     B.     Phillips,     Sacra- 
mento. 

COST,   12200 

♦ 

SAN  FRANCISCO— The  following 
street  improvements  are  in  contem- 
plation by  the  City  and  County  of  San 
Francisco  to  be  placed  under  con- 
struction this  year: 
Visitacion  Valley.  Assess- 
ment District   $    103.000 

Avalon     avenue.     Lisbon     to 

Vienna    17.000 

Army  street.  San  Bruno  ave- 
nue to  De  Haro  street 15.300 

Randolph  street.  Orizaba  St. 

to  Worcester  street  30.000 

Worcester  St..  Randolph  St.. 

to  Junlpero  Serra  Blvd 20.000 

Great  Highway.  Lincoln  Way 

to  Irving  street  75.000 

Parker    Ave..    McAllister    to 

St.  Rose,  assessment  Dist..       80.000 
Turk  St..     Masonic     Ave.  to 
Arguello  Blvd..  assessment 

district    70.000 

Douglas   St..   20th     to     21st, 

special   treatment  25.000 

Liberty  St..  special  treatment       75.000 
Corbett  Ave..  Caselli  to  23rd       60.000 
McKinon  Ave.  Lane  to  Men- 
dell  St.:   Lane  St.,  McKin- 
non  Ave  to  Nerwcomb  Ave..        15,000 
Mendel  1    St..   McKinnon   Ave. 

to   Newcomb   Ave 2.000 

Mendoza   Ave..     Tenth*   Ave. 

southerly    38.000 

Paul  Ave..  San  Bruno  Ave.  to 

Railroad    Ave 20.000 

Market  St.  extension  230.000 

Sliver  Ave..     Merrill     St.  to 
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Vienna  St 62,000 

Hearst  Ave.,  Baden  to  Edna 

Street    20,000 

London  St.,  Italy  to  France 

Avenue   8,000 

Paris  St..  Italy  to  France  Ave  8.000 
Berlin    St.,    Italy    to    Prance 

Avenue    11.000 

Beach  St..  Taylor  to  Leaven- 
worth  Street   9,000 

Francisco  St..  Van  Ness  Ave. 

to  Franklin  Street  5,500 

Francisco  St..  Gough  to  La- 

guna    Street    11.000 

Gough  St..  Chestnut  to  Fran- 
cisco  Street   4,000 

Octavia     St..       Chestnut     to 

Francisco  Street  4,000 

Chestnut   St.,   Divisadero     to 

Lvon    Street   16.000 

Texas  St..  16th  to  17th  Sts ....  5.500 
Wisconsin  St..  l'6th  to  17th  St  5.500 
San  Bruno  Ave..  I6th  to  17th 

Street    5-500 

De  Haro  St..  16th  to  18th  St..  18.000 
Fifteenth   St..   Kansas   St.   to 

to  San  Bruno  Avenue 9.000 

Kansas  St..  ISth  to  Mariposa 

Street    HOOO 

Total  Amount  $1,091,300 

_ ^ 

LLST  OF  BIDS  RECEIVEI)  FOR  POW- 
ER HOUSE      AM>    RADIO  STA- 
TIOX  WD  Ql  .\RTER.*;. 


.MARE  ISLAND.  Cal.— The  follow- 
ing bids  were  received  January  8th  at 
Mare  Island  for  one  power  hous«  with 
quarters  and  one  quarters  for  elec- 
trician in  charge.  Beach.  South  San 
Francisco.  Specification  No.  3741.  and 
for  two  double  quarters  and  one  four- 
room  quarters.  .South  San  FYancisco, 
Specification  No.  3742. 

Specification  Xo.  3741. 

Chas.  J.  U.  Koenig,  $13,753;  60  days. 

Lange  &  Bergstrom.  $16,654;  60 
days. 

H.  L.  Peterson.  $17,138. 

James  B.  McSheehy.  $17,227;  60 
days. 

Frank  B.  Peake.  $17,523;  90  days. 

Frank  Gallagher.  $17,325;   115  days. 

Fred  Warden,  $17,735;  60  days. 

Barrett  &  Hilp.  $17,757;  90  days. 

Grace  &  Bemieri,  $18,955;   60  days. 

Specification  Xo.  3742. 

Chas  J.  U.  Koenig.  $15,992;   60  days. 

Alfred  H.  Vogt.  $16,084:  60  days. 

Fred  Warden.  $18,250;  60  days. 

Gutleben  Bros..  $18,838:  60  days. 

Lange  &  Bergstrom.  $19,198;  60 
days. 

H.  L.  Peterson.  $19,241. 

James  M.  McSheehy,   ..$19,497;     60 
days. 

O.  C.  Holt.  $20,180;  60  day.s. 

Ruegg  Bros..  $20,875;  50  days. 

Frank  B.  Peake.  $22,285;  90  days. 

Grace  &  Bernieri.  $22,347;   60  days. 

W.  M.  Concannon,  $22,500;  90  days. 

Bids  were  sent  to  Washington  for 
approval. 
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BIDS  WAXTED  FOR  DAM,  ETC. 

LOS  ANGELES.  Cal.— Until  2  p.  m. 
February  3.  bids  will  be  received  by 
the  Supervisors  of  Los  Angeles  Coun- 
ty for  the  erection  of  a  concrete  ma- 
sonry dam,  outlet  tunnel,  spillway  and 
roadway  at  Devil's  Gate  in  the  Arroyo 
Seco  for  the  Los  Angeles  County  Flood 
Control  District,  in  accordance  with 
plans  and  specifications  prepared  by 
J.  W.  Reagan,  flood  control  engineer, 
on  file  in  the  office  of  the  Board  of 
Supervisors. 

The  proposed  dam,  which  is  design- 
ed to  control  the  flood  waters  of  the 
Arroyo  Seco,  will  be  located  just  be- 
low the  La  Canada-Verlugo  road  in  the 
Arroyo  Seco  in  the  northeast  comer 
of  the  city  of  Pasadena.  It  will  be  a 
single  arch  dam  with  a  radius  of  400 
feet  and  will  be  about  120  feet  in 
height  from  bedrock  and  about  100 
feet  above  the  bed  of  the  stream.  The 
structure  will  be  98.88  feet  thick  at  the 
bottom  and  a  little  less  than  10  feet 
at  the  top.  It  will  carry  a  roadway 
partly  supported  by  a  series  of  con- 
crete arches  on  the  slope  of  the  dam. 
the  roadway  being  20.5  feet  wide  with 
a  4.5  foot  walk  on  each  side.  The  spill- 
way will  be  120  feet  long,  lined  with 
concrete.  The  outlet  tunnel  to  be  cut 
through  will  be  300  feet  long,  13.6  feet 
in  diameter,  lined  with  9-inch  con- 
crete. There  will  be  three  sluice 
gates  7x9  feet,  and  a  gate  house  which 
will  be  built  and  installed  under  a  sep- 
arate contract.  There  will  be  an  or- 
namental cast  cement  railing  and  elec- 
troliers on  the  top  of  the  dam ;  also  a 
low  arch  cushion  dam.  The  cost  of  the 
dam  and  appurtenances  complete  will 
be  in  excess  of  $300,000. 

Following  are  the  approximate 
quantities.  3000  en.  yds.  dry  earth  ex- 
cavation; 2000  cu.  yds.  wet  earth  exca- 
vation ;  3000  cu.  yd's.  dry  solid  rock  ex- 
cavation; 3000  cu.  yds.  wet  solid  rock 
excavation;  28.000  cu.  yds.  concrete 
with  large  stones  embedded-  4000  cu. 
yds.  plain  concrete;  1000  cu.  yds  rein- 
forced concrete;  620  lin  ft.  fibre  con- 
duit with  copper  wire  ard  lamp  posts 
sot:  300  lin.  ft.  concrete  lined  tunnel: 
6300  sq.  ft  road  surfacing;  3000  lin.  ft. 
6-in  drilled  grout  holes:  1000  sacks 
of  cement  for  grout.  The  district  will 
furnish  cement.  Sand,  rock  and  grav- 
el may  be  taken  from  the  river  ^6d. 
The  Salt  Lake  Railway  siding  is  3500 
ft.  from  the  site. 

ROAD  BIDS  WAXTED. 

SAN  jOSE.  Santa  Clara  Co..  Cal.— 
rids  will  be  received  by  the  County 
.^uperviFors  up  to  February  3rd.  11 
a.  ni..  for  the  improvement  of  the  Al- 
r^^iden  road  in  Supervisor  District  No. 
r.  and  for  a  drainage  on  Rlaney  ave- 
nue in  Supervi.'^or  District  .\o.  4, 
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Bids  will  also  be  received  by  the 
Board  on  the  same  date  for  the  re- 
pairing and  construcrion  of  over  three 
miles  of  the  Almaden  road  In  Super- 
visor District  No.  3. 

Further  information  may  be  had 
from  the  County  Clerk  at  San  Jose. 
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ed  was  45,334.000;  dimes,  «8,654,000; 
quarters,  32,6»2,000,  and  half-dollars, 
20,769,000.  Neither  silver  dollars  nor 
gold  coins  were  minted. 


TO  EJfLARGE  RAILROAD  YARDS. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— More  than  one  hundred  Mexican  la- 
borers have  been  imported  into  Rich- 
mond by  the  Santa  Fe  Railroad  to 
work  on  the  new  yard  extensions  be- 
ing planned  by  the  company.  The  en- 
tire system  was  inspected  early  this 
week  by  General  Construction  Engi- 
neer E.  E.  Ball  of  Los  Angeles  and  Di- 
vision Superintendent  J.  W.  Walker  of 
Fresno. 


FEIfCE  BIDS  WA]VTED. 

SACRAMENTO,  Oal.— Bids  will  be 
received  by  the  '  Sacramento  Park 
'Board  up  to  February  3rd,  7  p.  m.,  for 
the  erection  of  a  fence  along  the 
southern  portion  of  the  lake  in  South 
Side  Park. 


STREET  WORK  PLAJOTED. 

MARTIN'EZ,  Contra  Costa  Co.,  Cal. 
— Following  the  completion  of  the  new 
water  distributing  system  the  Trus- 
tees are  planning  a  system  of  street 
paving  throughout  the  city. 

No  engineer  has  been  selected  to 
prepare  plans  for  the  work  as  yet. 


STE.4M  ROLLER  BIDS  WANTED. 

OAKLAND,  C-al.— Bids  will  be  re- 
ceived by  L.  W.  Cummings,  City  Clerk, 
up  to  January  16th,  11  a.  m..  for  fur- 
nishing the  city  of  Oakland  with  one 
Ihree-wheeled  steam  roller  for  the  use 
of  the  Street  Department. 


ASK  ROAD  SURTET. 

OROVILLE.  Butte  Co.,  Cal.— The 
County  Supervisors  have  instructed 
County  Engineer  M.  C.  Polk  to  ascer- 
tain if  the  services  of  a  Federal  En- 
gineer could  be  had  to  make  an  inves- 
tigation and  report  upon  the  system  of 
inrjds  in  Butte  County. 

A  modem  system  of  roads  is  planned 
'  nd  't  is  possible  that  within  the  next 
few  months  a  bond  issue  to  finance 
con.truction  will  be  floated. 


COIXS  MINTED. 


WA.=:HINGT0N— Small  change  re- 
"^'irfHi  to  pay  \var  taxes  caused  the 
Oovorn-'ients  to  produce  307.614,000 
nnr-cent  p  eces  in  191"  a  record  out- 
put, according  to  a  report  by  Raymond 
T.  r.aker.  Director  of  the  mint.  A 
t'  '"!  of  538.160  000  coins  were  minted, 
i-'ore  than  ever  before  in  the  Nation's 
hstory.  "The  number  of  nickels  mlnt- 


LUMBER  SHIPMENTS. 

PORTLAND,  Ore.— Despite  the  scar- 
city of  tonnage  and  the  general  re- 
strictions placed  on  building  as  a 
war  measure,  the  figures  show  that 
from  the  period  from  January  to  No- 
vember, inclusive,  which  embraces  11 
months,  coastwise  shipments  of  lum- 
ber from  Portland  totaled  50,087,000 
feet  with  a  valuation  of  $1,250,711. 
The  foreign  shipments  amounted  to 
42,979,146   feet,  valuaUon   $1,096,214. 


PLAN  TO  ERECT  HOSPITAL. 

CALEXICO,  Imperial  Co.,  Cal— A 
committee  has  been  appointed  by  the 
Chamber  of  Commerce  to  take  up  the 
matter  of  the  erection  of  a  modern 
hospital  in  Calexico.  It  is  believed  a 
suitable  structure  can  be  erected  and 
equipped  for  about  $35,000.  The  com- 
mittee is  composed  of  D.  A.  Leonard, 
Chairman;  Dr.  Tillmans,  City  Health 
Officer,  and  N.  O.  Emert. 


BIDS    OPENED   FOR    STOREHOUSE 
AT  MARE  ISLAND. 

.MARE  ISLAND,  Cal.— The  following 
bids  were  received  for  the  construc- 
tion of  the  Electrical  Storehouse  at 
Mare  Island,  under  specification  No. 
3561: 

K.  E.  Parker,  251  Kearny  street,  San 
Francisco,  $110,363;  136  days. 

Clinton  Construction  Co.,  140  Town- 
send  street,  S.  F.,  $113,346;   150  days. 

Eric  Lange  and  A.  H.  Bergstrom, 
Sharon  Bldg.,  S.  F.  $117,331;  150  days. 

Wm.  C.  Duncan  and  Arthur  F.  Mat- 
tock, Sharon  Bldg.,  S.  F.,  $127,861;  150 
days. 


FILL  CONTRACT  AWARDED. 


REDDING,  Shasta  Co..  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  Jesse  Sutton  &  Son  of  An- 
derson, Shasta  County,  for  building 
the  fills  at  the  approaches  of  the  new 
bridge  across  the  Balls  Ferry  Slough 
at  74c  per  cubic  yard.  County  Sur- 
veyor Wiegel  estimates  that  about 
"/.OOO  cubic  yards  will  be  necessary. 
The  work  is  to  be  completed  by  June 
1st. 


FEDERAL  CONSTRUCTION  COMPA- 

NT  DENIED  JUDGMENT  FOR 

PAVING. 


PORTERVILLE.  Cal.— The  Federal 
Construction  Company  of  San  Fran- 
cisco has  lost  its  petition  for  a  writ  of 
mandate   brought     In     the     Supreme 


Court  for  an  ordm*  to  oomp«l  th«  Ctt; 
Council  to  validate  bonds  tor  the  pay- 
ment of  paving  contracts,  completed 
by  the  plaintiff  corporation  and  ol 
nominal  face  value  of  $110,000.  When 
the  contracts  for  street  work  wer« 
completed,  nearly  four  years  ago,  the 
city  refused  payment  on  the  ground 
that  the  work  was  not  done  in  accord- 
ance with  the  plans  and  si>eciflca- 
tions.  The  decision  of  the  Council 
was  appealed  to  the  Superior  Court  oi 
Tulare  County,  where  the  corporation 
lost  on  a  writ  of  review,  and  the  ep- 
peal  to  the  State  Supreme  Court  fol- 
lowed. The  Federal  people  based  theii 
petition  for  the  writ  of  mandate  on  the 
declaration  that  members  of  the  Coun- 
cil who  passed  on  the  work  had  prop- 
erty covered  by  the  securities  and 
were  therefore  hlased  and  prejudiced 

This  decision  of  the  Supreme  Court 
not  only  upholds  the  recently  amend- 
ed street  improvement  act,  under 
which  the  work  was  done,  but  mefttui 
in  effect  that  the  Federal  Construction 
Company  has  no  legal  means  of  col- 
lecting a  cent  for  all  the  work  done 
here,  and  which  the  city  officials  find 
was  not  completed  in  accordance  with 
contract. 

What  further  steps  will  be  taken  by 
the  Federal  Construction  Company  is 
not  indicated,  although  there  are  some 
means  which  may  be  used  to  again 
get  the  case  into  the  courts.  Some 
time  ago  the  city  offered  the  contrac- 
tors a  compromise,  which  was  not  ac- 
cepted. It  is  possible  the  eventual 
outcome  will  be  the  acceptance  on 
the  part  of  the  Federal  Construction 
Company  of  part  payment  for  the 
work. 


BULKHEAD   BUDS  OPENED.      . 

WARRENTON,  Ore.— Five  bids  were 
received  by  the  city  of  Warrenton  for 
bulkheading  in  the  big  reclamation 
project.  A.  Guthrie  &  Co.,  Sherlock 
Bldg.,  P^jrtlan*!.  '^•as  th*!  low  bidder  at 
$86,490. 


BIDS     OPENED     FOR     BULKHEAD 
BUILDING. 


SAN  FRANCISCO,  Cal.— Bids  were 
opened  Thursday  by  the  Board  of 
Harbor  Commissioners  for  bulkhead 
building  for  pier  41,  San  Francisco, 
as  follows: 

J.  D.  Hannah  $31,400 

Kyle  &  Co 33,090 

Val  Franz  &  Son  33.727 

Robt.  Trost  32,337 

Ruegg   Bros 35,950 

Hayes-Oser   Co.' 38.538 

H.  L.  Petersen  36,813 

McLeran  &  Petersen  33,292 

J.  D.  Hannah  was  awarded  the  job. 


PORTLAND      PLASS      MUCH      M- 
PROTEMEXT  WORK. 


PORTLAND,  Ore.— Due  to  the  pol- 
icy of  the  city  administration  of  con- 
structing only  the  absolutely  neces- 
sary public  improvements,  Portland 
did  but  $100,000  street  improvements 
during  1918,  and  according  to  O. 
Laurgaard,  City  Eogineer,  the  im- 
provements which  were  held  up  and 
expected  to  be  carried  through  in  1919 
will  cost  between  $2,000,000  and  $3,- 
000,000. 

The  largest  undertaking  planned  i" 
the  Peninsula  District  sewer  system, 
the  first  unit  of  which -will  be  built 
this  year  and  will  cost  $750,000,  with 
an  ultimate  cost  of  $3,000,000.  This 
unit  will  be  for  the  Kenton,  Piedmont, 
Alberta  and  Portsmouth  districts. 

Other  sewers  planned  for  the  im- 
mediate future  are  in  Glisan  street 
from  Tenth  street  to  the  river;  Quim- 
by  street  and  eight  or  ten  smaller 
s«wers. 

There  are  no  large  paving  projects 
as  attention  will  be  paid  to  paving  in- 
tersections and  small  unpaved 
stretches  connecting  other  paved 
streets,  of  which  there  are  between  15 
and  20.  Among  the  streets  to  be 
paved  will  be  three  blocks  on  East 
Twenty-eighth  street  between  Broad- 
way and  Halsey;  two  blocks  at  East 
Sixtieth  and  Glisan  streets;  Fifty-sec- 
ond, between  Stark  and  Glisan,  and 
Seveuty-second  stree*,  Foster  road 
south. 
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eiiteenth  street  from  A  to  Q  will  be  the 
first  street  paved  since  work  of  street 
improvement  was  discontinued  more 
than  a  year  ago.  Q  street  will  also  be 
paved  from  Truxtun  to  Nineteenth. 

Plans  now  are  shaping  to  have  the 
work  well  under  way  in  April.  The 
work  ouf'aed  will  cost  approximately 
$50,000.  After  the  completion  of  the 
paving  on  Seventeenth  street.  Union 
avenue  from  Nineteenth  to  Summer 
.street  will  be  paved. 

R,  H.  Hubbard  is  City  Engineer. 


BIG    PATIXG    A>1)    SETTER    CON- 
TRACT AWARDED. 

IX)S  ANGELES,  Cal.— Fairchild-Gil- 
more-W'ilton  Company,  Pacific  Elec- 
tric building.  Los  Angeles,  was  award- 
ed the  contract  at  $394,663.68  on  bids 
received  several  months  ago  for  grad- 
ing and  paving  and  constructing  ce- 
ment curb,  sidewalks,  gutter,  storm 
drains  and  sanitary  sewers  in  Second 
street,  between  Harbor  Boulevard  and 
Pacific  avenue  and  portions  of  other 
streets  in  the  Second  Street  Improve- 
ment District.  San  Pedro.  The  con- 
tract involves  354,616.70  square  feet 
bitulithic  paving  at  '1.8c  ft;  151,412 
sq.  ft  finishing  grade,  oiling  and  roll- 
ing at  51/4C  ft.;  16,656.04  lin.  ft.  cement 
curb  at  45c  ft.;  48,734.6  sq.  ft.  cement 
sidewalk  at  14c  ft.;  15.384.6  sq.  ft.  con- 
crete gutter  at  20c  ft.;  granite  block 
gutter  at  50c  sq.  ft.;  grading,  lump 
sum,  $198,496.20;  storm  drains,  $78,- 
055;  sanitary  sewers,  $12,014;  1992  lin. 
ft.  house  connecting  sewers  at  $1.20  ft. 
George  H.  Oswald  submitted  a  bid  at 
$414,550.80.  Bryant  &  Austin,  Inc., 
submitted  a  bid  at  $414,550.80. 


BIDS  WASTED  FOR  SCHOOL  FIR- 
yiTTRE. 


LONG  BEACH,  Cal.— Until  7:30  p. 
m.,  February  11,  bids  will  be  received 
by  the  Board  of  Education,  for  school 
supplies,  furniture  and  equipment  in 
accordance  with  list  which  may  be  ob- 
tained about  February  1  from  E.  S. 
Acres,  Secretary,  National  Bank  of 
Long  Beach  building. 


BIDS  WAXTED  FOR  Bl'LKHEAD. 

LOS  ANGELES,  Cal.— Until  10:30  a. 
ra..  January  15.  'bids  will  be  received 
by  the  Los  Angeles  Harbor  Commis- 
sion for  the  construction  of  a  rock 
bulkhead  on  the  southeast  side  of 
Terminal  Island  beginning  at  Fish 
Harbor.  The  proposed  bulkhead  will 
be  about  60  feet  wide  at  the  base  and 
about  22  feet  high.  Bids  will  be  taken 
on  a  unit  price  per  ton  for  rock  in 
place  approximately  40.000  short  tons 
being  required.  Bids  will  also  be  tak- 
en on  two  propositions  involving  dif- 
ferent locations  for  the  bulkhead. 
About  $80,000  is  available.  Certified 
check  or  bid  bond  for  10  per  cent,  and 
affidavit  of  non-collusion  required 
with  each  bid.  Guy  W.  Wade,  Secre- 
tary. 


r.IDS  WANTED  FOR  HEADGATE. 

EL  CENTRO.  Imperial  Co.,  Oal. — 
I'ntil  2  p.  m..  January  22.  bids  will  be 
received  by  the  directors  of  the  Im- 
perial Irrigation  District  at  El  Centro 
-  for  the  construction  of  a  reinforced 
concrete  headgate  structure  at  Sharp's 
heading  in  the  Alamo  canal  about  nine 
miles  east  of  Calexico  in  Mexico. 
Plans  and  specifications  may  be  ob- 
tained from  the  general  manager's  of- 
fice at  Calexico  on  depc-it  of  $15.  Cer- 
tified check  for  10  per  cent  required 
with  each  bid.  P.  H.  Mclver,  Secre- 
t.-.rv. 


PAYING  WORK  PLANNED, 

EUREKA,  Humboldt  Co..  Cal.— Sev- 


I'OVKR   1>ETEL0PMENT 

COMPLETED. 

Excess  power  developed  by  the  Cal- 
Ifornfa-Oregon  Power  Company  in  the 
nnrthprn   part   of  the     State     is   now 
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available  for  use  in  the  San  Francisco 
Bay  District.  Delivery  has  just  been 
stated  by  means  of  a  connection  estab- 
lished at  a  cost  of  over  half  a  million 
dollars.  The  innovation  is  the  result 
of  a  plan  fostered  by  the  State  Rail- 
road Commission  which,  on  its  own 
initiative,  early  in  1918,  began  an  in- 
vestigation of  what  threatened  to  be 
a  serious  power  shortage.  It  is  expect- 
ed that  by  reason  of  this  connection 
between  the  power  companies,  there' 
will  be  saved  approximately  20,000 
barrels  of  oil  with  an  annual  delivery 
to  the  bay  district  of  approximately 
60,000,000  kilowatt  hours,  not  to  speak 
of  the  entire  elimination  of  danger  of 
power  shortage. 

Under  the  system,  the  excess  power 
of  the  California-Oregon  Power  Com- 
pany, which  was  not  formerly  avail- 
able for  use  in  the  central  part  of  the 
State,  is  transmitted  approximately 
200  miles  to  Colusa  Comers  for  deliv- 
ery to  the  Pacific  Gas  and  Electric 
Company,  and  by  that  company  trans- 
mitted to  the  bay  districts,  resulting 
in  a  continuous  transmission  of  power 
for  approximately  300  miles  from  the 
California-Oregon  border  to  the  bay 
district. 

To  make  the  connection,  the  Cali- 
fornia-Oregon company  reconstructed 
60  miles  of  transmission  line  and  con- 
Ftnicted  a  new  line  35  miles  long, 
whereby  energy  produced  at  the  Copco 
plant  of  that  corporation  is  delivered 
to  the  Northern-California  company  at 
Kennet. 

The  Northern  California  company 
reconstnicted  its  existing  lines  so  that 
power  will  be  delivered  to  the  Pacific 
Gas  and  Electric  Company  at  Colusa 
Corners.  Approximately  6,000  kilo- 
watts was  the  initial  delivery  by  the 
California-Oregon  company  to  the 
Northern  California  Power  Coinpany 
at  Kennet.  and  a  delivery  of  between 
3.000  and  4.000  kilowatts  was  made  to 
the  Pacific  Gas  and  Electric  Company 
by  the  Northern  California  compnay 
at  Colusa  Comers. 


PLAN  ADDITION  TO  CANNERY. 

SAN  DIEGO,  Cal.— Musher  &  Com- 
pany of  New  York,  olive  oil  import- 
ers, have  purchased  the  uncompleted 
plant  of  the  National  Sea  Food  Prod- 
ucts Company  at  the  foot  of  Juniper 
street,  according  to  John  G.  Buerkle. 
Pacific  Coast  manager  of  the  former 
company.  A  175-foot  wing  will  be 
added  to  the  present  plant  at  once. 
The  building  will  be  used  for  fi.^h  can- 
ning. An  olive  oil  storage  plant  with 
glass  lined  tanks  of  40,000  gallons  ca- 
pacity, will  also  be  erected.  Musher 
&  Company  expect  to  exp<^nd  $150,000 
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20th  CENTURY 

Mixers,    Pavers,   Hoists  and 
Concrete  Carts. 


2  speed.s;  perfei-t  control  inclosing  Holder 
Arm  feaiiire.  in  place  of  foot  bolts.  No 
dUfitfureinent  of  marble,  mosaic  or 
tesselaied  floors. 

NORTON  DOOR  CHECK  AGENCY 

I.  IW.  Morrell,  Agt. 

Tel.  Kearny  74'J  273  Minna  St..  nr  4th 

TO  CONSTRUCT  TRACTOR  PLANT. 

FRESNO,  Fresno  Co.,  Cal.— The 
Liisenby  Manufaoturing  Company  of 
Fresno  announces  that  it  will  erect  a 
large  plant  In  Fresno  for  tlie  manu- 
facture of  tractors,  cultivators  and 
other  farm  implements.  A  site  will 
probably  be  secured  near  its  present 
plant  in  which  printing  presses  are 
m*nufactured.  Carl  Lisenby  is  presi- 
dent of  the  comiwiny. 


IROQUOIS 
steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

rcfiasa  from  the  manufacturer 

MORRIS    K.    DAVIS,  l»..nul..lur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
LLnhon.  Market  1873  SEVENTH,  HARRISON  and  LAN6T0N  STS„  San  Franoitco 
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Daily  except  as  
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PORTLAND,  Ore.— Rufus  C.  Hol- 
man,  chairman  of  the  Board  of  County 
Commission«ris,  has  notified  th«  Coun- 
ty Surveyor  to  immediately  make  a 
survey  for  a  highway  to  the  grounds 
of  the  Oregon  Medical  College  on  Mar- 
quam  Hill,  at  which  place  the  Board 
will  construct  a  new  hospital  during 
the  year.  No  architect  has  as  yet  been 
selected  for  the  building. 

The  sum  of  J200,000  has  been  ap- 
propriated for  the  Institution,  and  the 
plan  is  to  have  it  consist  of  125  roome. 
It  wll  be  so  constructed  that  units  can 
be  added  as  the  demand  warrants. 


CABINBT    HiAKBRS. 


Hunter.  R.  J.,  expert  cabinet  makerr, 
'156  Telegraph  Ave.;  dealer  in  ma- 
hftgan.v.  antoque  and  all  kinds  of 
furniture:  repairs  and  polishing: 
Telephone    Oakland    273.5. 


7:20A|Sacramento 

I     Point.     Carries 
I     Car.  Through  train  to  Chico 
Marysville.    Colusa,    Oioville 
I     and  Woodland. 
8:00AlConcord.  Diablo  and  Wa.v  Sia 

tions. 
•9 :00A Sacramento,   Bay    Pont.    Pitts 
burg.  Chico,  Woodland.     Cai 
ries  Parlor  Observation  C;ir 
9:40A  Pinehur.st.     Concord,     Sunda.vs 
I     and  Holidays. 
11 :20A  Sacramento.       Piitsbnrg.      Bay 

I     Point,  Colusa.  Chico. 
•l:OOP|Sacramento.      Pittsburg.       I'.a.^ 
I     Point,  Colusa. Chico, Woodlaiu! 
3:00P|Sacramento.      Pitt.sburg.      Ila> 

I     Point.  Elverta.  Woodland. 
J:OOP'Concord    and    Way    Stations. 
4:40PlSacramento.   Pittsburg.   Marys- 
V'lle,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P'Plttsburg.      Concord.      Danville 
I     and     Way     Stations,     except 
I     Sundays  and  Holidays. 
8:00PlSacramento.    Pittsburg.    Wood- 
I     land   and   Way   Stations. 
•     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde.  Isleton.  and  Rio 
Vista  by  Lauritzen  Transportat  on  Co 
Boats^ 

OAKLAND,  ANTIOCH  &  EASTERN  RAI.WAY 

Key  Route  Ferry.     Phone  Sutlei-  2^:ilf 
Red  Line  Trans.  Co.,  S.  F.:  People's 
Express  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


ASH-BASSW00D-31HCH 
AROMATIC  BED  CEDAR 
COTrONWOOD-ELM-hDUtv: 
■   SOUTHeRN-REp.GUM. 
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^PCGON  MAPtE-PlAlN  OAK 
•  QUARTERED  OAK  - 
Vt3/fPC/(  BENDIN6  OAK 
POPLAR-iWALNUT  ■ 


WHITE  BROTHERS 


id  BRANNAN  ,S1  REKVS 


Caefully  Guarded 


Watchful  sentinels  that  rever 
.•■leep  guard  all  OA&F  Ry  trains 
between  San  Francisco  ar.d 
Sacr.  mento. 

The  electrical  automatic  block  signal 
system  is  operated  with  sucb  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-hu.-nao  Cut  of  an 
average  of  300,00u  indications  etch 
month  not  a  single  false  mcvemeai  was 
registered. 

"90  per  cent  of  all  trains  are  on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depoi 

KKY    ROUTE  FERRY 

Flione  Slitter  »!W9 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.  Manage 
905  Sixth  Street 
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I^UBLIC    LIBRARY 


PiUicatiai  Otiict 

560  Mission  Street 


San  Francisco,  Cal.,  January  22,  1919 


Poblislied  Iftrf  We<liie»]>r 
Nineteenth  Year,    No.  4 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Pbelan  Building 
SiQ  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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CH>0O0<H>lWWKK«H«HKH>i>l>lKHKHWHK^^ 
Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Ca]. 


<KKHWHKH><HKH«KKK><HKHKHKH«HKHKH«H«H>^^ 

Safe  Deposit  Vaults 

BANK  OF  ITALY 

arc  open  every  day  of  the  year,  including  Sundays  and  Holidays. 
Irom  8  A.  M.  until  midniitht.  Specially  convenient  for  Builders 
and  (Contractors.     Boxes  4:3. .t<>  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,'  S  F.,  Cal. 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 

Wednesday.  November  6.  1918 

Price  List  on  Money  Saving  PRI^TIWG  tor  Eve  y  Day  Requiements. 


Note   Heads 

(Size    514xS%) 

1000    _ •  4.00 

SOOO     5.50 

."iooo   io.7r, 

10000     18.50 

Letter    Heads 

(Size    S>'xll) 
A  fine  ffrade  ot  Bond   Paper 

.lOO    »  4.00 

1000     4.75 

2000    7.50 

.'lOOO    15.7.'> 

10000    29.50 

E<nTelopes 

(Size     3^4x6%) 
Good    Grade— White    Only 

."iOO     »  3.00 

1000     .-. 5.00 

2000     7.50 

6000    16.50 

10000     28.50 


Business    Cards. 

(Size    2x3%) 

500     *  3.00 

1000     4.00 

2000    6.25 

5000    12.00 

100041     20.75 

Short   Ruled  Bill  Heads 

(Size    4Hx8V4) 
and  Ruled  Statements 

(Size    5%-St4) 

1000    $  4.50 

2000    «.50 

.'K)00    13.25 

Bill  Heads 

(Size    7x8%'^ 

IOOO     *  5.25 

20«KI     8.00 

3000     10.00 

imitation    Typewritten    or 

Plain    Type    I/Ctter 

Circulars 

Printed    in   One   Color   Ink 

These    prices    include    stock. 

and   printing  of  firm  name  on 

tim    .if  Letter   Head. 

.^00   »  fl.oo 

lotto     7.00 

2000     lO.OO 

6000     19.00 


Envelopes 
Lnrf^e    I.ef!;al    Size 

(No.   10,   Size  4',-8x9V4) 

.'>00     $   6.00 

1000     7.00 

2000     13.00 

50O0     29.75 

TEKMS: 

The  above  price  list  is  figured  on  a  cash  tinaiis.    One-half  when  order  is  pla 
By  eliminating  bookkeeping,  the  sending  of  bills,  and  the  expense  ot  makin 
the   advantage   of    low    priced    printing. 

These  terms  apply  to  all.  and  is  no  reflection   on  anyoody.     It  is  our  way  o 

Estimates  given  on  all  kinds  o(  printing.     These  prices  are  f.  o.  b.  San  Fr 

color  ink;  for  two  colors  ot  ink  add  $2.00  for  first  1000  and  $1.00  for  each  addit 


Hand    Bills    or    Dod{;ers 

(Size  6x9) 
Printed  on  White  News 

1000    »  4.00 

2000    5.50 

.1000     10.00 

10000     15.75 

Dodgrers 

(Size  9x12) 
Printed   on   White    News 

50O     $   .'{.50 

1000    5.0O 

2000     7.00 

.'.000     12.(MI 

10000     19.75 

Ask  prices  on  larger  sizes 
TBsrs 

I'.ureka  and   Paclflc  Qualities 
Nos.  1.  2,  3 

1000    9  4.80 

200O    6.00 

.'KtOO    14..V) 

Size  5 

1000    »  5.00 

1000     »  5.00 

5000     10.25 

ced  and  balance  C.  O.  D. 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
ancisco.     All  prices  quoted  are  for  one 
ional   1000  to  above  prices. 


Tel.  Doug!as  2372      The  Builcler  Printing  Company    56o  Mission  st ,  s.  f. 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year         San  Francisco,  Cal.,  January  22,  1919 


Nineteenth  Year,  No.  4 


Building^ 
Engineeri^ 


and  "N"  streets  in  Bakersfield.  H.  H. 
Schultz  is  the  owner  and  the  Westem 
Auto  Stage  Company  of  Bakersfield 
is  the  lessee. 


News*  ,,= 


Davoted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities   of   the   Pacific   Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  ilarch  3.  1879. 

ISSUED    EVERT    '^VEDN'ESDAT. 
1,.     A.     L.VRSEJX, 
PabUaher   and    Proprietor. 


Snb»eiiptton  Rates — One  Year.  $3.00. 
payable  strictly  in  advance.  Single 
copies.  10c. 

SAX    FR.A.NCISCO   OFFICE 

Seo  Mission   Street. 
Telephone — Dogglas  3373. 

Among  the  Architeds. 

Architect  E.  H.  Hildebrand,  Crocker 
Bldg.,  is  preparing  plans  for  the  alter- 
ation of  a  three-story  frame  building 
into  apartments.  Estimated  cost,  $15,- 
000. 


Architect  Hamilflon  Murdock,  425 
Kearny  street,  has  completed  plans 
and  has  bids  under  advisement  for 
altering  a  three-story  frame  flat 
building  into  apartments.  The  build- 
ing is  located  on  Pacific  avenue.  Esti- 
mated cost,  $15,000. 

Contractor  J.  D.  Hannah,  142  San- 
some  street,  has  been  awarded  a  con- 
tract by  the  California  State  Board  of 
Harbor  Commissioners  for  the  con- 
struction of  a  bulkhead  building  toNbe 
erected  on  Pier  41  on  the  San  Fran- 
cisco Water  Front.  Contract  price, 
$31,400. 


Manager  of  Construction  Frederick 
WTiitton.  269  Pine  street,  is  taking  fig- 
ures for  plastering  and  cement  fioors, 
in  connection  with  the  construction  of 
the  two-story  mill  construction  fac- 
tory building  for  the  Remar  Baking 
Company.  It  is  being  erected  on 
Forty-sixth  and  Adeline  streets,  Oak- 
land. 


Architect  Thomas  B.  Wiseman  of 
Bakersfield  has  completed  plans  for  a 
one-story  and  basement  brick  garage 
building  to  be  erected  on  Nineteenth 


Segregated  figures  are  being  taken 
by  the  Congregational  Church  of  Pitts- 
burg, Contra  Costa  County,  Rev.  C. 
Jackson,  Pastor,  for  construction  of  a 
new  brick  church.  Plans  were  pre- 
pared by  R.  R.  Bixby,  2447%  Webster 
street,  Berkeley,  who  will  superin- 
tend the  construction.  It  will  have 
eighteen  class  rooms,  an  auditorium 
with  500  seating  capacity  and  recrea- 
tion rooms  in  the  basement.  Esti- 
mated cost  $15,000. 


The  State  of  Nevada  Highway  Com- 
mission is  calling  bids  for  the  con- 
struction of  reinforced  concrete 
bridges  an,d  highways  in  three  coun- 
ties of  Nevada.  Bids  close  January 
27,  1919,  at  12  o'clock  noon.  Plans 
may  be  obtained  from  the  County 
Clerks'  offices  of  the  three  counties. 
For  further  particulars  see  official 
proposal  on  Page  3  of  this  issue,  or 
address  the  State  Highway  Engineer, 
C.  C.  Cottrell,  Carson  City,  Nevada. 


Architects  Allison  &  Allison,  1405 
Hibernian  Bldg.,  Los  Angeles,  are 
preparing  plans  for  a  brick  grade 
school  for  the  City  of  Los  Angels.  It 
will  be  erected  on  East  Seventh  and 
Wilson   streets. 

The  building  will  contain  twelve 
regular  classrooms,  auditorium,  kin- 
dergarten and  nursery  department, 
cafeteria  and  domestic  science  rooms, 
sloyd  shop,  dining  room,  principal's 
and  teachers'  rooms,  boiler  room  and 
storage  room.  Estimated  cost,  $90,000. 


The  contractors  who  figured  this 
job  in  August,  1917.  have  been  asked 
to  alter  their  figures  to  meet  the  pres- 
ent price  of  materials.  Estimated  cost, 
$100,000. 


Architects  Reid  Bros.,  California- 
Pacific  Bldg..  are  taking  figures  for 
extensive  alterations  to  the  Fairmont 
Hotel,  located  on  the  block  bounded  by 
California,  Mason,  Sacramento  and 
Powell  streets.  Mrs.  Ohlerich  is  the 
owner  and  D.  M.  Linnard  the  lessee. 

The  improvement  will  consist  of  the 
addition  of  a  reinforced  concrete  ga- 
rage, completion  of  tunnel,  building  a 
conservatory  adjoining  the  main  ball 
room,  construct  new  entrance  on  Cali- 
fornia street,  extend  the  Norman 
Room  and  extend  the  garden  over  the 
garage  on  Powell  street. 


Architect  Frederick  H.  Meyer,  Bank- 
ers' Investment  Bldg.,  is  taking  figures 
for  the  construction  of  two  one-story 
frame  bunk  houses,"  75x150.  They  will 
be  erected  at  the  Pacific  Coast  Ship- 
building Company's  plant  near  Bay 
Point,  Contra  Costa  County. 

Mr.  Meyer  is  preparing  plans  for 
alterations  to  a  store  and  also  offices 
on  the  fourth  fioor  of  the  Bankers'  In- 
vestment building  for  the  Westem 
Union  Telegraph  Company.  The  build- 
ing is  located  on  the  north  side  of 
Market  street  near  Grant  avenue.  Esti- 
mated cost,  $25,000. 


Architect  H.  C.  Bauman,  251  Kear- 
ny s'reet,  is  preparing  plans  for  five 
one  and  one-half-story  frame  resi- 
dences. They  will  be  erected  by  the 
Mission  Terrace  Company  in  Mission 
Terrace  and  will  cost  approximately 
$3,500  each. 


Architect  E.  E.  Young,  251  Kearny 
street,  is  taking  figures  for  the  con- 
struction of  a  three-story  frame  apart- 
ment house  with  an  office  on  the  lower 
floor  and  four  five-room  apartments 
on  the  upper  floors.  It  will  be  erected 
on  Dolores  and  Hidalgo  streets  by 
Paul  Barnum  of  the  Dean  Reversible 
Window  Company.  Estimated  cost, 
$18,000. 


HIGmVAT     AND     BRIDGE     WOBK 
PLAyXED. 

RENO.  Nevada — The  Washoe  County 
Commissioners  have  ordered'  the 
preparation  of  plans  and  specifications 
for  the  construction  of  a  concrete 
bridge  across  the  river  west  of  this 
city. 

The  State  Highway  Engineer  has 
been  asked  by  the  Supervisors  to  make 
a  survey  of  the  best  road  from  Reno  to 
the  California  border,  and  money  ex- 
pended on  the  road  will  be  for  per- 
manent construction. 

The  Commission  will  take  up  the 
permanent  improvement  of  the  road 
from  Reno  north  to  the  SusanvlUe 
road  at  the  State  line. 
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BIG  DAM  PLANNED  FOR  SNOW  MT. 
COMPANY. 


UKIAH,  Cal.— The  Snow  Mountain 
Power  Company,  which  generates 
electric  energy  in  Mendocino  county 
and  sells  juice  to  the  P.  G.  &  E.  Co. 
for  use  in  this  section  and  other  por- 
tions of  the  state,  is  planning  a  huge 
storage  reservoir  for  its  hydro-elec- 
tric plant,  and  in  pursuance  of  plans 
which  have  been  under  way  for  some 
time,  has  applied  to  the  state  railroad 
commission  for  permission  to  sell  7000 
shares  of  stock  to  C.  N.  Felton  Jr.,  and 
his  sister,  Mrs.  Kate  Felton  Neilson. 
The  money  to  he  derived  from  the  sale 
of  stock  is  to  be  used  in  improvements 
to  be  made  by  the  corporation  during 
1919.  General  W.  S.  Graham  is  resi- 
dent manager  of  the  company  which 
was  started  by  the  late  U.  S.  Senator 
Charles  N.  Felton,  capitalist  and  pub- 
licist. 

While  it  is  not  yet  known  that  this 
is  the  plan  of  the  company,  the  fact 
that  a  steam  shovel  and  a  large  force 
of  men  are  now  on  the  job  building  a 
road  from  the  ferry  on  Eel  river  to 
Gravelly  Valley,  a  distance  of  about 
fifteen  miles,  would  lead  one  to  be- 
lieve that  the  ofEcials  of  the  Snow 
Mountain  Water  &  Power  Comany 
contemplate  such  an  improvement. 

It  Is  stated  that  this  road  is  being 
built  a  year  or  two  in  advance  so  that 
it  may  settle  in  order  to  haul  the 
heavy  material  to  the  site  of  the  new 
reservoir,  providing  the  company  sees 
fit  to  build.  Should  such  plans  be  car- 
ried out.  the  reservoir  would  be  one  of 
the  largest  in  the  state  and  would  fur- 
nish the  Snow  Mountain  "t\'ater  & 
Power  Company  with  sufficient  energy 
to  produce  electricity  the  year  i-oun<3. 


FRENCH  EOT  AVIATOR  ACE  OF 
'  ALL  ACES. 


To  Lieutenant  Rene  Fonck,  of  the 
French  aviation  service,  has  fallen 
the  palms  of  supreme  victory  of  the 
air.  This  much-decoi^ated  young  of- 
ficer— he  is  barely  21  and  wears  the 
Croix  de  Guerre  with  19  palms,  the 
Medaille  Militaire.  the  Order  of  the 
Belgian  Crown,  the  Order  of  Leopold, 
the  British  Distinguished  Service  Med- 
al, and  is  an  officer  of  the  Legion  of 
Honor — ended  the  war  with  75  official 
and  40  unofficial  victories  to  his  cred- 
it. This  remarkable  record,  made  even 
more  remarkable  by  the  fact  that  he 
survived  four  years  of  intense  warfare 
without  receiving  so  much  as  a 
scratch,  wins  for  him  the  title  of  Ace 
of  All  Aces,  allied  and  enemy. 

If  one-half  of  the  stories  told  about 
Llpntenant  Fonck  are  true,  he  is  with- 
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out  question  one  of  the  most  romantic 
figures  in  the  history  of  the  world's 
warriors.  Military  aeronautics  at 
least  has  brought  forth  uo  personality 
more  interesting  or  remarkable  than 
this  killer  of  flying  Huns. 

Fonck  at  16  was  a  pupil  of  the  fam- 
ous Pegoud.  He  entered  the  service  at 
the  outset  of  the  war  as  an  observer. 
In  1916  he  became  a  fighting  pilot. 
\Mien  the  illustrious  Guynemer  fell 
during  an-  encounter  with  the  Hun 
Wisseman,  it  was  Fonck  who  climbed 
aloft  and  avenged  his  death. 

No  airman  comes  to  mind  with 
whom  Lieutenant  Fonck  can  properly 
be  compared.  He  won  his  laurels  by 
cool,  deliberate,  methodical  fighting. 
A  master  with  the  "joy  stick,"  a  dead 
shot  with  the  machine  gun,  a  veritable 
Foch  in  strategy,  and  a  second  Hawk- 
eyer  in  fearlessness,  he  battled  with 
such  unemotional  finesse  and  system 
that  he  never  once  suffered  defeat.  He 
was  not  the  reckless  daredevil  that 
Guj-nemer  was,  nor  a  brilliant  per- 
former like  the  late  Lufbery,  but  a 
fellow  who  made  little  display,  judged 
his  cards  well  and  never  bluffed. 

Lieutenant  Fonck's  tactics  netted' 
his  six  Hun  planes  in  one  illustrious 
day's  work  at  an  expense  of  only  56 
bullets.  In  his  fastest  fight,  on  anoth- 
er occasion,  he  dO\vned  three  enemy 
planes  in  twenty  seconds. 


DECE3IBER  FIRE  LOSSES. 


NEW  YORK.— The  losses  by  fire  in 
the  United  States  and  Canada  during 
the  month  of  December,  as  compiled 
from  the  records  of  The  Journal  of 
Commerce,  reached  a  total  of  $15,- 
737,750,  as  compared  with  $26,360,300 
in  December  last  year,  showing  a 
very  satisfactory  reduction.  The  De- 
cember fires  this  year  were  well  dis- 
tributed throughout  the  country  and 
were  devoid  of  any  sensational  feat- 
ures. The  total  losses  for  the  entire 
year  reached  the  sum  of  $317,014,385. 
During  December,  191S,  there  were 
only  158  fires  where  the  estimated 
property  damage  was  figured  at  $10,- 
000  or  over. 


INDUSTRIAL  ACTITITT  SHOWN  IN 
THE  SAN  FRANCISCO  CHA3IBER 
OF  COiDIERCE. 


Since  the  signing  of  the  Armistice 
there  has  hardly  been  a  day  that  the 
San  Francisco  Chamber  of  Commerce 
has  not  been  the  recipient  of  two  or 
three  inquiries  relative  to  the  estab- 
lishment of  a  new  institution  in  this 
city.  The  Industrial  Department  of 
that  organization  is  maintained  chiefly 
for  the  pun>oso  of  the  assembling  of 


pertinent  facts  of  value  to  those  who 
are  looking  towards  San  Francisco  as 
a  field  of  operation  and  while  there 
does  not  appear  in  the  daily  press  an 
announcement  of  each  individual  case 
handled,  or  induced  through  that 
medium  to  locate  in  San  F'rancisco  as 
a  new  factory,  there  have  been  during 
the  past  two  years  many  new  enter- 
prises started  in  this  city  which 
gained  their  first  intimate  knowledge 
of  the  advantages  of  San  Francisco  as 
a  manufacturing  center  through  the 
facilities  offered  by  the  Chamber. 

As  a  result  of  direct  requests  re- 
ceived recently  from  outside  manu- 
facturers, there  are  being  prepared  by 
the  Chamber  three  reports  on  manu- 
facturing possibilities  in  as  many  dis- 
tinctive lines.  Present  indications 
aug^-r  well  for  the  immediate  future  In 
the  increase  of  the  number  of  manu- 
facturing establishments  in  San  Fran- 
cisco which  furnish  opportunity  for 
the  great  number  of  wage-earners  who 
make  San  Francisco  their  home. 


SHIPPING       SPACE       FOR       LTON 
SAMPLE  FAIR. 


We  are  unofficially  but  reliably  in- 
formed that  the  French  Government 
has  made  available  for  the  transporta- 
tion from  this  country  of  exhibits  for 
the  Lyon  Sample  Fair  200  tons  of 
space,  15  to  20  of  which  may  be  en- 
gaged for  the  French  Line  steamship 
Rochambean,  which  is  expected  to 
sail  from  New  York  January  14.  Ap- 
plications for  space  should  be  made  di- 
rectly to  the  steamship  company  or  to 
the  American  Express  Co.,  which  is 
the  official  forwarding  agent  for  ex- 
hibits from  this  country.  It  is  under- 
stood that  many  exhibits  from  this 
country  for  previous  fairs  arrived  too 
late  and  it  is,  therefore,  suggested 
that  prospective  exhibitors  make  a 
special  effort  to  get  their  samples  off 
as  soon  as  possible.  They  should  ar- 
rive in  France  not  later  than  Feb- 
ruary 15.  It  is  understood  that  the 
space  granted  by  the  French  Govern- 
ment will  be  allocated  to  United'  States 
exhibitors  by  the  New  York  ofiSce  of 
the  French  High  Commission  at  65 
Broadway. 


CANAL    TMPROTEMENT    PLAICIED. 


PHOBNIX.  Ariz.— Salt  River  Val- 
ley Water  Users  Associatio'  has  (!«- 
cided  to  move  a  section  of  the  Arizona 
canal,  about  a  mile  and  a  half  in 
length,  14  mile  to  the  north,  to  avoid 
breaks  which  frequently  occur  during 
floods.  The  estimated  cost  of  the 
work  is  $35,000.  Plans  and  specifica- 
tions are  now  being  prepared. 
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Official  Proposals,  Etc. 


Low  Bidder. 

SCHOOL  Cost,  $52,600 

LOS  ANGELES.      Soto  Street    School 

Site. 
One-story  hollow  tile  school,  125x160. 
Owner — City  of  Los  Angeles. 
Architect — Architectural  Dept.  of  B<J. 

of  Education. 
Contractor — C.  Karseboom,  1445  Dana 

St..  Los  Angeles. 
The  next  lowest  bid  was  submitted 
by  Pozzo  Construction  Co.  at  $53,057.50 


Engineer — W.  .\.  Ball,  on  property  at 
Foot  of  7th  St..  Oakland. 
Plans  may  be  obtained  from  Mr.  Ball 
on  and  after  January  21. 


Plans  Being  Prepared. 

HOME  FOR  AGED  Cost,  $40,000 

PORTLAND,  Ore.    Columbia  Park. 

Two-story  frame  Home  for  the  Aged, 
60x100,  to  contain  40  rooms,  libr- 
ary, etc.,  and  a  one-story  brick 
kitchen  and  servants'  quarters,  38 
X  58. 

Owner — ^United  Artisans. 

Arcliitect — 'E^il  Schacht,  'Common- 
wealth Bld'g.,  Portland. 


Peter  L.  Perry,  total,  $59,382. 

Los  Angeles  Paving  Company,  total, 
$53,403.10. 

Fred  Hoffman  total,  $48,410.85. 

F.  V.  McPeak,  total,  $57,290.50. 

Wm.   Liddington,  total,   $52,085.85. 

The  bids  were  referred  to  City  Man- 
ager Watson. 
f25356)     1st  report  Dec.  10  1918.      E 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $10,000 

SAN   FRANCISCO.       Stewart     Street 

near  Mission  Street. 
Alter   two-story    reinforced     concrete 

building  into  a  warehouse. 
Owner — Geo.  E.  Billings. 
X  Architect— W.  H.  Ratclift,  1st  National 

Bank   Bldg.,  Berkeley. 


Plans  Being  Prepared. 

GARAGE,  ETC.  Cost,  $30,000 

PHOENIX.     Ariz.     4th     Avenue     and 

Washington  Street. 
One-story  Class  "B"  garage  and  auto 

salesroom. 
Owner — Overland-Arizona  Co. 
Architect — Lescher  &  Kibbey,  Phoenix 


Plans  Being  Figured. 
ALTETL^TIONS  Cost,   $5,500 

SAN  FRANCISCO.     No.  171  Minna  St.  \ 
Alterations    to    four-story    brick    loft 

building. 
Owner — R.  N.  Bliss. 
^Architect— Alfred  H.  Jacobs,  110  Sut- 
ter St.,  San  Francisco. 
Bids  for  this  work  are  being  taken 
by  Richard  Stone,    431  Jessie    street. 
(Golden   Pheasant).       Work     includes 
e;e\"ator.     dumb     waiter,     plastering, 
I-ainting.  flooring,  plumbing,  skylights, 
etc.     New  machinery,  belting,  etc.,  to 
be  installed. 

Mr.  Bliss  is  expected  to  return  from 
the  East  early  next  week,  when  bids 
will  be  opened. 


Figures    Being   Taken.      Brick    Work 

Awarded. 
PACTORY    BLDG.  Cost,    $20,800 

Total  Cost,  $75,000. 
SAN  FRANCISCO.     E  Valencia  114  S 

14th  Street. 
Foundations  and  brick  work  for  four- 
story  factory  building. 
Owner— S.  F.  Casket  Co.,  621  Guerrero 

St.,  San  Francisco. 
Architect — ^E.  A.  Garen,  Care  of  Owner 
Contractor— P.  R.  Ward.  180  Jessie  St., 
San  FVancisco. 
Bids  are  being  taken  on  the  car- 
pentry work.  Next  week  bids  will  be 
taken  on  the  electrical,  plumbing, 
heating  and  elevator  work. 

ALTERATIONS  Cost,  $2000 

OAKLAND.  Alameda  County. 
Alter  two-story  frame  residence. 
Owner — Withheld. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional   Bank    Bldg..    Ber- 
keley. 


Preliminary    Studies    Being   Prepared. 


Cost,  $200,000 
Golden  Gate  Park. 


Academy  of    Sci- 


Plans  Being  Figured.    Bids  Close  Jan. 

30,  1919. 
REBUILD  "WHARF.  Cost,  $125,000 

OAKLAND.     Oakland     Water     Front 

north  of  W-Seventh  Street. 
Raze,  rebuild  and  extend  apron  wharf 

and  trestle  approach. 
Owner — Parr-McCormick  Terminal  Co.\ 

1st  Nat'l.  Bank  Bldg.,  Oakland. 


MUSEUM   BLDG. 
SAN  FRANCISCO. 
Museum  Building. 
Owner — California 

ences. 
Architect — Lewis    P.   Hobart,   Crocker 

Bldg.,  San  Francisco. 
Preliminar}-  studies  are  now  being 
made  for  an  aquarium  annex  to  the 
Academy  of  Sciences  Building  in  the 
Golden  Gate  Park,  the  funds  for  which 
were  lately  provided  for  by  Ignatz 
Steinhart. 


Preliminary    Sketch    Being    Prei>ared. 
APARTMENTS  Cost.  $40,000 

OAKLAND,  San  Pablo  Avenue. 
Three-story  frame  apartments. 
Owner — Withheld. 

Architect— W.  C.  Falch.  Hearst  Bldg., 
San  Francisco. 


Plans  Prepared. 

HOTEL  Cost,  $100,000 

SANTA  ANA,  Orange  Co.,  Cal. 
Four-stoiy  brick  hotel. 
Owner— Santa  Ana  Hotel  Association. 
Architect — Chas.  H.  Kysor,  Union  Oil 
Bldg.,  Los  Angeles. 
The  Chamber  of  Commerce  of  Santa 
Ana  has  agreed  to  assist  the  hotel  pro- 
ject to  the  extent  of  $30,000.    It  is  ex- 
pected that  the  financial  arrangements 
will  be  completed  within  thirty  days. 


Commission  to  Prepare  Plans. 
HOSPITAL  Cost,  $200,000 

VENTURA.  Ventura  Co.,  Cal.    County 

Hospital  Grounds. 
Fireproof  County  Hospital. 
Owner — Ventura  County. 
Architect— Albert  C.  Martin,  430  Hig- 
gins  Bldg.,  Los  Angeles. 
It  has  not  been  determined  whether 
£.  group  of  buildings  or  a  single  build- 
in-  will  be  designed  for  the  hospital. 


Ready  for  Figures  End  of  This  Week 

APRON    -rt-HAHF  Cost,    $ 

OAKLAND,      Cal.        Oakland      Water 

PYont  North  of  W-Seventh  St. 
Apron  wharf  for  shipping  terminal. 
Owner — Parr-McCormick      Steamship 
Co.,  1  Druram  St.,  San  Francisco. 
Architect— Mr.  Ball,  1st  National  Bk. 
Bldg..  Oakland. 
Plans    may   be   obtained   from    Mr. 
Ball. 

Bids  will  be  called  for  the  construc- 
tion of  the  transit  shed  in  about  two 
months. 


Plans  Being  Prepared. 

HOSPITAL  Cost,  $100,000 

VALLEJO.  Solano  Co.,  Cal. 

One-story  brick  or  frame  Count/  Hos- 
pital, 300x100  (brick  or  stucco 
exterior.) 

Owner — Solano  County. 

Architect— C.  E.   Perry  Jr.,   1209  Sut- 
ter St.,  .Va!I.'jo. 
Bids  will  be  railed  for  in  aboi.'i.  twc 

months  and  will    be  taken     both     on 

frame  and  brick  construction. 
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Reinforcing  Steel  Contract  Awarded. 
ADDITION  Cost.    $60,000 

OAKLAND.     11th   St.   near  Washing- 
ton Street. 
Three-story  and  basement  Clasis  "C" 

addition  to  Department  Store. 
Owner — TATiitthorne   &    Swan.   Prem. 
Architect — Wm.   Knowles.  Central   Bk. 
Bldg..  Oakland  and  Hearst  Bldg.. 
San  Francisco. 
Edward  L.  Soule,  Rialto  Bldg.,  has 
been  awarded  the  contract  for  supply- 
ing and  setting  reinforcing  steel. 


Ready  for  Figures  in  Two  Weeks, 
WAREHOUSE  Cost,  $100,000 

SAN  FRANCISCO.    Bryant    and    10th 

Streets. 
Three-story    reinforced   concrete   fac- 
tory and  warehouse. 
Owner — ^Holmes  Investment  Co. 
Architect— Matthew  O'Brien,  Foxcroft 
Bldg..  San  Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,  $18,000 

SAN  FRANCISCO.  Dolores  and 
Hidalgo  Streets. 

Three-story  frame  apartments,  office 
on  lower  floor  and'  4  5-room  apart- 
ments on  upper  floors. 

Owner— Paul  Barnum,  of  Dean  Re- 
versible Window  Co. 

Architect— E.  E.  Young,  251  Kearny 
St.,   San  Francisco. 


Plans  Being  Prepared. 
RESIDENCES  Cost,  $3500  each 

SAN  FRANCISCO.     Mission   Terrace. 
Five  one   and    one-half-story     frame 

residences. 
Owner — Mission  Terrace  Co. 
Architect— H.  C.  Bauman,  261  Kearny 

St.,  San  Francisco. 


Plans  Being  Prepared. 
COMMERCIAL  BLDGS.  Cost,  $400,000 
SAN  FRANCISCO. 
Two   reinforced   concrete   commercial 

buildings. 
Oiwner- Withheld. 
Engineer— W.  H.  Ellison,  369  Pine  St., 

San  Francisco. 
Preliminary  sketches  as  above  have 
been  prepared  for  the  owners,  who  are 
considering  building.    Owners'  names 
can    not    now    be    given. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $26,000 

SAN     FRANCISCO.  N     Market     near 

Grant  Avenue. 
Alterations  to  store,  also  to  offices  on 
4th  floor    of    Bankers'     Investment 

Building. 
Owner — Western  Union  Telegraph  Co. 
Architect — Fred.    H.   Meyer,   Bankers' 

Investment  Bldg.,  San  Francisco. 
Work  will  consist  of  office    fitting, 
etc. 
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Plans  Being  Figured. 

BUNK  HOUSES  Cost,   $ 

BAY  POINT,  Contra  Costa  Co.,  Cal. 
Two  one-story  frame  bunk  houses,  75 

xl50. 
Own«r— Pacific    Codst    Ship    BuiVding 

Co.,  1st  National  Bank  Bldg.,  San 

Francisco. 
Architect— Fred.    H.    Meyer,    Bankers' 

Investment  Bldg.,  San  Francisco. 
Bids  will  be  taken  by  owners. 


Contract  Awarded. 

ARTS  BUILDING  Cost,  $23,400 

LOS  ANGELES.  Cal.     Jefferson   High 
School  Site. 

One-story  brick  mechanical  arts  build- 
ing, lOOxlOO. 

Owner — City  of  Los  Angeles. 

Architect — Not   Given. 

Contractor— K.     R.  Bradley,     1826  E- 
16th  St..  Los  Angeles. 
The  plumhing  contract  was  awarded 

to  E.  W.  Crowell,  744  San  Pedro  St., 

at  $2,368,  and  the  heating  contract  to 

W.  W.  Brooks.  820  West  Forty-eighth 

St.,  at  $4,100. 


Contract  Awarded. 

ALTERATIONS  Cost,   $25,000 

EL  CENTRO,  Imperial  Co.,  Cal.  6th 
and  Main  Streets. 

Remodel  building  for  bank  and  offices 

Owner — Holton  Power  Co. 

Lessee — ^Valley  Branch  of  the  South- 
em  Trust  &  Commerce  Bank  of 
San  Diego. 

Architect — Not  Given. 

Contractor— Jaspar  L.  Travere,  El 
Centro,  Cal. 


Plans  Being  Prepared. 

FRAME  FLATS  Cost,  $7,500 

SAN   FTIANCISCO.     California   Street 

near  First  Avenue. 
Two-story  frame  flats   (2  5-room). 
Owner — 'Withheld. 
Architect— Paul    F.    Demartini,    2123 

Powell  St.,  San  Francisco. 


Contract  Awarded. 

GARAGE  Cost,   $30,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  El 
Dorado  and  Oak  Streets. 

TAVo-story  brick  garage. 

Owner — Dr.  J.  V.  Craviotto,  Commer- 
cial &  Savings  Bank  Bldg..  Stock- 
ton. 

Architect — Joseph  Losekann,  San  Joa- 
quin Bldg.,  Stockton. 

Contractor— O.  H.  Chain,  920  W-Vine 
St.,  Stockton. 


Plans  Being  Figured. 

GARAGE  Cost,  $20,000 

SAN  FRANCISCO.       S  Pacific    87  W 

Grant  Avenue. 
One-story  brick  and  concrete  garage, 

182-6x137-6. 
Owner — Canepa,  Antonini  &  Co.,  643 


Columbus  Ave.,  San  Francisco. 
Architect— Paul     F.     Demartini.  2123 
Powell  St.,  San  Francisco. 


January  16,  1919. 
Plans  Being  Prepared.       Ready      for 

Figures  in  One  Week. 
RESIDENCE  Cost,  |7,000 

PIEDMONT. 
Frame    residence,    30x60    with    wing, 

7  rooms  and  2  bathrooms  (Italian 

style). 
Owner — Withheld. 
Architect — J.  Gather     Newsom,     1766 

Broadway,  Oakland. 


Plans  Being  Prepared. 

ADDITION  Cost,    $10,000 

FRESNO.  Fresno  Co  ,  Cal.     No.  1420 

"H"  Street. 
Concrete  addition,  55x25,  to  ice  cream 

plant. 
Owner — Benham  Ice  Cream  Co.,  L.  W. 

Wilson,  Manager,  Premises. 
Architect — Not  Given. 


To  bs  Done  by  Day's  Work. 

GARAGE  Cost,  WOO 

BERKELEY,  Alameda  Co.  Russell 
and  Hillegass  Avenue. 

One-story  frame  garage  for  four  ma- 
chines. 

Owner— Dr.  J.  H.  Wood. 

Architect— Jas.  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 


Contract  Awarded: 

WAREHOUSE  Cost,  $19,387 

LOS  ANGELES.     NW"  Tenth  St.  and 

Maple  Avenue. 
One-story  and  basement  brick  ware- 
house, 57x138. 
Owner — Fledschman  Co. 
Architect— S.      Tilden      Norton,      507 

Title  Ins.  Bldg.,  Los  Angelea. 
Contractor — G.  Hanson     &    Son,  1414 
South  Vermont  Ave.,  liOS 
Angeles. 
The  contract  includes  all  work  ex- 
cept sidewalk  elevator  and  refrigerat- 
ing system. 


Commissioned  to  Prepare  Plans. 

SCHOOL  Cost,  $100,000 

LONG  BEACH,  Cal.  American  Avenue 
School  Site. 

School  building. 

Owner — ^City  of  Long  Beach. 

Architects — John  C.  Austin,  1126 
Baker-Detwiler  Bldg.,  Los  An- 
geles and  W.  Horace  Austin  of 
Long  Beach. 


Sketches  Being  Prepared. 
APARTMEJNTS  Cost,   $100,000 

and  $70,000  respectively. 
SAN  FRANCISCO. 
Two  five-story  steel  frame  Class  "C" 

apartment  houses. 
Owner— Withheld. 


Architect — Wm.  Mooser,  Nevada  Bank 
Bldg..  San  Francisco. 

Tentative  sketches  for  two  apart- 
ment houses  as  above  are  now  being 
considered  by  the  owners. 

Full  particulars  can  not  be  given 
at  this  time. 
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projects,  among  them  one  at  Vallejo, 
Cal.,  and  one  at  Paget  Sound,  has  been 
recommended  to  the  House  Public 
Buildings  Committee  by  Otto  M.  Eid- 
litz.  President  of  the  United  States 
Housing  Corporation. 

R 


Plans  ot  be  Prepared. 
RB^SIDENCE  Cost,   $5,000 

BERKELEY.  Alameda  Co.,  Cal. 
Frame   residence. 
Owner — Withheld. 

Architects — ilorrow  &  Garren.  Chron- 
icle Bldg.,  San  Francisco. 
The  architects  have  been  commis- 
sioned to  prepare  plans  for  this  resi- 
dence. Construction  will  not  start 
until  next  March.  No  details  have  yet 
been  fully  decided. 


TO      CONSTRUCT      SEWAGE      DIS- 
POSAL PLA>'T. 

VISALIA,  Tulare  Co.,  Cal.— A  sew- 
age disposal  plant  will  be  constructed 
at  the  joint  tubercular  hospital  at 
Springville,  now  being  constructed  by 
Kings  and  Tulare  counties. 


SEATTLE,  Wash.— The  Port  of 
Seattle  Commission  has  awarded  a 
contract  to  Harrington  Peters  Com- 
pany Seattle,  for  the  construction  of 
the  substructure  of  Pier  B  of  the 
Smith's  Cove  project  on  a  bid  ot  $672,- 
425.93.  The  contract  for  the  rip-rap 
work  has  been  let  to  the  Independent 
Asphalt  Paving  Company  at  $113,250. 


BRIDGE  COXTRACT  AWARDED. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  contract  for  the  construction  of 
two  bridges  over  canals  in  the  Turlock 
Irrigation  District  has  been  awarded 
by  the  County  Supervisors  to  R.  M. 
Simpson,  at  $3,577  for  both  structures. 
The  only  other  bid  received  was  that 
of  H.  C.  MacAuley  at  $5,100. 


STREET  IMPR0TE3CEXT  PLAXJTED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— ^The  Town  Trustees  are  planning 
extensive  street  paving  to  be  done 
after  the  new  water  system  is  com- 
pleted. An  engineer  has  not  been 
selected. 


TO    DIPROVE    POWER   PLANT. 

BRAWIvEY,  Imperial  Co.,  Cal.— The 
Holton  Power  Company  contemplates 
improvements  to  its  plants  in  the  Im- 
perial valley  costing  between  $35,000 
and  $40,000.  A  second  transmission 
line  from  EI  Centro  to  Calexico  will 
be  built. 


M.4T  CO.MPLETE     VALLEJO  HOUS- 
ING PROJECT. 

WASHINGTON,    D.    C— Completion 
of  twenty-two     Government     housing 


BIDS 


STEEL       ROLLING     DOOR 
WANTED. 

SAN  FRANCISCO.— Bids  will  be  re- 
ceived by  the  State  Board  of  Harbor 
Commissioners,  Ferry  Bldg.,  up  to 
January  30th,  for  furnishing  and  in- 
stalling steel  rolling  doors  in  Pier  31 
shed  and  connecting  buildings  for 
Piers  Nos.  29  and  31.  Frank  G.  'ttTiite 
is  Chief  Engineer. 


CONTRACT  AWARDED  FOR  BUILD- 
INGS. 

PHOENIX,  Ariz.— Paul  Michaelson 
of  Globe,  Ariz.,  has  been  awarded 
the  contract  on  a  percentage  basis  for 
all  building  construction  to  be  done  by 
the  United  Verde  Extension  Mining 
Company  during  the  year  191D.  Les- 
cher  &  Kibbey  ot  Phoenix,  are  -^he  ar- 
chitects for  the  mining  company.  At 
least  $500,000  will  be  spent  this  year 
by  the  company  on  building  construc- 
tion, according  to  estimates. 


LOW    BIDDER  FOR    GLOBE    POST 
OFFICE. 

GLOBE,  Ariz.— C.  E.  Goodhand, 
Chadron,  Neb.,  submitted  the  lowest 
bid  at  $105,810  for  the  construction  of 
the  new  federal  post  office  and  court 
building  at  Globe.  The  building  will 
be  two  stories  and  basement,  of  steel 
frame  and  brick  and  stone  construc- 
tion. 


LINOLEUtf  BIDS  WANTED. 

OAKLAND,  Cal.— City  Clerk  L.  W. 
Cummings  will  receive  bids  up  to  Jan- 
uary 23rd,  11  A.  M.,  for  furnishing, 
laying  and  varnishing  of  quality  "A" 
linoleum  tor  the  entire  floor  space  in 
rooms  1103,1104,  1105  and  1111  in  the 
Oakland  City  Hall. 


PROPOSALS  FOR  LU3IBER, 

ENGINEER  OFFICE.  U.  S.  Army. 
405  Custom  House,  San  Francisco,  Cal. 
Sealed  proposals  will  be  received  here 
until  10:00  A.  M.,  January  20,  1919,  and 
then  publicly  opened,  for  Lumber. 
Further    information    on   application. 

Order  No.  1484. 


TO  BUILD  SAWMILL. 

EUGENT;,  Ore. — Organization  of  an 
$800,000  concern  with  E.  B.  Kingman 
as  president  and  A.  W.  Miller,  vice- 
president  and  treasurer,  to  build  and 
operate  a  sawmill  of  10,000  feet  ca- 
pacity, either  here  or  in  the  company's 
timber  in  the  Alsea  country,  has  been 
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announced.  Construction  work  on  the 
plant  is  expected  to  start  soon  and 
the  mill  probably  will  be  in  operation 
early  in  the  spring.  The  machinery 
and  equipment  of  the  Napavine  Lum- 
ber Company  mill,  at  Napavine,  will 
be  used  in  the  new  plant,  in  which 
between  150  and  200  men  will  be  em- 
ployed. 


C03IPLETE     LIST  OF     BIDS     FOR 
NATAL   AIR  BUILDINGS. 

SAN  DIEGO,  Cal.— Following  is  a 
complete  list  of  bids  received  by  the 
public  works  officer  of  the  Twelfth 
Naval  District  at  San  Diego,  and  at 
Washington,  D.  C,  under  Specification 
No.  3611,  for  the  erection  of  ten 
buildings  at  the  permanent  naval  air 
school.  North  Island,  San  Diego: 

Lange  &  Bergstrom,  Timken  Bldg., 
San  Diego — Item  1,  buildings  com- 
plete, $431,480;  Item  2,  deduct  of  heat- 
ing is  omitted,  $6593;  Item  3,  extra 
excavation,  per  cu.  yd.  75c.;  Item  4, 
extra  reinforced  concrete,  per  cu.  yd. 
$12;  Item  5.  back  filling,  rolled  and 
tamped,  per  cu.  yd.,  25c. 

Clinton  Construction  Co.,  140  Town- 
send  St.,  San  Francisco  (1)  $448,400; 
(2)  $8800;  (3)  $1;  (4)  $15;  (5)  $1.25. 

W.  E.  Kier  Construction  Co.,  San 
Diego.  (1)  $474,653;   (2)  $6299;  (3)  $1; 

(4)  $17;   (5)  60c. 

Los  Angeles  Planing  Mill  Co.,  (1) 
$508,942;    (2)  $8400;    (3)  $1;    (4)  fi6; 

(5)  $1.55. 

Henry  Clarke  Co..  Los  Angeles,  (1) 
$538,497;  (2)  $8316;  (3)  $1.25;  (4) 
$17.50;    (5)  $2.50. 

Compbell  Building  Co.,  Salt  Lake 
City  (1)  $539,000;   (2)  $12,000;   (3)  $1; 

(4)  $15;  (5)  no  bid. 

C.  A.  Fellows,  Los  Angeles  (1)  $611,- 
210;    (2)   $22,000;    (3)   90c;    (4)   $14.60; 

(5)  60c. 

The  following  bids  were  received 
at  Washington.  D.  C: 

H.  F.  Fries'tedt  Co..  Chicago,  111., 
$'23,923;   230  days. 

C.  E.  Corson,  Chicago,  $658,800;  229 
days. 

Paschen  Bros.,  Chicago.  $579,000; 
230  days. 

The  buildings  comprise  one  bar- 
racks for  400  men;  one  student  of- 
ficers' quarters;  one  dispensary;  one 
cubicle  ward  building;  two  married 
officers'  quarters  Type  A;  two  married 
officers'  quarters.  Type  B;  one  store- 
hou.<;e  and  one  garage. 


TO   rtlLD  PIPE  LINE. 

SAN  DIEGO.  Cal.— The  City  Council 
has  taken  up  the  matter  of  building  a 
new  pipe  line  from  the  Lower  Otay 
resen'oir  to  the  city  and  extensive  re- 
pairs to  the  conduit  sj'^tem.  The 
cost  of  a  new  pipe  line  has  been  esti- 
mated at  $350,000. 
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BUILDING  CONTRACTS. 

San  Francisco  County. 

No.     Owner  Contractor 

42  Hagens Ragens 

43  Cantreli    .Keaphy 

44  Wall   Wall 

45  Carter   Moore 

46  Nat'l  Carbott Hannah 

47  Same    Aspromet 

48  Same  Pac   Rolling 

49  Zellerbach    Hoin 

50  Gunst    Barrett 

61    Leahy    Hamill 

52    Sichell    Schell 

■53    Corbelli    Damante 

54  Gilbert    Hlannah 

55  Huby    Huby 

56  Anderson    Anderson 

'57    Gray  Mohler 

58  Roos  Mullen 

59  Schoenfeld  Anderson 

60  Shields    Swenson 

61  Hardin  Brogaree 

62  Schiller    Schiller 

63  Clifford    Clifford 

64  Lennon  Lennon 

65  O'Neill   Demartini 

66  Browley    Brannan 

67  MicCain    Olsen 

68  Barnes    Wagner 

69  Hotel    Arlington Novelty 

70  Hires    Swanson 

71  Bill    Bill 

72  Carlson    Carlson 

73  Wilson    Wilson 


A  rat. 

900 

2000 

2950 

4500 

12776 

3520 

3971 

860 

19O0 

4900 

3000 

6-50 

7800 

2000 

87O0 

6600 

9O0 

2500 

3400 

400 

4500 

900 

400 

700 

500 

5100 

5000 

500 

80O 

800 

30O0 

400 


ALTERATIONS 

(42)     S  JACKSON  75  W  Baker.    Alter 
dwelling. 

Owner Oapt.    J.    T.  C.     Hagens, 

3007  Jarckson,  S.  F. 

Architect None. 

Day's  work.  COST,  $900 


REPAIRS 

(43)     SE  SIXTH  AND  MARKET.    Re- 
pair fire  damage. 

Owner S.      P.  ,   Cajnti-ell,       1004 

Hewes  Bldg.,  S.  P. 

Architect None. 

Contractor... .J.  J.  Heaphy,  1721  Lom- 
bard, San  Prancisco. 

COST,  $2000 


PRAME  COTTAGE 

(44)  —  THIRTY-SECOND  AVE  125 
N  Geary.  All  work  for  one-story 
frame  cottage. 

Owner Josie  Wall,  6219   Califor- 
nia, San  Francisco. 

Architect None. 

Contractor-George      W.      Wall,    6219 
California,  San  Francisco 

Filed  Jan.  13,  '19.  Dated  Dec.  26,  '18. 
On  completion  of  rough  work.. $1000 

Completed  and   accepted lOOO 

Final  payment  950 

TOTAL  COST,   $2950 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 

NOTE:— 1st  report  Dec.  30,  1918. 


Owner Gale  H.  Carter,  Premises 

Architect None. 

Contractor.. ..Moore     &     Watson,     110 
Jessie,  San  Francisco. 

COST,  $4500 


CONCRETE  WORK,  ETC. 
(46)  BLOCK  BET.  KATE  AND  DE- 
catur  in  Blk  bded  by  Brannan,  Bry- 
ant, 7th  and  8th  Sts.  Excavation, 
concrete,  carpenter,  plumbing, 
pl^ister,  painting  and  electric  work 
for  calcining  building. 

Owner National       Carbon       Co., 

Premises. 

Architect Maurice   C.   Couchot,   110 

Sutter,  San  Prancisco. 
Contractor... .J.    D.   Hannah,    142    San- 
some,  San  Francisco. 
Piled!  Jan.  14,  '19.    Dated  Dec.  12,  '18. 
Bet.  1st  and  10th  of  each  month  75% 

Usual   35   days 25% 

TOTAL  COST,  $12,276 
Bond,  $6138.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


(47)     SHEET     METAL     WORK     ON 

above. 
Contractor....Aspromet  Co.,  582  Market 

San  Prancisco. 
Filed  Jan.  14,  '10.    Dated  Nov.  30,  '18. 

Payments  same  as  above 

TOTAL  COST,  $3520 
Bond,  $1760.  Surety,  American  Surety 
Co.  of  New  York.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


(48)     STRUCTURAL    STEBL    WORK 

on  above. 
Contractor... .Pacific   Rolling   Mill    Co., 
17th  and  Mississippi,  S.  P. 
Filed  Jan.  14,  '19.     Dated  Nov.  26,  '18. 

Payments  same  as  above 

TOTAL  COST,  $3971 
Bond,  $19815.  Surety,  Globe  Indemnity 
Co.  Limit,  forfeit,  none.  Plans  and 
specifications  filed. 


(49)     SW  WASHINGTON  AND   SAN- 
some.    Alterations. 

Owner J.  Zellerbach,  534  Battery 

San  Francisco. 

Architect None. 

Contractor....Theo  S.  Hoin,  1739  Wash- 
ington, San  Prancisco. 

COST,  $8'50 


(50)     SW     POWELL   AND     GEARY. 

Erect  terj-a  cotta  partitions. 
Owner M.  A.  Gunst,  201  Califor- 
nia, San  Prancisco. 

Architect G.     A.     Lansburgh,      709 

Mission,  San  Francisco. 
Contractor.. .Barrett    &    Hilp,  Sharon 
Bldg.,    San    Francisco. 

COST,  $1900 


GARAGE 

(45)     NO.  2626  VAI.LEJO.     One-sfory 
reinforced  concrete  garage. 


FLATS 

(51)     W   TWENTIETH     AVE   250     N 
Balboa.    Two  flats. 

Owner Frank     Leahy,  447     16th 

Ave.,  San  Prancisco. 

Architect .None. 

Contractor....Thoe.    Hamill,    4101    Bal- 
boa Bldg.,  S.  P. 

COST,  $4900 


FRA:\IB  RESIDENCE 
(52)     W    FIFTH    AVE    75    N    Juttah. 
Two-story  frame  residence. 

Owner S.   Schell,  13«7  Sth  At*., 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $SO0O 


ADDITIONS 

(53)     NO.    37    VARNNES.      Additiooa. 

Owner Ongelo  Corbelli,  Prem. 

Architect None. 

Contrector....P.      L.      Damante,      1332 
Kearny,  San  Francisco^ 

COST,  $«50 


BRICK  BUILDING 

(54)  NW  FIFTEENTH  AND  JULIAN 
Ave  W  50xN  95.  All  work  for  one- 
story  brick  dyeing  and  cleaning 
plant. 

Owner R.  M.  Gilbert,    68    Julian 

Ave.,  San  Fl-ancisco. 

•Architect C.     O.     Clausen,     Hearst 

Bldg.,  San  Prancisco. 

Contractor.. ..J.    S.    Hannah,    142   San- 
some,  San  Francisco. 

Filed  Jan.  15,  '19.    Dated  Jan.  4,  '!». 
Brick  walls   up   to  top   of  win- 
dows     11950 

Roof  on  1950 

Completed  and  accepted 1960 

Usual   35  days 1960 

TOTAL  COST.  $7800 

Bond,  none.    Limit,  60  days.    Forfeit, 

none.    Plans  and  specifications  flleij. 


FRA.ME  COTTAGE 

(f.^)     W  TWENTY-SECOND  AVE  275 
E  Babloa.    Ono-story  frame  cottage. 

Owner J.    C.  Huby,  2175    Grove, 

San  Francisco. 

Architect None. 

Day's  work.        ~  COST,  $2000 


PRAME  DWELLINGS 
('6)     W    TWENTY-FIFTH   AVE    200, 
175  and  150  S  Geary.     Three  one- 
story  frame  dwellings. 

Owner A.  V.  Anderson,  1604  lOth 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $2900  each 

PRAME   D"\\^LLINGS 
(57)     N  ANZA   106.8   AND   80   B  2l8t 
Ave.     Two  one-story  and  basemeat 
frame  dwellings. 

Owner John  Gray,  1248  Fell  St., 

San  Francisco. 

Architect None. 

Contractor....T.     E.  Mohler,     25i5     8th 
Ave.,  San  Francisco. 

COST,  $3300  each 


ALTERATIONS 

(58)     NE  MARKET  AND  STOCKTON. 
Alterations. 

Owner Roos  Bros.,  Premises. 

Architect None. 

Contractor....Mullen      Mfg.       (>3..      M 
Rausch,  San  Francisco. 

COST,  1900 


T^-ppATTJCl  .^ 

(59)     XE  MINNA   AND   FIFTH.     Re- 
pair fire  damage. 


)wner Jonas  Schoenfeld  Co 

\rchitect None. 

Contractor. ..Anderson  &  Ringrose,  320 
Market,  San  Francisco. 

COST,  $2500 


flEPAIRS 

;60)     NOS.    571-7?   MISSION.     Repair 
fire  damage. 

>wner .Thomas       Shields,       1264 

Eddy,  San  Francisco. 

\.rchitect JJone. 

:;;ontractor....Swenson   &  Franzen,   145 
Natoma,  San  Francisco. 
COST,  13400 


BUILDING  AND  ENGINEERING  NEWS 

Alterations 

(68)     NOS.  24-26  ELLIS.  Alter  restau- 
rant. 

Owner J.  W.  Barnes,  641  O'Far- 

rell,  San  Francisco. 

Architect -Arthur      S.       Heineman, 

Palace  Hotel,  San  Fran- 
cisco and  San  Fernando 
Bldg.,  Los  Angeles. 

Contractor.... P.  R.  Wagner  &  Co.,  110 
Jessie,  San  Francisco. 

COST,  $5000 


ALTERATIONS 

(61)     NO.  1649  PACIFIC  AVE.    Alter- 
ations. 

jwner M.    Hardin,  1st    National 

Bank  Bldg.,  S.  F. 

Architect N^ne. 

:ontraotor....G.  H.  Brogaree,  375  Eddy, 
San  Francisco. 

COST,  $400 


FRAME  RESIDENCE 

(62)  NE  SAN  RAilON  AND  EAST- 
wood  Drive.  Two-story  and  base- 
ment frame  resHence. 

3wner Ottilii        Schiller,        1153 

Clayton,  San  Francisco. 

Architect None. 

Day's  work  COST,  $4500 

ALTERATIONS 

(63)  NO.  465  TWENTY-SEVENTH. 
Alter  dwelling. 

Owner J.  Clifford,  Premises. 

Architect None. 

Day's  -work.  COST,  $900 


ALTERATIONS 

(64)  SW       TWENTY-FIRST       AND 
Valencia.     Alter  fruit  market. 

Owner John  A.  Lennon,  137  Sac- 
ramento, San  Francisco. 

Architect None. 

Day's  work.  COST,  $400 

ALTERATIONS 

(65)  S      THIRTIETH      Cor.      Dame. 
Alter  residence. 

Owner Bridget  O'Neill,   311  30th, 

San  Francisco. 

Architect None. 

Contractor.. ..F.     Demartini,     274    29th 

Ave.,  San  Francisco. 

COST,  $700 


ALTERATIONS 

(66)     NO.  2550  PINE.     Alter  dwelling. 

Owner D.  B.  Bowley,  Premises. 

Architect None. 

Contractor....J.  F.  Brannan,  51  Webster 
San  Francisco. 

COST,   $500 


FRAME  BUNGALOW 

(67)  LOT  31  BLK  3163  Westwood 
Park.  All  work  for  one-story  and 
basement  frame  bungalow. 

Owner Ida  F.  McCain.  318  Kear- 
ny. San  Francisco. 

Plans  by  Owner. 

Contractor....01af     Olsen.     68     Santa 
Ynez  Ave.,  S.  F. 

Filed  Jan.  17,  '19.    Dated  Jan.  15,  '19. 

Enclosed  and  roof  on $1275 

Brown  coated  inside  and  out....  1275 

Completed  and  accepted 1275 

Usual  35  days 1275 

TOTAL  COST,  $5100 

Bond,  none.     Limit,  90  days.    Forfeit, 

none.     Plans  and  specifications  filed. 


KI.ECTRIC  SIGN 

(69)  NE  ELLIS  &  LEAVENWORTH. 
Electric  sign. 

Owner Hotel   Arlington,   Prem. 

Architect None. 

Contractor. ...Novelty     Elec.  Sign     Co., 
165  Eddy,  S^n  Francisco. 
COST,  $500 

ALTERATIONS 

(70)  NO.   1112  MISSION.     Alter  fac- 
tory. 

Owner Chas.  E.   Hires,   49  Main, 

San  Francisco. 

Architect None. 

Contractor.... Swansen   &   Franzen,   145 

Natoma,  San  Francisco. 

COST,  $800 


ALTERATIONS 

(71)     NO.  1125     GREEm\aCH.     Alter 
restaurant. 

Owner Dr.  P.  A.  Bill,  Premises. 

■Architect Foulkes     &     Hildebrand, 

1106  Crocker  Bldg.,  S.  F. 
COST,    $800 


ALTERATIONS 

(72)     NO.  32  RANDALL.  Raise  dwell- 
ing and  alter  for  basement  garage. 

Owner F.  0.  Carlson,  Premises. 

Architect None. 

Day's  work.  COST,  $3000 


Re- 


REPAIRS 

(73)     NO.   2426   SACRAMENTO, 
pair  fire  damage. 

Chvner R.   A.   Wilson,   207   Mont- 
gomery, San  Francisco. 

Architect J.   A.    Kirby,   20    Natoma, 

San  Francisco. 

Day's   work.  COST,   $400 


Waste  neither  time  nor  money,  but 
make  the  best  use  of  both. 


NOTICE   OF  NOX-RESPOTfSIBILITT. 


San  Francisco  Connty. 


Jan.  18,  1919— W  OLIVER  lOO  S  Mis- 
sion S  50xW  178;  Lots  21  and  22 
West  End  Hd  Ass'n.  Alice  T  Hlg- 
gins  as  to  improvements  on  leased 
property    


LEASE. 

San  Francisco  County. 


Jan.  17,  1919— SE  MARKET  300  NE 
Fourth  NE  25  SE  lOO  NE  5  SE  70 
SW  30  NW'  170.  Josiah  W  Stanford 
to  Benjamin  Heskins.  1  year. 
$8400. 

•Ian.  15.  1919— NW  POWELL  AND 
Eddy;  No.  6  Eddy.  Techau  Tavern 
Co  to  F  lavarone.  6  months.  $125 
per  month. 

Jan.  14.  1919— W  STOCKTON  bet. 
O'Farrell    and    Ellis    Nos.    45-47-49 


Page  Nine 

Stockton.  The  Holmes  Invst.  Co  to 
J  L  Abrams  and  as  The  Abrams  Co. 
5  yeai-s.    $56,400. 


RELEASE  OF  BUILDIXG  CONTRACT 


San  Francisco  County. 


Jan.  14,  1919— NW  FIFTEENTH  & 
Julian  Ave  W  •SOxN  95.  R  M  Gil- 
bert with  J  S  Hannah.  Released 
January  4,  1919. 


COMPLETION  NOTICES. 


San  Francisco  County. 

RtlCOKDBI>  ACCEPTED 

Jan.  10,  1919— N  GREEN  90-6  W 
Scott  37-5V4  N  137-6  E  30-51/4  S  30 
E  7  S  107-6.  Inlaid  Floor  Co.  vs. 
E  N  and  John  W  Van  Bergen..$132.90 

Jan.  11,  1919— NE  SACRAMENTO 
and  Webster  N  255-4%xE  275.  The 
Board  of  Trustees  of  the  Leland 
Stanford,  Jr.,  University  to  Man- 
grum  &  Otter Jan.  7,  1919 

Jan.  11,  1919— NE  SACRA3IENTO 
and  Webster  N  255-4i^xE  275.  The 
Board  of  Trustees  of  the  Leland 
Stanford,  Jr.,  University  to  For- 
derer  Cornice  Works Jan.  7,  1919 

Jan.  14,  1919— SE  MENDELL  AND 
Davidson  Ave.  The  California 
Fertilizer  Works  to  Barrett  &  Hilp 
Jan.   3,   1919 

Jan.  14,  1919— SUTTER  N  bet.  Ma- 
son &  Taylor  (Contracts  recorded 
Jan.  25,  1918).  Young  Woman's 
Christian  Association  to  D  Zelin- 
sky  &  Sons,  Inc  and  American 
Marble  &  Mosaic  Co Jan.  14,  '19 

Jan.  13,  1919— S  BUSH  67-0V2  W 
Grant  Ave  W  40-5%xS  63.  C  W 
Withington  vs  Edith  M  Wilbur  and 
California-Pacific  Title  Ins  Co..$598 

Jan.  14,  191^— E  HYDE  68-9  S 
Greenwich  S  30xE  137-6.  W  A 
Plummer  to  whom  It  may  concern 

Dec.   30,   1918 

Jan.  15,  igis^NW  MISSION  213-6% 
SW  Bosworth  SW  50xNW  75  Ptn 
Resub  Lots  1  to  10  Blk  "V,"  De 
Boom  Tract.  Michael  Costello  to 
whom  it  may  concern. .Completed  — 

Jan.  15,  1919— S  MISSION  125  E  6th 
E  95xS  160.    Geo  B  Somere  to  L  C 

Larsen  and  Jas  S  Sampson 

Jan.    14,    1919 


LIENS  FILED. 


San  FranclKCO  Connty. 

RECORDED  AMOUNT 

Jan.  14,  1919— N  UNION  214-7  W 
Jones  W  79-5  N  137-6  E  95-5  S 
77-6  W  17  S  60.  G  Gianchini,  A 
Delcarlo,  T  A  Giorgi  (as  North 
Beach  Auto  Hauling  Co)  vs  M  F 
and    Laura    Hrubanik    and    A   A 

Cailleaud   11^6 

Jan.  14,  1919— NW  MISSION  163-6% 
SW  Bosworth  SW  75xNW  75  Lots 
F,  G  and  H  Resbdvn  Lots  1  to  10 
Blk  11  De  Boom  Tct;  E  Marsilly 
85  S  Bosworth  E  78-01/2  SW  109- 
814  —  514  N  76-51/6  Lots  M  and  N, 
S«me.  M  Berman  vs  Michael  and 
Nellie    Costello    $150 


No  trouble  to  buy,  cheap,  conTonient, 
a  real  investment— War  Sarlng 
Stamps. 


nrii.iuM;  iontkacts. 


OAKLAND  AM)  ALAMEDA  COIXTT. 


BUILDING  AND  ENGINEERING  NEWS 

Contractor.. ...\I.  A.  Redding.  1800  Alls- 
ton   Way.  Berkeley. 

COST.  $noo 


81 

82 

83 

84 

85 

86 

87 

88 
89 
90 
91 
92 


Ov 


Contractor 

Grandma    Cookie ....Metz 

Schirmei-    Westlund 

Franzen    Lydiksen 

Pfrang Pfrang 

Pfi-ang    Pfrang 

Dicksen    Sorensen 

Snook    Redding 

Norris    Edgecombe 

Alder    Dean 

Churchill    Bertelsen 

Watson    Thaxter 

Peterson    Peterson 

Lindrille    Woodaird 

Williams    Williams 

King   Yiek 

Fogg  Peterson 

Chatterton    Kidder 

Zimmerluig    Owner 

Brighani    Allen 

Hinch    Darling 


450 

4O0 

3450 

2000 

2000 

400 

900 

4000 

1000 

6000 

450 

500 

3500 

2000 

400 

500 

500 

400 

1500 

400 


DWELLINGS 

(SO)  S  BROOKDALE  500  and  534  E 
Thirty-nfth  Ave.,  Oakland.  Two 
one-story  five-room  dwellings. 

Owner Norris  &  Edgecombe,  2828 

Richmond,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000  each 


ALTERATIONS 

(81)     NO.  .'5942  EVERETT  AVE^.,  Oak- 
land.    Alterations. 

Owner G.  Alder.  Oakland. 

Architect None. 

Contractor. ..C.  -M.  Dean,  2025  Damuih 
Oakland. 

COST,  $1000 


REPAIRS 

(73)     NO.  529  LINDEN,  Oakland.  Re- 
pairs, 

Owner Grandma       Cookie       Co., 

Premises, 

Architect None. 

Contractor....Paul  Metz,  2029  Channing 
Wav,    Berkeley. 

COST,  .$4.">0 


DWELLING 

(82)     E     EXCELSIOR     opp.     Capell, 
Oakland.     Two-story   10-room  dwlg. 
Owner -...H.  C.  Churchill,  268  Mar- 
ket, San  Francisco, 

Aichitect None. 

Contractor.  -S.  J.  Bertelsen,  667  39th, 
Oakland. 

COST,   $6000 


GARAGE 

(74)     NO,    1082    LAKESHORE      AVE., 
Oakland.     One-story  garage. 

Owner Helen  T.  Schirmer,  Prera. 

Architect None, 

Contractor... .Fred,    J,  Westlund,     2207 
10th   Ave,,   Oakland. 

COST,  $400 


FRA3IE  GARAGE 

(83)  NO.  2924  HILLEGAS  A\':E  (rear) 
Berkeley.  One-story  5-room  frame 
garage. 

Owner Olive  A.  Watson,  Prem. 

Architect None. 

Contractor. ..F.      W.      Thaxter.       3033 
Refuel,   San   Francisco. 

COST.   $450 


D\\'ELLING 

(75)     S  FOOTHILL  138  W  99th  Ave., 
Oakland.     One-story   5-room   dwlg. 

Owner H.  Franzen.  969  8th,  Okd, 

Architect JNone. 

Contractor.. ..Geo.     H.   Lydiksen,     1344 
29th  Ave.,  Oakland. 

COST,  $3450 


ALTEi.ATIONS 

(84)     NO.  306  OAKIjAND  AVE.,  Oak- 
land.   Alterations. 

Owner P.  Peterson,  Premises. 

Architect None. 

Contractor  ...J.    Peterson.    3823    Auga 
Vista,  Oakland, 

COST,  $500 


DWELLING 

(76)     NW  CEDAR  AND  TENTH,  Oak- 
land.    Dwelling. 

Owner C.  J.  Pfrang,  5487  Clare- 

mont.  Oakland. 

Architect None. 

Day's  work,  COST,  $20(K) 


D^\'ELLING 

(85)  W  MERRITT  165  N  Brooklyn, 
Oakland.  One  and  one-half-story  6- 
room  dwelling. 

Owner G.  E.  Lindville. 

Architect None. 

Contractor  ...E.     W.      Woodard,      4025 
Brighton.   Oakland. 

COST.  $3500 


DWELLING 

(77)     N  CEDAR  32  W  Tenth.  Oakland 
Dwelling. 

Owner C.  J.  Pfrang,  5487  Clare- 

mont  Ave..  Oakland. 

Architect None. 

Days  work.  COST,  $2000 


DWELLING 

(86)     SW  MONTANA  AND  PERALTA 

Ave.,  Oakland.       One-story     5-room 

dwelling. 

Owner E,      R.      W'illiams,      1131 

Brush,  Oakland. 

Architect None. 

Day's  work.  COST.   $2000 


DWELLING 

(78)  NO.    1334    HARMON,    Berkeley, 
On?-?tory  4-room  dwelling. 

Owner Mrs.   H.    Dicksen,   Prem. 

Architect .None. 

nContracior.  -W'alter     Sorensen,     3219 
Ellis.  Berkeley, 

COST,  $400 

ALTERATIONS 

(79)  —  DWIGHT  WAY   100  E  Pros- 
pect,  Berkeley.     Alterations. 

Owner Dr.     John      Snook,     2425 

Prospect.   Berkeley. 
Architect None. 


ALTERATIONS 

(87)     NO.  718     WEBSTER,     Oakland. 
Alterations. 

Owner C,      King,    716     Webster. 

Oakland. 

Architect None. 

Contractor....Frank  Yick,  603  Harrison. 
Oakland. 

COST.  $400 


ALTERATIONS 

(88)     NO.  759  SANTA  RAY,  Oakland. 

Alterations. 
Owner Mrs.  Fogg.  Premises. 


Architect None. 

Contractor.. ..A.     Peterson,     3918     Lln- 
wood  Ave.,  Oakland. 

COST.    $500 


ALTERATIONS 

(89)     SE  SHATTUCK  AND  UNIVER- 
sity   Aves..    Berkeley.     Alterations. 

Owner Chatterton     Baking     Co., 

2037  Shattuck  Ave.,  Bkly. 

Architect None. 

Contractor...  H.   C.   Kidder,   2075  Addi- 
son, Berkeley, 

COST,  $500 


ADDITION 

(90)     NO.    1620     CALIFORNIA.     Ber- 
keley.   Addition. 

Owner Fred  Zimmerluig,  Prem. 

Architect None. 

Day's  work.  COST,  $400 


ALTERATION*  '    1 

(91)     NO.    1374    E-THIRTY-SECOND, 
Oakland.     Alterations. 

Owner S.  D.  Brighara.  Premises. 

Architect None. 

Contractor  ...F.  E.  Allen.  2718  Regent, 
Berkeley. 

COST,  $1500 


ADDITION 

(92)'  NO.    2819    FIFTY-FIFTH   AVE,. 
Oakland.     Addition. 

Owner J.  T.  Hinch.  Federal  Bldg. 

Oakland. 

Architect None, 

Contractor.. ..D.  Darling.  516  33rd.  Okd 
COST.    $400 


COKPLETIOX  NOTICES. 


.ilanieda  Tountj-. 


REXX)RDED  ACC'E>PTED 

Jan.  10,  1919— E  LN.  MABEL  ST 
(fmly  Dunnigan)  40'  N  Carlton 
(Effie)  N  46 'xE  SO'.  Ptn  lots  29 
and  30.  Blk  20.  map  of  Mathew's 
Tract.  Berkeley.  Chester  S.  Nich- 
ols and  Edna  V.  Nichols  to  whom 

it  may  concern  Jan.  9,  1919 

Jan.  11, '1919— W  HAMPEL  130  N 
Park  Blvd  (fmly  13th  Ave)  being 
lot  4,  Blk  A.  Fourth  Avenue  Ter- 
race.    Ida  Fabing  to  whom  it  may 

concern  Dec.  20.  191S 

Jan.  13.  1919— THIRD  AND  UNI- 
versity  Ave,  Bkly.     El  Dorado  Oil 

W'orks  to  Schultz  Constr.  Co 

Jan.    7,   1919 

Jan.  14.  1919— N  FORTY -FIFTH  — 
W  Adeline.  Ptn  Lots  15  to  18  inc 
Alden  Tct  Blk  1238.  Emeryville. 
Harriet     M  Bonsall  and  Mary    J 

Mayborn  to  Howard  Nethken 

Jan.   11,   1919 


LIENS  FILED. 


Alameda  Connty. 


RECORDED  AMOUNT 

Jan.  10.  1919— LOT  50  BLK  "F"  .Map 
Lakewood  Park.  Oakland  and 
Piedmont.  R.  A.  Gilkey  vs.  Sol- 
omon   Morris    $220 

Jan.  10.  1919— LOT  50.  BLK  "F"  map 
Lakewood  Park,  Oakland  and 
Piedmont.  Robert  Howden  &  Sons 
vs.  Solomon   .Morris $57 

Jan.  14.  1919— LOT  50  BLK  "F"  Map 
Lakewood  Park.  Oakland  and 
Piedmont.  Cobbledick  -  Klbbe 

Glass  Co  ve  Solomon  JIorris....:.$30 


Jan.  16,  1919— LOT  50  BLK  "F"  Map 
Lakewood  Pk,  Oakland  and  Pied- 
mont. N  J  Lindstrom  vs  Solomon 
Morris   $91.50 


Bl  ILDIXG  COXTRACTS, 


Fresno  Connty. 


FRAME  D'W'ELLING 
DUDLEY  PARK  Lot  22  Blk  1.  Fresno. 
Frame  dwelling. 

Owner Jos.     Canipidonica,       860 

Thome  .St.,  Fresno. 

Architect None. 

Day's  work.  COST,  |1700 


FRAME  DW'ELLING 
MT.    OLIVE   LOT    9   BLK    2,    Fresno. 
Frame  dwelling. 

Owner B.     A.     Goodenough,     69 

Belmont  St..  Fi-esno. 

Architect None. 

Day's  work.  COST,  $2000 


WELL 

■ft'ELL  NO.  59  SEC.  19,  20-15,  Fresno. 
Drilling  well. 

Owner ., Southern  Pacific  Co. 

Architect None. 

Contractor.  .W.  M.  Keck  Drilling  Co. 
COST,  $5.25  to  $6.25  per  ft. 


COMPLETION  NOTICES. 


Fresno   Connty. 


Recorded  Accepted 

Jan.  11,  1919— DERRICK  AND  RIG 
No.  58  on  Sec.  19,  20-15,  Fresno. 
Southern    Pacific   Co   to   whom    it 

may  concern Jan.  5,  1919 

Jan.  17.  1919— FRESNO  GAS  WKS 
(for  plastering  and  tiling  2  puri- 
fiers). Pacific  Gas  &  Elec  Co  to 
whom  it  may  concern Jan.  8,  1919 


KOTICE   OF  XOX.RESPOXSIBILITT. 


Fresno   Comity. 


Jan.  10,  1919— FORSYTH  BLDG., 
Fresno.  Fresno  Bldg  &  Invst  Co 
as  to  improvements  on  leased 
property    


BUILDING  CONTRACTS. 


Sacramento   Connty. 


FRAME   DWELLINGS 

NOS.  3248  &  3260  MAilSHALL  WAY, 

Sacramento.     Two  one-story  frame 

dwellings. 
Owner Burton    Bill,    3215    Mont- 
gomery Way,  Sacramento. 

Architect None. 

[Day's  work.  COST.  $1400  each. 


FRAME  RESIDENCE 
\0.    817    T"ttTENTY-SIXTH    ST..    Sac- 
ramento. One-story  frame  residence 

Dwner ...A.  Franks.  Sacramento. 

Architect  .;....None. 

Day's   work.  COST,    $1500 

REPAIRS 

\'0.  610  "I"  ST.,  Sacramento.     Repair 

fire  damage. 
>wner Peter   Newman   Co.,    Sac- 
ramento. 

Architect None. 

:ontractor....Ed.    Book,    2912    "G"   St., 
Sacramento. 

COST,  $2S00 


BUILDING  AND  ENGINEERING  NEW! 
BULBING  CONTRACTS. 


San  Joa^inln  Connty. 


GAKAGE 

ELDORADO  AND    OAK  STS.,    Stock- 
ton.    Two-story  brick  garage. 

Owner Dr.  J.  V.  Craviotto,  Com- 
mercial &  Savings  Bank 
Bldg.,  Stockton. 

Architect Joseph      Losekann,      San 

Joaquin  Bldg.,  Stockton. 

Contractor....O.  H.  Chain,  920  W-Vine 
St.,  Stockton. 

COST,    $30,000 


FRAME  DWELLING 
FAIR  OAKS.     Five-room  frame  dwell- 
ing. 

Owner O.  Baerlocker.  Stockton. 

Architect None. 

Day's  work.  COST,  $2200 


ROUNDHOUSE 

TRACY.     All   work  for   nine-stall    re- 
inforced  concrete   roundhouse. 
Owner W.    G.    McAdoo,    Director 

General    of   Railroads,   S. 

P.  R.  R.  Company. 

Architect None. 

Contractor. .. .Sh  i  r  1  e  y    Houghton 

(Houghton     Const.     Co.), 

544  Market  St.,  S.  F. 
Filed  Jan.  15,  '19.    Dated  Dec.  24,  '18. 

TOTAL  COST,   $ 

Bond,  amount  not  given.  Surety, 
American  Indemnity  Co.  Limit,  110 
days.  Forfeit,  none.  Plans  and  speci- 
fications none. 


COMPLETION  NOTICES. 


San  Joatinin  County. 


Recorded  Accepted 

Jan.  15,  1919— LOT  3  BLK  6  West  of 
Center  St.,  Stockton.  Sperry  Flour 
Co  Cptn  by  E  J  Luke,  Stockton 

Mgr.  to  Peter  H  Anderson 

Jan.  10,  1919 


NOTICE   OF  NON-RESPONSIBILITT. 


San  Joa^inin  Connty. 


Jan.  15,  1919— FARM  NO.  57,  Tuxedo 
Country  Club  Farms,  sold  to  Z  M 
Conneau,  dated  January  13,  1919. 
Tuxedo  Land  Co  by  Roy  Day,  Su- 
perintendent, as  to  improvements 
on    leased    property 


PAYING  PLANNED. 


LOS  ANGELES,  Cal.— The  City 
Council  has  instituted  proceedings  for 
the  paving  of  Pico  street  from  Queen 
Ann  Place  to  the  west  city  limits, 
Washington  street  from  Arllngrton 
avenue  to  west  city  limits.  One  Hund- 
red and  Fifty-third  street  from  Fig- 
ueroa  street  to  a  point  1000  feet  west 
of  Vermont  avenue,  and  the  El  Segiin- 
do  road.  The  last  two  named  improve- 
ments will  be  paid  for  out  of  the  gea=_ 
eral  expense  fund  of  the  city.  TTie 
paving  of  Western  avenue  from  Jeffer- 
son street  to  Slauson  avenue  will  be 
taken  up  later. 
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ANNIAL  FIRE  LOSSES. 

NEW  YORK.— Fires  in  the  United 
States  take  an  annual  toll  of  more 
than  15,000  lives  and  cause  a  property 
loss  of  approximately  $250,000,000,  ac- 
cording to  statistics  read  at  the  open- 
ing here  of  a  conference  between  rep- 
resentatives of  the  Fire  Marshals' 
Association  of  North  America  and  the 
National  Board  of  Fire  Underwriters. 


ROAD    EttPROTEMENT  BY    FORCE 
ACCOUNT. 

TUCSON,  Ariz.- Wm.  C.  Goetz, 
former  County  Engineer  of  Pima 
0>unty,  has  been  appointed  by  the 
Pima  County  Highway  Commission  as 
engineer  in  charge  of  the  construc- 
tion of  the  four  roads  for  whici  bonds 
to  the  amount  of  $126,000  have  been 
voted  and  sold.  The  construction 
work  will  be  done  by  force  account 
and  operations  will  be  started  at  onceT 
The  commission  will  have  offices  in 
the  Schrader  Building  in  Tucson. 
Bertnmi  L.  Hatch  has  been  appointed 
secretary.  George  W.  Dietz  of  Silver 
Bell,  is  chairman  of  the  commission. 
The  four  roads  to  be  improved  are  as 
follows:  Mount  Lemmon  road,  esti- 
mated cost,  $25,000;  Ajo  to  Gunsight 
Mountain  road,  $40,000;  Tuscon  to 
Pinal  road,  $40,000,  and  Vall  to  Benson 
road,  $20,000. 


FRED  T.  HUDDART  LAID  TO  REST. 

Funeral  services  over  the  remains 
of  the  late  Frederick  T.  Huddart, 
well-known  local  business  man,  were 
held  W^ednesday  morning  at  11:30  at 
Gray's  chapel. 

Mr.  Huddart  was  of  the  firm  of 
Woods,  Huddart  and  Gunn,  of  444 
Market  street  and  also  was  the  pres- 
ident of  the  Pacific  Coast  Ntmiismatic 
Society  and  was  considered  an  au- 
thority on  rare  coins.  He  died  Mon- 
day, leaving  a  widow,  Mrs.  Elizabeth 
Huddart,  and  a  sister,  Mrs.  S.  C. 
Hiinter. 


BIDS     OPENED  FOR    PAYING    Df- 
PROYEMENT. 

GLENDALE,  Los  Angeles  Co.,  Cal.— 
George  R.  Curtis,  2440  East  Twenty- 
sixth  street,  submitted  the  lowest  bid 
at  $43,794.35  for  grading  and  paving 
East  Broadway  from  Glendale  avenue 
to  Verdugo  road,  a  distance  of  about 
7400  feet..  Involving  6810  lin.  ft.  ce- 
ment curt)  at  30c  ft.;  22,000  sq,  ft.  ce- 
ment sidewalk  at  12c  sq.  ft.;  189,850 
sq.  ft.  5-in.  concrete  paving,  including 
grading,  at  l«.9c  ft.;  8'50O  s<j.  ft.  grad- 
ing and  oiling  at  2c  sq.  ft.;  926  ft.  of 
2-in.  pipe  conduit  at  45c  lin.  ft.,  and 
corrugated  arch  and  concrete  culverts, 
$5,000.  Other  bids  received  were  as 
follows : 

H.  K  Cox,  |46,272.»6. 


I'ase  Twelve 

PLAN    m  IM)IN(.S    10   (osr   $:i:>.i,- 
000  FOR  1919. 

BAKERSFIELD.  Kern  Co..  Cal.— 
New  work  including  buildings  and 
street  work  planned  to  be  contracted 
for  or  under  way  in  Bakersfield  has 
reached  the  magnificent  total  of  $325,- 
000. 

It  is  understood  at  least  that  much 
more  new  improvements,  including 
cottages  and  business  buildings  as 
well  as  a  new  hotel  will  be  under  way 
during  the  year. 

Work  actually  projected  is  as  fol- 
lows: 

New  street  work.  17th  street  paving. 
Union  avenue  paving  and  connecting 
up  Sumner  street  with  the  county 
highway,  estimated  at  not  less  than 
$100,000. 

New  Lincoln  school  in  Bakersfield, 
$105,000. 

Repairs  to  Franklin  school,  $10,000. 

New  rooms  to  Fremont  school. 
$10,000. 

Sollers  Motor  Car  Company  garage. 
20th  and  Chester.  $10,000. 

Western  Auto  Stage  Company  ga- 
rage. 19th  and  N  streets,  $20,000  esrti- 
mated. 

Grand  total,  $325,000. 

It  is  understood  that  a  large  mod- 
ern concrete  warehouse  to  cost  about 
$70,000  will  be  erected  in  the  Santa 
Fe  reservation  this  spring.  Another 
firm  also  prejects  the  building  of 
modern  storage  facilities  in  those 
yards. 

The  talk  of  building  a  fine  modem 
hotel  at  Nineteenth  and  F  streets  on 
the  lots  owned  by  F.  W.  Tegeler.  the 
Hotel  Tegeler  proprietor,  is  going  the 
rounds  of  the  building  circles.  iA 
modern  structure  that  would  give 
Bakersfield  the  finest  hotel  in  the  val- 
ley was  planned  there  a  year  ago  but 
the  war  cane  and  the  plans  were  held 
up. 

The  Bakersfield  Elks  two  years  ago 
bought  the  quarter  block  at  the  cor- 
ner of  17th  and  L  streets  and  they 
planned  a  $125,000  home  whose  plans 
were  being  formulated  when  the  war 
broke  out. 

Plans  of  the  Masonic  Lodge  to  build 
on  East  Nineteenth  street  where  it 
has  a  large  site  are  being  considered. 

Besides  the  new  work  projected, 
more  than  $150,000  worth  of  new 
building  is  being  completed  at  the 
present  time. 

The  First  Congregationalists  are 
completing  a  $35,000  church  on  18th 
street  at  G  street. 

The  Security  bank  is  completing  a 
H>0.000  bank  at  the  corner  of  20th 
,.iid  Chester  avenue. 

In  East  Bakersfield,  the  First  Bank 
of  Kern  will  soon  be  moving  into  a 


BUILDING  AND  ENGINEERING  NEWS 

line  new  home  remodeled  at  the  cost 
of  many  thousands  of  dollars. 

George  M.  Haberfeld  who  last  year 
erected  the  finest  Ford  garage  in  the 
west  has  built  himself  a  fine  resi- 
dence on  D  street. 

Plans  of  the  Bakersfield  Aerie  of 
Eagles  to  erect  a  home  of  their  own 
have  been  delayed  through  the  heavy 
inroads  which  the  "flu"  epidemic  has 
made  on  the  lodges'  finances,  accord- 
ing to  H.  C.  Katze. 


PLAX    WATER    DISTRIBTJTIN'G 
SYSTEM. 

PRESCOTT,  Ariz.— H.  Phillips.  In- 
ternational Life  Bldg.,  St.  Louis,  Mo., 
is  consulting  engineer  for  the  City  of 
Prescott  in  preparation  of  plans  for 
reconstructing  the  municipal  water 
distributing  sjsteni,  and  building  a 
new  water  system  to  include  storage 
reservoir.  distributing  resen'oir. 
canal,  headgate  and  supply  pipe  line. 
Estimated  cost  about  $300,000. 

PLAX  DRAINAGE  SYSTEM. 

PHOENIX.  Ariz.— H.  Phillips.  In- 
ternational Life  Bldg..  St.  Louis.  Mo., 
is  consulting  engineer  for  the  City  of 
Phoenix  in  the  preparation  of  plans 
for  an  underground  drainage  system 
to  lower  the  ground  water  level  in  the 
c:ty.  The  work  involves  about  10 
miles  of  various  sizes  of  tile  pipe  and 
150  manholes.  Estimated  cost  about 
$150,000. 


PREPARING  PLANS  FOR  PAVING. 

SANTA  ANA,  Orange  Co.,  Cal.— 
County  Surveyor  McBride  has  been  in- 
structed by  th«  Board  of  Supervisors 
of  Orange  county  to  prepare  plans 
and  specifications  for  paving  the  un- 
paved  portion  of  the  Santa  Ana  Can- 
yon road,  about  3.65  miles  in  length. 
The  road  will  also  be  widened  where 
advisable  about  Sulphur  slide. 


PAYING  PLANNED. 

FRESNO,  Fresno  Co.,  Cal.— The  City 
Engineer  has  been  instructed  by  Coun- 
cil to  prepare  plans  and  specifications 
for  grading,  oiling  and  constructing 
curbs  on  Trinity  avenue  between 
Kearney  avenue  and  Devisadero.  a 
distance  of  about  one  mile. 


RRICK       COMPANT:       asks      NEW 
NAME. 


FRESNO,  Cal —The  Fresno  Brick  & 
Tile  Co.  has  filed  a  petition  to  change 
its  name  to  the  Prescott  Brick  &  Lum- 
ber Co.  It  will  be  stated  in  court  that 
F.  K.  and  E.  M.  Prescott  have  been 
the  active  heads  of  the  concern  for 
eighteen  years  and  that  the  company's 
customers  habitually  refer  to  the  cor- 
poration    as  the  Prescott     Company. 


Also,  It  will  be  stated  that  the  con- 
cern now  handles  lumber,  trays  and 
boxes  and  that  to  prevent  confusion 
permission  to  use  another  name  is 
asked. 


f  ONCRETE    STEA3tER    FAITH    TO 
CROSS  ATLANTIC  OCEAN. 

The  concrete  steamer  Faith  may  go 
to  Europe  after  returning  to  New  York 
from  the  west  coast  where  she  is  now 
loading.  It  is  not  believed  that  the 
vessel  will  return  to  San  Francisco  for 
some  time,  according  to  officials  of  th« 
San  Francisco  Shipbuilding  Company. 


NEW   PERIODICAL   FOR    RUSSIAN- 
A3IERICAN  TRADE. 

The  first  number  of  a  periodical  en- 
titled "Russian-Pacific  Trade  Expan- 
sion," the  journal  of  the  Russo-Ameri- 
can  Committee  for  the  Far  East,  has 
been  called  to  the  Bureau's  attention 
by  the  Central  War  Industrial  Com- 
mittee of  Russia,  whose  headquarters 
in  New  York  is  1014  Flatiron  Build- 
ing. The  magazine  is  partly  in  English 
and  partly  in  Russian,  and  is  publish- 
ed in  Vald-wostok,  Siberia.  The  Eng- 
lish contents  of  the  present  double 
number  (August.  1918)  include  a  let- 
ter from  Admiral  Knight  to  the  presi- 
dent of  the  Russo-American  Commit- 
tee for  the  Far  East  and  articles  on 
the  results  of  the  Anadyr  geological 
expedition  of  1914.  on  American  farm 
machinery  for  Siberian  markets  (by 
G.  Grigorieff,  editor  of  the  magazine), 
on  forest  riches  of  the  Siberian  far 
east,  the  co-operative  movement  in 
Siberia,  and  a  number  of  other  sub- 
jects that  should  prove  of  interest  to 
American  exporters  who  are  con- 
sidering this  field.  The  foreign  sub- 
scription for  the  magazine  is  $5. 

The  Russo-American  Committee  for 
the  Far  E}ast  was  formed  in  December, 
1917,  to  promote  close  industrial  and 
commercial  relations  between  the  two 
countrief. 


SEATTLE  nrn^DERS  WANT  7  HOrR 
DAY. 


Bnildiii;;    LalKirers    Local    Proposes 
Changre  for  Shorter  Time. 


SEATTLE,  Wash.— In  line  with  the 
general  move  on  the  part  of  Seattle 
building  trades  to  shorten  the  work 
day  as  an  unemployment  relief  meas- 
ure. Building  Laborers'  'x)cal  No.  242 
has  heai-d  the  first  reading  of  a  pro- 
posed change  in  their  by-laws  calling 
for  a  seven-hour  day,  a  reduction  of 
one  hour  from  the  present  eight-hour 
schedule.  This  is  conformity  with  a 
general  resolution  considered  by  the 
Seattle  Building  Trades  Council  for 
the  shorter  work  day. 


FOUR    MELLIOX     APPROPRIATION 
SOIGHT  FOR  MARE  IS1A>T). 

According  to  the  annual  report  of 
Admiral  Parks,  U.  S.  N.,  chief  of  the 
iSureau  of  Yards  and  Docks,  the  sum 
of  $3,730,000  must  be  appropriated  for 
improvements  at  the  Mare  Island 
Navy  Yard  to  equip  the  establishment 
for  capital  ship  construction.  Among 
the  items  are  $1,000,000  for  a  struc- 
tural shop,  11,000,000  for  a  foundry- 
group  and  $1,300,000  for  sb'.pbuildlng 
wars. 


MAT  BITLD   TRACTOR  PLANT, 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Ayer  &  Bennett  of  Los  Angeles,  west- 
ern representatives  of  the  Ohio  Manu- 
facturing Company,  are  investigating 
the  advantages  of  Bakersfield  for  the 
location  of  a  farm  tractor  assembling 
plant.  About  50,000  square  feet  of 
floor  space  will  be  required  for  the 
plant. 


MUXICIPAL  TVATER  SYSTEM. 

HAY^\'ARD,  Alameda  Co.,  Cal.— 
Olmsted  ,&  Gillelen,  Hollingsworth 
building,  Los  Angeles,  consulting  en- 
gineers, have  been  retained  by  the 
city  of  Hayward  to  prepare  plans  for 
a  municipal  water  system.  The  city 
bas  a  population  of  about  6,000. 


rO  PREPARE   PLANS   FOR  WATER 
SYSTEM. 

PITTSBURG,  Contra  Costa  Co.,  Cal 
—Olmsted  &  Gillelen,  Hollingsworth 
Bldg.,  Los  Angeles,  have  been  retained 
by  the  city  of  Pittsburg  to  prepare 
plans  for  a  municipal  water  system. 
Pittsburg  has  a  population  of  about 
1,000.  A  bond  election  will  be  called 
IS  soon  as  an  estimate  of  cost  is  pre- 
pared. 


FILTER    AND    SURGE  TANK  BIDS 
WANTED. 

SACRAilENTO,  Cal.— Bids  -will  be 
received  by  Chas.  C.  Hughes,  Secre- 
tary of  the  Sacramento  Board  of  Edu- 
cation up  to  January  31st,  10  a.  m.,  for 
a,  Fitler  and  Surge  Tank  and  installa- 
tion of  same  for  the  new  school  build- 
ing at  17th  and  18th,  E  and  F  streets. 

Bidders  can  obtain  plans  and  speci- 
fications at  the  oflace  of  the  Secretary, 
Room  300,  City  Hall. 


BIDS     OPENED    FOR 

GOTERNMENT    Bl  ILDINGSJ 

MARE  ISLAND,  Cal.— The  following 
bids  were  received  at  Mare  Island 
January  10th  for  two  double  quarters 
and  one  four-room  quarters.  Ingle- 
wood,  California,  Specification  No. 
3740 : 

Darrell-Condley  Co.,  Mansh-Strong 
Pldg.,  Los  Angeles,  $19,795;  60  days. 

Walter   Slater  Co.,   2314  Santa  Pe 
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Ave.,  Los  Angeles,  $24,500. 

Los  Angeles  Planing  Mill  Co.,  Inc., 
180O  Industrial  St.,  Los  Angeles,  $24,- 
533 ;  60  days. 

Wm.  Simpson  Construction  Co.,  526 
Marsh-Strong  Bldg.,  Ixts  Angeles, 
$28,282;  60  days. 


INTERNAL   BE YEN IE    TAX. 


WASHINGTON,  D.  C.  —  Internal 
revenue  tax  collections  for  five 
months  between  July  1  and  Dacember 
1,  1918,  amounted  to  $621,697,000,  the 
treasury  reported  recently.  Of  this 
amount  $116,892,000  came  from  whis- 
key and  other  spirits,  $75,988,000  from 
tobacco  and  $46,179,000  from  beer  and 
other  fennented  liquors. 


PAYING  PLANNED. 

BRAWLEY,  Imperial  Co.,  Cal.— The 
City  Trustees  are  considering  the  con- 
struction of  the  proposed  paving  on 
East  Main  street  and  Eighth  street  by 
force  account.  A  concrete  mixer  would 
be  needed,  a  roller  being  available. 


TO  CONSTRUCT  DAMS. 

LOS  ANGELES,  Los  Angeles  Co., 
Cal. — J.  W.  Reagan,  engineer  for  the 
Los  Angeles  County  Flood  Control 
District,  has  submitted  to  the  Board 
of  supervisors  a  recommendation  that 
work  be  started  at  once  on  the  canyon 
check  dams  by  force  account.  These 
dams  will  be  constructed  largely  of 
logs,  rock  and  brush.  They  are  desig- 
nated as  follows.  Williams  Creek,  es- 
timated cost,  $1100;  Thompson  Creek, 
$8,900;  Live  Oak  wash,  $5,000;  Laurel 
Canyon,  $2,420;  Nichols,  $1,857;  Brush, 
$1,425;  small  canyons  west  of  Brush, 
$840;  Eaton,  $8,500;  Rubio,  $1,815; 
Los  Flores,  $600;  small  canyons  be- 
tween Eaton  and  Rubio,  $628;  Sawpit, 
$21,300;  Hook,  $866;  small  canyons 
east  of  Hook,  $290;  San  Dimas,  $3,200; 
Little  Dalton,  $4,325;  small  canyons 
above  Duarte,  $1,785;  Bailey,  $784; 
small  canyons  above  Sierra  Madre, 
$3,365;  Wilson  Creek,  $6,000.  Cost 
estimated  at  $75,000. 


RAILROAD     COMMISSION    OF  THE 
ST.4TE   OF   CALIFORNIA. 


The  Snow  Mountain  Water  Com- 
pc.'-y,  which  genero.teo  electric  energy 
ill  Mendicino  county,  has  applied  to 
the  Raifroad  Commission  for  permis- 
sion to  issue  7,000  sharw;  of  its  stock 
at  the  cash  price  of  $5  a  share,  to  C. 
.\.  Felton,  Jr.  and  Mrs.  Katc  Felton 
Neilson.  The  money  to  be  derived  fi-om 
the  sale  of  stock  is  to  be  used  in  nec- 
essary work  and  improvements  to  be 
made  by  the  coi-poration  !■.  1919.  The 
company  has  an  authorizinl  capital 
.stock   of   $5,000,000,   divided   into   50,- 
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000  shares  of  the  par  value  of  $100 
each.  All  this  stock  has  been  issued, 
with  the  exceptiou  of  the  7,000  shares 
mentioned  in  the  petition.  The  di- 
rectors of  the  company  expressed  tba 
opinion  that  the  price  of  $5  fixed  for 
the  ctock  is  fair  and  equitable. 


The  San  Francisco  and  San  Jose 
Transportation  Company  has  applied 
to  the  Railroad  Commission  for  per- 
mission to  issue  $25,000  of  stock, 
$1,500  of  which  will  be  used  to  com- 
pensate A.  D.  Schaffer.  W.  R.  Casey 
and  J.  W.  Kelley  for  organization 
work.  Of  the  balance,  it  is  planned  to 
spend  $18,500  for  auto  trucks  and 
automobiles,  and  $5,000  for  office 
equipment,  leasing  facilities,  etc. 


The  Southern  California  Gas.  Com- 
pany, which  plans  to  sell  gas  to  the 
city  of  El  Segundo,  Los  Angeles  Coun- 
ty, has  applied  to  the  Railroad  Com- 
mission for  an  order  preliminary  to 
the  issuance  of  a  certificate  of  public 
convenience,  in  order  that  the  com- 
pany may  go  ahead  with  other  prelim- 
inary matters. 

SAN   FRANCISCO   FIRM   LOAV   BID- 
DER    FOR  NAY.VL    BUILDINGS. 


SAN  DIEGO,  Cal.— Lange  &  Berg- 
strom,  Sharon  Bldg.,  San  Francisco, 
and  Timken  Bldg.,  San  Diego,  sub- 
mitted the  lowest  bid  at  $431,480;  180 
days,  for  the  construction  of  additional 
barracks,  officers'  quarters,  garages, 
etc.  (permanent  buildings.  Specifica- 
tion No.  3611  at  the  North  Island 
Naval  Air  Station,  San  Diego. 

The  following  bids  were  received 
at  Washington,  D.  C: 

H.  F.  Friestedt  Co..  Chicago.  111., 
$523,923;   230  days. 

C.  E.  Corson,  Chicago,  $658,800;  229 
dc;ys. 

Paschen    Bros.,    Chicago,    $579,000; 
230  days. 
(25034)     1st  report  Nov.  8;   3rd  Dec. 

27,   1918.  R 


LOW  BIDDER  FOB  SEWER  SYSTEM 

GLOBE,  Ariz.— Clarke-Henery  Con- 
struction Company  of  Stockton,  Cal., 
submitted  the  lowest  and  best  bid  at 
$226,530.13  for  the  construction  of  a 
sewer  system  and  sewage  disposal 
plant  for  the  town  of  Globe.  Follow- 
ing are  the  approximate  quantities: 

Sanitary  sewers — 10,400  lin.  ft.  18- 
in.  pipe;  1661  ft.  lo-in.  pipe;  6992  ft. 
12-in.  pipe;  15.842  ft.  10-in.  pipe;  40,- 
C53  ft.  8-in.  pipe;  18,239  ft.  6-in.  pipe; 
20  wyes,  18-in.;  wyes  12-in.;  300  wyes 
10-in.;  1000  wyes,  8-in.;  400  wyes,  6- 
in.;  8738  lin.  ft.  trenching  and  back- 
filling, 0-4  ft.  cut;-  66.849  ft.  trenching 
and  back-filling,  4-6  ft.  cut;  15,167  ft. 
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trenching  and  toack-fllllng,  6-8  ft.  cut; 
2938  ft.  trenching  and  backfillinig,  8-10 
ft.  cut;  270  ft.  trenching  and  hack- 
fllling,  10-12  ft.  cut;  -60  lin.  ft.  18-ln. 
Class  A,  B  and  S  cast  iron  pipe;  120 
'  lin.  ft.  Class  A,  B  and  S  cast  iron  pipe; 
40  cu.  yde.  concrete  piers;  80'  cu.  yds. 
concrete  protection  work;  70  cu.  yds. 
masonry  protection  work;  280  man- 
holes under  5  ft.;  12  drop  manholes; 
22  flush  tanks ;  180  extra  feet  of  man- 
holes; 76  lamp  holes;  SCO  lin.  ft.  %-in. 
galvanized  iron  pipe,  including  trench- 
ing and  laying  for  flush  tank  connec- 
tions. 

Sewage  disposal  plant — ^Two  reverse 
flow  Imhoff  tanks  complete;  two 
sludge  beds,  complete;  one  cMorin- 
ator  house,  complete;  1500  cu.  yds. 
earth  gravel  and  loose  rock  excava- 
tion for  disposal  plant;  1000  cu.  yds. 
rock  excavation;  &0O  lin.  ft.  non- 
climable   fence. 


BUILDING  AND  ENGINBERINa  NEWS 
River  (VII-L.  A.-23-B),  about  210  feet 
in  length. 

J.  P.  Hunter,  iLos  Angeles $  8,420 

H.  E.  Grimwood,  Los  Angeles....  13,473 
Engineer's   Estimate,    $7,166.80., 
San  Diego  County,  between  Tecate 
Divide  and  the  easterly  boundary  (VII 
S.  D.-12-G),  a'bout  15.2  miles  in  length, 
to  be   graded  throughout  and  paved 
for  a  lemgth  of  11.4  miles  with  Port- 
land cement  concrete. 
No  bids  received. 


TO  START  CONSTEUCTION  ON  AR- 
BUCKLE  HOTEL. 

ARBUCKiLE,  Colusa  Co.,  Oal.— 
Douglas  Cramer  and  Austin  P.  Merrill, 
President  and  Secretary  of  the  Ar- 
buckle  Hotel  Corporation,  have  signed 
the  final  papers  authorizing  Hemdon 
&  Finnigan,  contractors,  1714  16th  St., 
Sacramento,  to  start  work  on  the  new 
$50,000  hotel  here.  The  job  is  to  be 
completed  in  120  working  days. 
{23»56)     1st  report  Aug.  1;   3rd  Nov 


$100,000     VOTED  FOR  PAYING    Ett- 
PROVEMENT. 

SAN  FRANCISCO.— The  expendi- 
ture of  $70,000  for  paving  the  Great 
Highway  from  the  foot  of  the  Cliff 
House  hill  down  the  beach  was  au- 
thorized January  13th  by  the  Board  of 
Supervisors.  Similar  action  was  taken 
relative  to  the  paving  of  Parker  ave- 
nue from  Geary  to  Fulton  street.  This 
improvement  will  cost  $30,000,  leaving 
$2000  in  the  good  roads  fund. 


BID.S  OPENED    FOR  STATE    HIGH- 
AVAT  IMPROVEMENT. 

By  .Special  Wire.) 

SACkAMENTO,  Cal.— The  following 
bids  were  received  January  13,  1919, 
by  the  California  State  Highway  Com- 
mission for  improvement  in  three 
counties: 

Humboldt  County,  at  Eureka  Slough 
a  timber  drawbridge  with  concrete 
trestle  approaches  (I-Hum-1-G),  about 
712  feet  in  length. 

Mercer-Fraser   Co.,  Eureka $62,850 

Thos.  Englehart,  Eureka 64,500 

Duncanosn  -  Harrelson,       San 

Francisco    68,900 

Engineer's    Estimate,    $*5,70i5 

Los  Angeles  County,  a  reinforced 
concretp  bridge  across  the  Santa  Clara 


OUTFALL  SEWER  BIDS  REJECTED. 

OXNARD,  Ventura  Co.,  Cal.— Bids 
received  by  the  City  Trustees  on  Jan- 
uary 7  for  constructing  a  20-ft.,  16- 
in.  cast  iron  pipe  extension  of  the  city 
outfall  sewer  into  the  ocean  were  re- 
jected. Thomas  Haverty  Company  of 
Los  Angeles,  submitted  a  bid  of  $12,- 
3O0  and  Mercereau  Bridge  &  Con- 
struction Company  of  Los  Angeles,  a 
bid  of  $12,500.  Repairs  will  be  made 
to  the  outfall  sewer  to  tide  over  pres- 
ent diflBculties  until  arrangements  can 
be  made  for  a  permanent  improve- 
ment. Olmsted  &  Gillelen  of  Los  An- 
geles, are  the  consulting  engineers. 

TO  CONSTRUCT  DITCH. 

VENTURA,  Ventura  Co.,  Cal.— The 
California  Highway  Commission  will 
build  a  concrete  lined  storm  ditch  8 
feet  wide  and  4  feet  deep,  to  cost  $10,- 
OOO,  along  the  highway  on  Telephone 
road  west  of  the  Arundell  barranca 
County  Engineer  Petit  has  recom- 
>  mended  that  the  county  join  with  the 
state  and  extend  the  drain  up  to  the 
Hill  and  Harkey  ditch. 


PLAN  GRAIN  ELEVATOR. 

SAN  FRANCISCO.— The  Sperry 
Flour  Co.  are  considering  the  question 
ot  building  a  grain  elevator  at  Ogden, 
Utah,  to  cost  $200,000  or  $250,000. 
Nothing  definite  will  be  decided  until 
about  10  days.  Engineer  M.  Couchot, 
110  Sutter  St.,  San  Francisco,  will 
h.ive  charge  of  the  work. 


TO  BUILD  BIG  PUMP  FACTORY. 

LODI,  San  Joaquin  Co.,  Cal. — Woock 
Brothers,  who  have  been  making 
pumping  machinery  here,  announce 
that  they  would  build  a  factory  for  the 
manufacture  of  pumps  and  pump  ac- 
cessories upon  a  larger  scale.  The 
plant  will  cover  an  acre  of  ground  at 
the  west  end  of  Lodi  and  upon  the 
line  of  the  Central  California  Trac- 
tion Company  railroad. 


SEWER      SYSTEM      CONTRACT 
AWARDED. 

GLOBE,  Ariz.— The  Clark  &  Henery 
Construction   Co,,   38  S-Sutter   Street, 


Stockton,  Cal.,  was  awarded  the  con- 
tract at  $224;524.'27  for  the  construc- 
tion of  a  sewer  system,  using  ma- 
chine made  cement  pipe,  and  a  sewage 
disposal  plant,  with  Imhoff  septic 
tanks,  for  the  City  of  Globe.  This 
company  bid  $24o, •278.26  for  vitrified 
clay  pipe.  Work  wii".  be  started  about 
the  middle  of  February,  accord'lng  to 
Capt.  Clark.  Other  bids  received  were 
as  follows:  Dunnigan  &  Briggs  of 
Shenandoah,  Iowa,  $228,590.^0  for  ce- 
ment pipe  and  $243,698.02  for  vitrified 
pipe;  Julian  &  Brown,  San  Diego, 
$235,524.27  for  cement  pipe  and  $262,- 
554.14  for  vitrified  pipe;  O.  J.  Cotey  of 
Clifton,  Ariz.,  $238,971.88  for  cement 
pipe. 


ROAD    IMPROVEMENT    CONTRACT 
AWARDED. 

RIVERSIDE,  Cal.—  Johnson-Shea 
Company,  P.  O.  Box  906,  Riverside, 
wns  awarded  the  contract  at  $11,900 
for  constructing  about  a  mile  of  pav- 
ing on  the  Inidio-CoacbeUa  road,  con- 
necting with  the  state  highway. 


STREET  raPROVEMENT  PLANNED. 


HOLTVILLE,  Imperial  Co..  Cal.— 
Nearly  500,000  sq.  ft.  of  paving  is  in- 
volved in  street  improvements  planned 
by  the  City  Trustees.  Two  assessment 
districts  will  be  formed.  District  No. 
1,  including  portions  of  Fifth  and 
Sixth  streets.  Palm,  Pine  and  Holt 
avenues,  will  have  252,220  sq.  ft.  of 
paving  and  District  No.  2  comprising 
portions  of  Sixth,  Seventh,  Olive  and 
Pine  streets  and  Palm  and  Holt  ave- 
nues, will  have  244.800  sq.  ft.  of  pav- 
ing. 


RIVER    AND  HARBOR    BILL    CON- 

TAINS  TWO  NEW  CALIFORNIA 

ITEMS  WHEN  PASSED. 


WASHINGTON,  D.  C— The  Rivers 
and  Harbors  Bill  was  passed  by  the 
House  January  13th  and  goes  to  the 
Senate  with  two  new  California  items. 
One  calls  for  the  cutting  off  of  four 
bends  in  the  Napa  River  at  a  cost  of 
$43,000,  of  which  $20,000  is  now  ap- 
propriated. 

To  Deepen  Snisnn  Channel. 

The  other  project  is  for  the  widen- 
ing and  deepening  of  the  Suisun  Bay 
Channel  between  Monterey  and  An- 
tioch  at  a  cost  of  $24,500.  and  equal 
amount  to  be  appropriated  locally. 
This  sum  will  complete  the  project, 
which  the  Government  will  maintain 
at  a  cost  of  $7,000  annually. 

Representative  Charles  Curry  was 
stoutly  behind  both  projects. 

The  appropriations  for  Sacramento 
River  flood  control  will  come  In  a 
later  appropriation  bill  this  session. 


BOyDS. 

NEWPORT  BKACH,  Orange  Co., 
Cal. — The  Board  of  Trustees  have  de- 
cided to  submit  a  proposition  for  the 
Issuance  of  $65,000  bonds  for  further 
channel  Improvement,  at  a  special 
election  to  be  held  in  February. 


CHICO,  Butte  Co.,  Cal.— The  Chico 
Dhamber  of  Commerce  is  urging  the 
calling  of  an  election  to  vote  bonds  of 
(500.000  to  finance  construction  of 
high   school   buildings. 


BAKERSFIELD,  Kern  Co.,  Oal.— 
The  City  Board  of  Ekiucation  after  a 
lengthy  conference  held  recently,  de- 
cided to  ask  the  voters  of  the  Bakers- 
Beld  school  district  to  authorize  the 
issuance  of  bonds  to  the  amount  of 
(125,000  for  the  purpose  of  construct- 
ing a  modem  school  building  on  the 
site  now  occupied  by  the  Lincoln 
school  house.  A  small  part  of  the 
fund  will  be  devoted  to  strengthening 
(he  foundations  of  the  Franklin 
School,  and  building  an  addition  to  the 
Frem'ont,  but  the  bulk  of  the  money 
will  go  for  the  construction  of  the 
Lincoln  school  building. 


BrriLDING  AND  ENGINEERING  NEWS 

power  plant.  The  irrigable  area  of 
the  two  districts  is  240,000  acres,  and 
at  present  160.000  acres  are  under  ir- 
rigation. The  Don  Pedro  project  will 
allow  the  opening  of  80,000  acres  for 
irrigation  and  will  furnish  water  vir- 
tually the  year  round. 

The  dam  will  be  four  miles  abr.ve 
the  La  Grange  dam  now  In  use.  It  will 
be  270  feet  high,  the  base  177  feet,  the 
masonry  tapers  from  a  16-foot  top  on 
which  there  will  be  a  roadway  1,000 
feet  across  to  the  base  below  and  be- 
hind the  dam,  177  feet.  The  whole 
plan  is  after  the  immense  Arrowhead 
project  which  the  government  con- 
structed in  Idaho  and  of  which  En- 
gineer W'iley  was  consulting  engineer. 
In  order  to  haul  supplies,  labor  and 
material  to  the  work,  an  eight-mile 
railway  will  have  to  be  constructed  to 
connect  the  site  with  the  Sierra  road 
at  Rosasco,  35  miles  above  Oakdale. 
This  will  cost  $93,000. 


LAXSIXG  COMTAXT  TO  HATE  BIG 
.STOCK  OF  XACHIXEKT. 


SAN  FRANCISCO— ."I  expect  to 
have  our  Lansing,  Michigan,  factory 
ship  immediately,  several  carloads  of 
Wheelbarrows,     Concrete     Machinery, 

Concrete  Carts,  Wheels,  etc." 

This  good  piece  of  news  was  given 
out  by  Mr.  J.  O.  Ernsberger,  Lansing 
Company's  genial  manager,  just  prior 
to  his  departure  for  headquarters. 

This  will  be  the  finishing  touch  to 
the  company's  preparations  for  a  big 
year 


PLAX      SUBMITTED      FOB      HTGE 
RESERTOIR- 

MODESTO.  Stanislaus  Co.,  Cal.— 
Recommendations  and  details  for  the 
reconstruction  of  the  Don  Pedro  dam, 
a  great  reservoir  and  power  project  to 
be  placed  in  the  upper  Tuolumne  river 
at  a  cost  of  $3,489,000.  are  being  con- 
sidered by  the  >k)desto  and  Turlock 
irrigation  districts  in  an  official  report 
of  A.  J.  Wiley,  consulting  engineer  of 
Boise.  Idaho.  The  boards  will  meet 
in  joint  session  next  week  to  consider 
and  adopt  the  report  with  its  recom- 
mendations and  begin  to  lay  plans  for 
voting  the  bonds.  Approximately  .$3.- 
000.000  in  bonds  will  be  floated.  Mo- 
desto's  share  probably  to  be  $1,000,000 
and   Turlock's   $2,000,000. 

It  will  require  three  years  to  vot» 
the  bonds  and  complete  the  big  pro- 
ject. The  plan  is  to  build  the  dam  and 
reservoir  first  and  later  to  develop  the 


AFTER  BIG  SHIP  ORDER. 


SEATTLE,  Wash.— Bayly  Hopkins. 
Pacific  Coast  manager  of  the  Foun- 
dation Company  said  that  negotia- 
tions for  contracts  for  the  building 
of  174  steel  ships  to  cost  $100,000,000 
for  the  French  government  are  un- 
der way.  Captain  F.  Tristan,  who  on 
December  5  surveyed  the  Foundation 
Company's  properties  in  Portland, 
Tacoma  and  Victoria,  to  ascertain  if 
they  could  be  converted  into  steel 
shipbuilding  yards,  is  making  a  re- 
port to  the  French  High  Commission. 
^Tiile  here  Captain  Tristan  said  that 
France  wants  new  ships  badly  and 
that  French  yards  could  not  supply 
the  number  needed.  So  far  as  known 
here  the  French  High  Commission  has 
not  made  a  decision  regarding  the 
building  of  steel  ships  on  the  coast. 
For  weeks  the  deal  has  been  subject 
to  diplomatic  exchanges  between 
Washington.  D.  C.  and  Paris,  Under 
such  circumstances  a  shipbuilding 
deal  of  ordinary  magnitude  would  not 
have  become  public  until  the  required 
governmental  appro\'al  had  been 
granted,  but  in  this  case  the  impor- 
tance of  the  174  ship  negotiations 
broke  the  usual  barriers  to  publicity, 
a   report  from  Washington  says. 


PLAX    MEMORIAL    BITLDIXG.      TO 
CALL   COMPETITIOX. 


PASADENA.  Cal.— The  building 
committee  of  the  citizens'  committee 
which  is  promoting  the  erection  of  a 
building  to  commemorate  Pasadena's 
part  in  the  war  will  soon  select  an  ar- 
chitect to  act  in  an  advisory  capacity 
and  to  prepare  a  program  under  which 
architects  will  be  asked  to  compete  for 
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the  work  of  preparing  plans  and  speci- 
fications and  superintending  the  erec- 
tion of  the  building.  This  competition 
will  be  held  in  accordance  with  the 
policy  approved  by  the  American  In- 
stitute of  Architects  regarding  com- 
petitions. The  project  is  now  being 
considered  by  the  city  commission 
which  has  been  asked  to  call  an  elec- 
tion to  vote  .$800,000  bonds  for  a  site 
and  the  building.  It  is  planned  to  dis- 
pose of  the  bonds  by  popular  subscrip- 
tion, limiting  single  purchases  to 
about  $5000.  Several  sites  are  under 
consideration,  including  Library  Park 
which  the  city  now  owns,  13.5  acres  at 
West  Colorado  Street  and  North 
Orange  Grove  Avenue  known  as  the 
Carmelita  property,  and  the  Colorado 
Street-Ford  Place  site  on  the  west  side 
of  Colorado  Street  between  Los  Robles 
and  Madison  Avenues.  The  building 
committee  is  composed  of  Dr.  James 
H.  McBride,  chairman.  Dr.  James  A. 
B.  Scherer  and  George  P.  WTiittlesey. 


PTTHIAX      TElfPLE      AT      WALLA 
WALLA  TO  COST  $50,000. 


WALLA  WALLA.  Wash.—  The 
Knights  of  Pythias  have  announced 
that  within  a  few  weeksTthey  will  be- 
gin the  construction  of  a  Pythian  tem- 
ple. 60  by  130  feet,  on  East  Poplar 
street,  to  cost  about  $50,000.  The 
building  will  be  of  old  Engli.sh  manor 
type,  similar  to  eastern  country  clubs, 
and  will  be  used  solely  for  lodge  pur- 
poses. There  will  be  two  storit-s  and 
a  basement.  There  are  approximately 
2.'>00  knights  within  a  radius  of  50 
ir.iles  of  Walla  W'alla. 


DRAIXAGE     WORK      AT     TAKDIA 
THIS  SPRIXG  TO  COST  $250,000. 


YAKI.MA.  Wash. — TLj  county  drain- 
age department,  under  the  direction  of 
J.  0.  Greenway,  drainage  engiucer, 
plans  for  work  to  cost  about  $250,000 
during  the  spring.  By  the  first  of 
February  projects  to  cost  $134,000  will 
be  under  way. 


BIDS      WAXTED    FOR      ROAD     DI- 
PR0TE3IEXT. 

OAKLAND.  Alameda  Co..  Cal.— Bids 
will  be  received  until  February  10th  at 
10  A.  M..  by  the  Alamedn  County  Board 
of  Supervisors  for  the  improvement  of 
a  portion  of  County  IToad  N'?!.  'j7, 
from  First  street.  Irvington.  to  its  in- 
tersection with  the  state  highway  near 
Warm  Springs,  and  a  portion  of  the 
main  county  road  leading  from  Mis- 
sion San  Jose  to  AVarm  Springs,  in 
Washington  Road  District.  Washing- 
Ion  Township.  Alameda  County,  about 
4  miles  in   length. 
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20th  CENTURY 

Mixers,    Pavers,  Hoists  and 
Concrete  Carts. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

chase  from  the  manufactu 
MORRIS    K.    DAVIS,  IVIanufactur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
T.i.phon.  Market  1675  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Franolsco 


CLEARING  HOUSE  REPORTS  FROM 
CAIIFORFTA    CITIES. 


FAST  ElECTRlTrR 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  last 
week  showing  the  amount  of  in- 
.crease  on  corresponding  date  last 
year. 

Increase 
San    Francisco..$127,06i5,l'86  $28,894,776 

Los    Angeles 37,493,000       4,836,000 

Oakland    8,221,185       1,967,170 

Saci-amento    ....       4,874,648  497,9615 

San    Diego 6,492,946       4,140,718, 

Fresno    3,927,762      1,326,578 

Stockton    2,042,705        *273,952 

San    Jose 1,455,705        *111,843 

Bakersfield    699,545         *37,716 

Pasadena    699,323  ; 315,697 

Long    Beach 1,482,'54         449,380 

*Decrease. 

^ ♦ 

Gain  may  be  temporary  and  uncer- 
tain, but  expense  is  constant  and  cer- 
tain. 

« 

CABI1VE5T    MAKERS. 

Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hog-any,  antoque  and  all  kinds  of 
furndture;  repair-s  and  polisliing: 
Telephone    Oakland    2735. 


I,BAVE   KEY  ROUTE   FERRY, 
Daily  except  as  noted. 


7 :  20A  Sacramento,  Pittsburg,  Bay 
Point.  Carries  Observation 
Car.  Through  train  to  Chico, 
Marysville,  Colusa,  Oroville 
and  Woodland. 
8 : OOA  Concord,  Diablo  and  Way  Sta- 
tions. 

'9 :00A  Sacramento,  Bay  Point,  Pitts- 
burg, Chico,  Woodland.  Car- 
ries Parlor  Observation  Car. 
9:40'A  Pinehurst,     Concord,     Sundays 

and  Holidays. 
ll:20A|Sacramento,       Pittsburg,      Bay 

I     Point,  Colusa,  Chico. 
*1: OOP  Sacramento,      Pittsburg,      Bay 
Point,  Colusa, Chico, Woodland 
3:  OOP  Sacramento,      Pittsburg,      Bay 

Point,  Elverta,  Woodland. 
4:0OP  Concord    and    Way    Stations. 
4:40P|Sacramento,   Pittsburg,  Marys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P|Pittsburg,     Concord.     Danville 
I     and     Way     Stations,     except 
I    Sundays  and  Holidays. 
8:00P|Sacramento.    Pittsburg.    Wood- 
I     land   and  Way   Stat'ons. 
•     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  Isleton,  and  Rio 
Vista  hy  Lauritzen  Transportation  Co. 
Boats. 

OAKLAND,  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co.,  S.  F. ;  People's 
Express  Co.,  Oakland. 
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WHITE  BROTHERS 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered . 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FERRY 

Phone  Sutter  2339 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


f  I  KT.H  knd  PRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid,3explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noAio-is  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
Saa  Francisco.  Cal. 


Railway  Exchange  Building 
Portland,  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Safe  Deposit  Vaults 

BANK  OF  ITALY 


Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 


473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 

«0<HWHKHKB>JWKHKHKHKHKH«83<HKH><^^ 


are  open  every  (lay  oJ  Ihe  year,  includini,'  Sundays  and  Holidays, 
from  8  A.  M.  uotil  midnight.  Specially  convenient  for  Builders 
and  Contractors.    Boxes  $2.50  per  year  and  upward.s. 

Junction  Market,  Mason  and  Turk  Sts.,  S.  F.,  Cal. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 


Member 
SAN  FRANCiSCO  Insurance  hrokK^^  F.xchang* 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 

Wednesday,  November  6,  1918 

Price  List  on  iVIoney  Saving  PRINTING  tor  Every  Day  Requirements. 


Note  Heads 

iSize    5%xSi/4) 

1000  »  4.00 

aOOO    5.B0 

5000    10.75 

10000    1».50 

Letter   Heads 

(Size   8>'xll) 
A  fine  grrade   of  Bond  Paper 

600 *  4.00 

1000    4.75 

2000    7.5« 

5000    16.75 

10000    29.50 

ESnTelopeii 

(Size    3%x6%) 
Good    Grade — White    Only 

500    *  3.00 

1000    5.00 

2000    7.50 

5000    15.50 

inooo   28.50 


Bnsincss    Cards 

(Size    2x3%) 

5O0    »  S.00 

1000    4.00 

3000    6.26 

5000    12.00 

10000    20.76 

Short   Ruled   Bill   Heads 

(Size     4%x8y2) 
and  Ruled  Statements 

(Size    5V4x8M!) 

1000    »  4450 

20«0'  6.50 

5000    13.26 

Bill  Heads 

(Size    7x8%'> 

1000    *  5.25 

2000     8.00 

6000    10.00 

Imitation    Typeivrltten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One  Color   Ink 

These    prices    include    stock 

and   printing   of   firm   name   on 

top   of  Letter  Head. 

500    »  6.00 

1000    7.00 

2000    10.00 

5000    19.00 


Envelopes 
Laree    Legal    Sice 

(No.  ao.  Size  4%x9%) 

500    *  5.00 

lOOO    7.00 

2000    13.00 

6000    29.75 

TERMS! 

The  above  price  list  is  flg-ured  on  a  cash  basis.    One-half  when  order  is  pla 
By  eliminating  bookkeeping,  the  sending  of  bills,  and  the  expense  of  makin 
the   advantage   of   low   priced   printing. 

These  terms  apply  to  all.  and  is  no  reflection    on  anyDody.      It   Is   our  way   o 

Estimates  given  on  all  kinds  of  printing.     These  prices  are  f.  o.  b.  San  Fr 

color  ink    for  two  colors  of  ink  add  t2.00  for  first  1000  and  $1.00  for  each  addit 


Hand    Dills    or   Dodf^ers 

(Size   6x9) 
Printed  on  White  News 

1000    «  4.00 

2000    5.60 

5000    10.00 

10000    15.75 

Dodgers 

(Size  9x12) 
Printed  on  White   News 

500    9  3JS0 

1000    B.0O 

2000     TMO 

5000    12.00 

10000 19.75 

Ask  prices  on  larger  sizes 
Tags 

Eureka  and   Pacifi<;   Qualities 
Nos.  1.  2,  3 

1000    ^ 9  4.80 

2000    6.60 

5000    14.50 

Size  5 

1000    •  54>0 

1000    9  5.00 

5000    16.26 

ced  and  balance  C.  O.  D. 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
ancisco.     All  prices  quoted  are  for  one 
"onal   1000  to  above  prices. 


Tel.  Douglas  2372      The  Buildcf  Printing  Company    560  Mission  St.,  s.  f. 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year         San  Francisco,  Cal.,  January  29,  1919 


Nineteenth  Year,  No.  5 


Building  & 
Engineering 


News* 


D«voted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities  of    the   Pacific   Coast. 

Eintered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
ConKress  of  March  3,  1879. 

laStTED    EVERT    WEDNESDAY. 
L,.     A.     I,ARSI]:V, 
Pnbllalier   and    Proprietor.     


Subscription  Rates — One  Year.  fS.OO. 
payable  strictly  in  advance.  Single 
copleg,  10c. 

SAN   FRANCISCO   OFFICE 

BOO  Mission   Street. 
Telephone — Dooelas  2S72. 

Among  the  Architeds. 

Bids  will  be  received  by  Gilbert  Van 
B.  Wilkes,  Colonel  of  Engineers  at 
Camp  Fremont  until  January  28,  1919, 
at  11  A.  M.,  for  the  wrecking  of  build- 
ings on  a  portion  of  the  grounds  at 
Camp  Fremont.  For  further  partic- 
ulars see  oflScial  proposal  on  Page 
Three  of  this  issue. 


Architect  Alfred  Heary  Jacobs,  110 
Sutter  street,  has  completed  plans  and 
bids  are  being  taken  by  Richard 
Stone,  431  Jessie  Street,  for  altera- 
tions to  a  four-story  brick  loft  build- 
ing for  the  Golden  Pheasant.  The 
building  is  located  at  171  Minna  St. 
The  work  will  include  dumb  waiter, 
plastering,  painting,  flooring,  plumb- 
ing, skylights,  etc.  New  machinery, 
belting  etc.,  will  be  installed.  Esti- 
mated cost,  $5,500. 


Architect  William  Mooser,  Nevada 
Bank  Bldg.,  is  preparing  sketches  for 
two  five-story  steel  frame  Class  "C" 
apartment  houses  for  different  own- 
ers, to  be  erected'  in  San  Francisco. 
Estimated  cost  $70,000  and  $100,000 
respectively. 


Bids  are  being  received  by  Engineer 
W.  N.  Ball,  of  the  Parr-McCormick 
Terminal  Company,  for  rebuilding  and 
extending  the  apron  wharf  and  trestle 
approach  for  the  new  terminal  to  be 
built  at  the     foot  of  Seventh     street. 


Oakland.  Plans  may  be  obtained  on 
the  property  of  the  owner  at  the  foot 
of  Seventh  street. 


Architects  Morrow  &  Garen,  Chroni- 
cle Bldg.,  have  been  commissioned  to 
prepare  plans  for  a  frame  residence 
to  be  erected  in  Berkeley  to  cost  in  the 
neighborhood  of  $5,000.  Work  will  not 
be  started  until  March, 


Architect  Albert  C.  Martin,  430  Hig- 
gins  Bldg.,  Los  Angeles,  has  been 
commissioned  to  prepare  plans  for  a 
fireproof  County  Hospital  for  Ventura 
County.  It  has  not  been  determined 
whether  a  group  of  buildings  or  a 
single  building  will  be  designed  for 
the  hospital.    Cost,  $20,000. 


Architect  James  Plachek,  2014  Shat- 
tuck  avenue,  Berkeley,  has  completed 
plans  for  a  one-story  frame  garage 
building  to  accommodiate  four  ma- 
chines. It  will  be  erected  in  the  rear 
of  the  apartment  house  on  Russell 
street  and  Hillegass  avenue,  Berkeley, 
by  Dr.  J.  H.  Wood.  Work  will  be  done 
by  days  labor,    fistimated  cost,  $1,000. 


Architect  I'aul  F.  Demartini,  2123 
Powell  street,  is  taking  figures  for 
the  construction  of  a  one-story  brick 
and  concrete  garage  building,  182-6x 
137-6.  It  will  be  erected  on  the  south 
side  of  Pacific  street  87  feet  west  of 
Grant  avenue,  for  the  Canepa  An- 
tonini  &  Co.,  543  Columbus  avenue. 
Estimated  cost,  $20,000. 

Mr.  Demartini  is  preparing  plans 
for  a  two^story  frame  building  to  con- 
tain two  five-room  flats.  It  will  be 
erected  on  California  street  near  First 
avenue.  The  exterior  will  be  finished 
with  brick  veneer  and  cement  plaster 
and  the  interior  will  have  hardwood 
flooro  and  trim.    Estimated  cost,  $7500 


Architect  John  C.  Austin,  1125 
Baker-Detwiller  Bldg.,  Los  Angeles, 
and  W.  Horace  Austin,  of  Long  Beach, 
have  been  commissioned  to  prepare 
plan.s  for  a  new  school  building  to  be 
erected  on  the  American  Avenue 
School  site  in  Long  Beach.  Estimated 
cost.  $100,000. 


Architect  J.  J.  Donovan,  413  13th 
street,  Oakland,  is  preparing  pre- 
liminary plans     for  three     reinforced 


concrete  garage  buildings  and  thre« 
school  buildings  to  be  erected  in  Cali- 
fornia. The  exact  locations  and  fur- 
ther particulars  will  be  given  later. 


Preliminary  plans  are  being  pre- 
pared by  Architect  Lewis  P.  Ho'bart, 
Crocker  Bldg.,  for  an  aquarium  annex 
to  be  erected  by  the  California  Aca- 
demy of  Sciences  in  Golden  Gate  Parle. 
The  funds  were  provided  in  the  will 
of  the  late  Ignatz  Steinhart.  Esti- 
mated cost,  $200,000. 


Architect  W.  H.  Ratcliff,  First  Na- 
tional Bank  Bldg.  Berkeley  has  com- 
pleted plans  for  altering  a  two-story 
reinforced  concrete  building  Into  a 
warehouse.  The  building  is  located  on 
Stewart  street  near  Mission,  San 
Francisco.  George  E.  Billings  is  th« 
owner.  Estimated  cost  of  the  im- 
provement Is  $10,000. 

Mr.  Ratcliff  is  also  preparing  plans 
for  alterations  to  a  two-story  frame 
residence  in  Oakland.  Estimated  cost, 
$2,000. 


Architect  Walter  C.  Palch,  Hearst 
Bldg.,  is  preparing  preliminary  plans 
for  a  three-story  frame  apartment 
house.  It  win  be  erected  on  San  Pablo 
avenue  in  Oakland.  Construction  will 
not  start  until  after  April.  Estimated 
cost  $40,000. 


Architects  Lesher  &  Kibbey  of 
Phoenix,  are  preparing  plans  for  a 
one-story  Class  "B"  garage  and  auto 
salesroom  building.  It  will  be  erected 
on  Fourth  avenue  and  Washington 
street,  Phoenix,  Arizona.  Estimated 
cost,  $30,000. 


Architect  Emil  Schacht,  Common- 
wealth Bldg.,  Portland,  Oregon,  is 
preparing  plans  for  a  two-story  frame 
Home  for  the  Aged,  60x100,  to  contain 
forty  rooms,  library,  etc.,  and  a  one- 
story  brick  kitchen  and  servants' 
quarters,  38x58.  They  will  "be  erected 
in  Columbia  Park,  Portland,  by  the 
United  Artisans.  Estimated  c«st,  $40,- 
000. 


Architect  C.  E.  Perry  Jr.,  1309  Sut- 
ter street,  Vallejo,  is  preparing  plans 
for  a  one-story  brick  or  frame  county 
hospital,  300x100,  for  Solano  County. 
Bids  will  be  called  for  in  about  t.wo 
months.    Estimated  cost,  $100,000. 
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Architect  Matthew  O'Brien,  Fox- 
croft  Blig.,  will  Boon  take  figures  for 
the  construction  of  a  three-story  rein- 
forced concrete  factory  and  ware- 
house building.  It  will  be  erected  on 
Bryant  and  Tenth  streets  by  the 
Holmes  Investment  Company.  Esti- 
mated cost.  JIOO.OOO. 


Aichitect  J.  Gather  Newsom.  1756 
Broadway.  Oakland,  Is  completing 
plans  and  will  be  ready  to  take  figures 
this  week  for  the  construction  of  an 
Italian  style  frame  residence  to  con- 
tain seven  rooms  and  two  bathrooms. 
It  will  be  erected  in  Piedmont,  and 
will  cost  in  the  neighborhood  of  |7,000. 
The  exterior  will  be  cement  plaster, 
interior  and  floors  will  be  finished  in 
hardwood,  a  hot  water  heating  system 
will  be  installed  and  the  bathrooms 
will  be  of  tile. 


Bids  will  be  received  by  the  State 
Board  of  Harbor  Commission,  Ferry 
BIdg.,  until  January  30,  1919,  for  fur- 
nishing and  installing  steel  rolling 
doors  in  Pier  31  shed  and  connecting 
buildings  for  Piers  Nos.  29  and  31. 
Frank  G.  White  is  the  Chief  Engineer. 


Architect  Chas.  H.  Kysor,  Union  Oil 
BIdg.,  Los  Angeles,  has  prepared 
plans  for  a  four-story  brick  hotel 
building  to  be  erected  in  Santa  Ana, 
Orange  County.  It  will  be  erected  by 
the  Santa  Ana  Hotel  Association  and 
is  estin>ated  to  cost  in  the  neighbor- 
hood of  $100,000. 


Architect  Charles  W.  McCall.  Cen- 
tral Bank  Bldg..  Oakland,  has  award- 
ed a  contract  to  H.  P.  Nelson,  2241 
Grove  street,  Berkeley,  for  the  con- 
struction of  a  one-story  brick  factors- 
building,  80x105.  It  will  be  erected 
on  the  west  side  of  San  Pablo  avenue 
five  blocks  north  of  University  avenue. 
Berkeley,  for  Jacuzzi  Bros.  Contract 
price,  17,750. 


Architect  Bernard  J.  Joseph  New 
Call  Bldg.,  is  preparing  plans  for  al- 
terations to  three  different  buildings 
in  Oakland  and  San  Francisco.  Esti- 
mated cost,  $10,000  each. 

Mr.  Joseph  has  completed  plans  and 
awarded  a  contract  to  S.  Kulchar  & 
Co..  8th  Avenue  and  E-lOth  Street, 
Oakland,  for  alterations  to  building, 
new  store  fronts,  etc.,  for  Gerwin's 
Millinary  Company.  The  store  is  lo- 
cated at  No.  477  Thirteenth  street. 
Oakland.    Estimated  cost,  $10,000. 

Contractor  H.  P.  Hoyt,  Monadnock 
Bldg.,  is  taking  figures  for  sheet  metal 
work  and  magneslte  flooring  and  will 
take  figures  In  a  few  days  for  plumb- 
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ing,  in  connection  with  the  construc- 
tion of  the  five  factory  buildings  for 
the  American  Manganese  Steel  Com- 
pany's plant.  The  buildings  are  being 
erected  on  a  portion  of  the  Parr-Mc- 
Cormick  Company's  property  on  the 
Key  Route  Basin.  Oakland. 

Mr.  Hoji;  has  been  awarded  a  con- 
tract on  a  percentage  basis  for  the 
construction  of  six  or  seven  one  and 
two-story  reinforced  concrete  factory 
buildings  for  the  National  Lead  Com- 
pany. They  will  bo  erected  on  Forty- 
seventh  avenue  and  East  Tenth  street, 
Oakland.  Plans  were  prepared  by  the 
owners'  engineer  H.  A.  Broberg,  Mer- 
chants' Exchange  Bldg..  San  Fran- 
cisco. The  buildings  are  estimated  to 
cost  pver  $200,000. 


Architect  James  Plachek,  2014  Shat- 
tuck  avenue,  Berkeley,  has  completed 
plans  and  is  taking  figures  for  the 
construction  of  a  one-story  frame  resi- 
dence and  separate  garage  to  be 
erected  on  the  Mt.  Diablo  Country 
Club's  grounds  in  Contra  Costa 
County.  It  will  contain  nine  rooms 
and  two  sleeping  porches.  The  exterior 
will  be  of  shakes;  interior  and  floors 
of  hardwood.  Hot  air  heating  will  be 
installed:  roof  will  be  of  shingles. 
Estimated  cost.  $9,000.  H.  C.  Macau- 
lay  is  the  owner. 


The  Anglo,  London  and  Paris  Na- 
tional Bank  will  rhortly  improve  their 
banking  quartei^s  by  alterations  and 
additions.  The  building  is  located  on 
Sutter  and  Sansome  streets.  How 
coon  construction  will  start  has  not 
been  decided,  neither  has  an  architect 
been  selected. 


Gladding.  McBean  Co  ,  Crocker  Blug. 
have  asked  draftsmen  to  submit  com- 
petitive plans  for  a  two-story  brick  of- 
fice building  to  be  erected  at  their 
plant  =n  Lincoln,  Placer  County.  The 
building  is  estimated  to  cost  approxi- 
mately $5,000. 


The  California  State  Highway  Cora- 
mission,  Forum  Bldg.,  Sacramento, 
will  receive  bids  until  February  17, 
1919.  at  2  P.  M.,  for  the  gradi.:g  and 
paving  of  2.8  miles  of  highway  in 
Placer  County  and  15.2  miles  in  San 
Diego  County.  For  further  particulars 
.^,ee  Official  Proposal  on  Page  Three  of 
this  issue  or  address  Austin  B.  Flet- 
cher. Highway  Engineer,  at  Sacra- 
mento. 


Bids  will  be  received  by  Colonel 
Baker,  Commandant  at  Benicia  Ar- 
senal, until  January  28th.  for  the  con- 
struction of  two  reinforcrKi  concrete 
storehouses. 


E.  E.  Etherton  submitted  th«  lowest 
bid  at  $123,403  on  November  27th.  All 
bids  were  above  the  estimate.  Plans 
and  further  particulars  may  be  ob- 
tained from  Colonel  Baker. 


The  Board  of  Supervisors  of  Santa 
Barbara  County  request  all  architects 
who  would  be  willing  to  submit  com- 
petitive sketches  for  a  new  court 
house  to  be  erected  at  Santa  Barbara 
for  the  County  of  Santa  Barbara,  in 
case  the  Board  should  determine  to 
hold  a  competition  for  the  purpose  of 
selecting  an  architect,  to  submit  their 
names  and  credentials  to  the  Clerk  of 
the  Board  of  Supervisors  on  or  before 
February  3,  1919.  at  10  o'clock  A.  M. 
C.  A.  Hunt  is  the  Clerk  of  the  Board. 
The  county  proposes  to  vote  bonds  in 
the  neighborhood  of  $500,000  for  the 
erection   of  the   building. 


WITH  all  respect  to  the  venerable 
John  Burroughs,  who  says  that  the 
time  has  come  for  Germany  to  repent 
openly,  we  would  suggest  that  repent- 
ing openly  is  one  of  the  easiest  things 
a  sinner  does — it  is  repenting  inward- 
ly that  counts.  We  should  see  to  it 
that  Germany  repents  all  the  way 
through. — Chicago  Daily  News. 


Buy  what  thou  hast  no  need  of,  and 
ere  long  thou  shalt  sell  thy  neces- 
saries. 


LICKING  war-savings  stamps  leaves 
a  pleasant  taste  in  the  mouth.  Try  it. 
— Chicago  Daily  News. 

THE  Hohenzollems  and  the  cooties 
are  sori-j'  the  war  is  over. — ^Syracuse 
Herald. 

HAVING  landed  in  France.  Pres- 
ident Wilson  may  proceed  to  land  on 
Germany. — Chicago  Daily  News. 


BUT  when  Pershing's  men  come  out 
of  Germany,  they  will  know  their  way 
back  if  an>-thing  happens. — Anaconda 
Standard. 


THE  Kaiser  with  his  .500-odd  un- 
iforms seems  to  be  all  dressed  up  with 
no  place  to  go. — New  York  Telegraph. 

IF  William  had  tried  half  as  hard  to 
commit  suicide  as  he  endeavored  to 
conquer  the  world  he  would  have  had 
one  success  to  his  credit. — Indian- 
apolis News. 


IT  LOOKS  as  if  repairedness  were 
going  ot  cost  Germany  more  than  pre- 
paredness did. — Columbus  Ohio  State 
Journal. 


THE  HU.NS  expect  us  to  g«  without 
bread  so  they  can  have  cake. — Wor- 
cester Gazette. 


THERE  are  places  in  Europe  where 
the  fourteen  points  appear  to  scratch 
painfully.  —  Philadelphia  Evening 
Ledger. 
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Plans   Being   Re-Figured.     Bids  Close 

January  28th,  —  A.  M. 

STOREHOUSE.  Cost.  $ 

BBNICIA.    Solano  Co..  Cal.      Benicia 

Arsenal. 
Two  reinforced  concrete  storehouses. 
Owner — United  States  Government. 
Architect— Drafting       Dept.       Benicia 

Arsenal. 
Plans  may  be  obtained  from  Colonel 
Baker,  Commandant  at  Benicia. 

E.  E.  Etherton  submitted  the  lowest 
bid  at  J123,403  on  November  27th.  All 
bids  were  above  the  estimate. 


Plan."?  Being  Prepared. 

RESIDENCE  ,       Cost,  % 

HOLLYWOOD,   Los  Angeles,  Cal. 
Two-story    and    basement    frame    and 

plaster     residence,  10     rooms  ,  3 

bathrooms,   separate   garage   with 

turntable. 
Owner— Withheld. 
Architect— Elmer  Grey,  810  Wright  & 

Cullender  Bldg.,  Los  Angeles. 


Contract  Awarded. 

CASA  VDRDUGO,  Los     Angeles     Co., 

Cal. 
RESIDENCE  Cost,   $15,000 

Two-story  fram»and  plaster  residence 

12  rooms  and  4  bathrooms. 
Owner — J.  D.  Browne. 
Architect — None. 
Contractor— C.  W.  Kent  &  Son,  131  S. 

Brand  Blvd.,  Glendale,  Cal. 


Plana  Being  Prepared. 

FACTORY  BLDGS.  Cost,  $125,000 

LOS  ANGELES.   Santa  Fe  Ave.   near 

37th  Street. 
Two  reinforced  concrete  factory  build- 
ings, 100x536  and  100x396. 
Owner-^Keystone  Iron  Works. 
Architect— Albert  C.  Martin.  430  Hig- 
glns  Bldg.,  Los  Angeles. 
The  south  building  will  contain  the 
office  building,  pattern  shop,  gray  iron 
foundry,  cleaning  and  core  rooms,  and 
steel  foundry.    The  north  building  will 
contain      an      employees'      clubhouse, 
warehouse,  storeroom,  tool  room,  and 
machine   shop.     There    will    be    eight 
traveling  cranes  ranging  from  5  to  15- 
tons  capacity,     two  cupolas    and     an 
electric  furnace. 


To  be  Done  by  Days  Work. 
ALTERATIONS  Cost,  $9,500 

SAN  FRANCISCO.     No.   2202  Califor- 
nia Street. 
Alter  apartments. 


Owner— -Mrs.  J.  B.  Detrick. 
Architect — D.     J.     Patterson,     Hearst 
Bldg.,  San  FVancisco. 


Plans  Being  Figured. 

GARAGE  Cost,  $ 

BAKERSFIELD.  Kern  Co..  Cal.  19th 
and  "N"  Streets. 

One-story  and  basement  brick  garage. 
82x122. 

Owner— H.  H.   Schultz. 

Lessee — Western  Auto  Stage  Co., 
Bakersfield.  Cal. 

Architect^ — Thos.  B.  Wiseraa>i.  Mor- 
gan Bldg.,  Bakersfield. 


Schedule  7693%,  for  Puget  Sound, 
200  metal  drawer  locks,  opening  of 
January  27. 

Schedule  7694%,  for  Puget  Sound, 
600  steel  plates,  opening  of  January 
27. 

Schedule  7695%,  for  Puget  Sound, 
400  square  feet  hard  slieet  brass,  open- 
ing of  January  27. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department. 


Plans  Being  Prepared. 

ADDITION  Cost,     $200,000; 

Equipment.  $50,000. 

SACRA-MENTO.    N^  29th  and  "J"  Sts. 

Four-story  and  basement  reinforced 
concrete  and  brick  hospital  addi- 
tion. 

Owner Mrs.  John  L.  White. 

Architect — R.  A.  Herold,  Forum  Bldg., 
Sacramento. 


Planu  Being  Figured. 
APARTMEN-TS  Cost.  $40,000 

SAN    FRAXCISCO.      N'E    Sacramento 

St.  and  Le  Roy  Place. 
Two    and    three-story    and    basement 

frame     apartments     (2,  3  and  4- 

room  apts). 
Owner — Withheld. 
Architect — Albert   Schroepfer,   Nevada 

Bank  Bldg.,  San  Francisco. 


Contract  Awarded. 

FACTORY  Cost,  $7,465 

BERKELEY.    W  San  Pablo  Avenue,  5 

blocks  N  of  University  Avenue. 
One-story  brick  factory,  80x105. 
Owner — Jacuzzi  Bros. 
A-chitect Chas.  W.  McCall,  Central 

Bank  Bldg.,  Oakland. 
Contractor — 'Lewis     O.  Hansen,     1128 

The  Alameda.  Berkeley. 


Sub-Figures  to  be  Taken  Next  Week. 

ADDITION  Cost,    $250,000 

OAKLAND.  Foothill  Blvd.  and  69th 
Avenue. 

Four-story  and  basement  reinforced 
concrete  addition  to  present  fac- 
tory. 

Owner — Chevrolet  Motor  Co.  of  Cali- 
fornia, Premises. 

Architect None. 

Contractor — P.  J.  Walker,  Monadnock 
Bldg.,  San  Francisco. 


Cost,    $30,000 


Plans  Being  Prepared. 

ALTERATIONS 

SAN  FRANCISCO. 

Alted  five-story  brick  hotel  into  apart- 
ments. 

Owner — Withheld. 

Architect — D.  J.  Patterson,  46  Kearny 
St.,  San  Francisco. 


Competitive  Plans  to  be  Prei>ar«d. 
OFFICE  BLDG.  Cost,  $5,000 

LINCOLN,  Placer  Co.,  Cal. 
Two-story  brick  office  buildin|r. 
Owner — Gladding,  McBean  Co.,  CTOok- 

er  Bldg.,  San  Francisco. 
Architect — Not  Selected. 

Draftmsen  may  submit  comp«tlUTe 
plans. 


Contract  Awarded. 

FACTORY  Cost,  m.K* 

BERKELEY.    W  San  Pablo  Avenue,  6 

blocks  N  of  University  Arenue. 
One-story  brick  factory,  80x105. 
Owner — Jacuzzi  Bros. 
Architect— Chas.  W.  McCall,    Central 

Bank  Bldg.,  Oakland. 
Contractor — H.  P.  Nelson,  2241  Grove 

St.,  Berkeley. 
NOTE: — A  contract  was  award«4  to 
L.  0.  Hansen,  but  was  withdrawn. 


Plans  to  be  Prepared. 

ALTERATIONS  Cost,  $ 

SA.V   FRANCISCO.     Sutter  and  fan- 
some  Streets. 

Alterations   and  additions  to  present 
bank  building. 

Owner — Anglo,    London    &   Paris   Na- 
tional Bank,  Premises. 

Architect — Not  Selected. 
How  soon  construction  will     »tart 

has  not  been  decided,  neither  has  an 

architect  been  seleeted. 


Sub-PIgures   Beisg  Taken.     Contracts 
Awarded. 

FACTORY,  ETC.  Cost,  | 

OAKLANT),    Alameda   Co,   Cal.     Key 
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Route  Basin  portion  of  Parr-Mc- 
Connlck  Company's  Property. 
Five  factory  buildings.    Main  building, 
80x300,  metal  steel  sash  and  glass 
aidtng(   wood'  trussss,   patent  as- 
be«t03  roofing,  «tc. 
Own«i^Amerlcan     Manganese     Steel 
Co.,  Insurance     Exchang*     Bldg., 
San  Francisco.  (,J.  W.  Plant,  Local 
M&nager.) 
Qigln«er  and  Contractor— H.  P.  Hoyt, 
Monadnock  Bldg.,  San  Francisco. 
Taking  bids  o»     steet  metal     and 
m&gneslte  flooring. 

In  a  few  days  bids  for  plumbing  will 
b«  called. 

Corrugated  asbestos  roofing  awarded 
to  J.  A.  Drummon. 

Williams  has  contract  for  erecting 
•te«l. 

Lumber  awarded  to  Sunset  Lumb»r 
Company. 


Plans  Being  Pitpared. 

ALTERATIONS        Cost,  $10,000  each 

OAKLAND  also  SAN  FRANCISCO. 

Alt«ration8  to  three  different  build- 
ings. 

Owner — Withheld. 

Architect— Bernard  J.  Joseph,  New 
Call  Bldg.,  San  Francisco. 


Contract   Awarded    on    a    Percentage 
Basis.    Bids  Being  Taken  for  Rock 
and  Gravel. 
FACTORY  BLDGS.      Cost,  $206,000  or 

more. 
MELROSE,  Alameda  Co.,  Cal. 
Six  or  seven  one  and  two-story  rein- 
forced concrete  factory  buildings. 
Owner- National  Lead  Compamy. 
Designer  and  Engineer — H.  A.  Broberg 
Merchants'   Evchange   Bldg.,    San 
Francisco. 
Controctor— H.     P.  Hoyt,    Monadnoek 
Bldg.,  San  Francisco. 
The   buildings    include   a   two-story 
reinforced  concrete  melting  house,  46 
by  106. 

One  and  two-story  reinforced  con- 
crete warehouse,  5«x200. 

One-story  frame  office  building,  l&x 
7«. 

Twenty  redwood  tanks  with  capacity 
of  from  ten  to  35,000  gallons. 

There  will  be  a  ton  or  two  of  struc- 
tural steel  in  the  Job. 

Contracts  have  been  let  for  the  fol- 
lowing materials: 

Lumber   for   one   building   awarded 
to  Sunset  Lumber  Co. 
Cement,  Cowell  Lime  &.  Cement  Co. 
Reinforcing  steel.  Woods,  Huddart 
ft  Giiim. 


Contract  Awarded. 

AUTBRATIONS  Cost,    $10,000 

OAKLAND.    No.  477  13th  Street. 
Alterations  to    building;    new   6tor4 
front,  etc. 
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Owner — Gerwin'e  Millinery  Co. 
Architect— Bernard    J.    Joseph,    New 

Call  Bldg.,  San  Francisco. 
Contractor....S.  Kulchar  &  Co.,  Sth  Ave 

and  E-lOth  St.,  Oakland. 


Plans  Being  Prepared. 
BUNGALOWS  Cost,  $3500  each 

BURLINGAISIE,  San  Matto  Co.,  Cal. 
Three  one-story  frame  bungalows. 
Owner- Withheld. 

Architect— Ohas.  E.  J.  Rogers,  Phelan 
Bldg.,  San  Francisco. 


To  be  Done  by  Day's  Work.  Sub  Fig- 
ures to  be  Taken. 

APARTMENTS  Cost,  $17,000 

SAN  FRANCISCO.  E  Palm  Ave.  160  N 
Geary  Street. 

Two-story  frame  apartments  (4  5-room 
apts.) 

Owner — P.  D.  Tyler. 

Architect— E.  E.  Young,  251  Kearny 
St.,  San  Francisco. 


Bids  in  and  Under  Advisement. 
ALTERATIONS         Cost  about,  $8,000 
HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
Alterations  to  frame  residence;  adding 

pavilion  with  marble   foundation, 

etc. 
Owner — Mrs.  W.  G.  Irwin. 
Architect— L.  M.  Upton,  111  Ellis  St., 

San  Francisco. 


Contract  Awarded. 

PO'SV^RHOUSE  Cost,    $13,763 

SOUTH  SAN  FRANCISCO,  Cal.  Beach 

South  San  Francisco. 
One  powerhouse  with  quarters  and  1 

quarters  for  electrician  in  Charge. 

Specification  No.  3741. 
Owner — ^United  States  Government. 
Architect — Not  Given. 
Contractor — Ohas.    J.   U.    Koenig.    110 

Jessie  St.,  San  Francisco. 


Cost, 


Contract  Award'ed. 
DOUBLE  QUARTERS,  ETC. 

$15,992 ;  60  days. 
SOUTH  SAN  FRANCISCO,  Cal.  South 

San  Francisco  Radio  Station. 
Two  double  quarters  and  1  four-room 

quarters.     Specification   No.   3742. 
Owner — United  States  Government. 
Architect — Not  Given. 
Contrtictor— Chas.    J.   U.   Koenig,    110 

Jessie  St.,  San  Francisco. 


Contract  Awarded. 

QUARTERS,  ETC.  Cos.t,  $18,320 

INGLEWOOD,   Los   Angeles   Co.,  Cal. 

U.  S.  Radio  Station. 
One-story   double   quarters   and   1   4- 

room  quarters  (frame.) 
Owner — United  States  Government. 
Architect — Not  Given. 
Contractors — Darrell  Condley  Co.,  526 

Marsh-Strong  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 
COTTAGES  Cost,   not   stated. 

NEAR  OAKLAND. 
Twenty-five  frame  cottages. 
Owner — Withheld. 
Architect — Edwin     J.   Symmes,     1700 
Pearl  St.,  Alameda. 


Plans  Being  Prepared-. 
RESIDENCES  Cost,  $10,000  eadi 

OAKLAND,  Alameda  Co.,  Cal. 
Two  frame  residences. 
Owner — Withbeld. 

Architect — Edwin     J.    Symmes,     1700 
Pearl  St.,  Alameda. 


Plans  Being  Prepared. 

LODGE  BUILDING  Cost,  $40,000. 

RICHMOND,  Contra  Costa  County, 
Cal.    7th  Avenue  near  McDonald. 

Three-storj'  brick  lodge  building. 

Owner— Oneta  Tribe  183,  I.  O.  O.  R., 
John  A.  Miller,  Chairman  of  Build- 
ing Committee,  19  Second  St., 
Richmond,  Cal. 

Architect— J.  B.  Ogbom,    821    BiseeU 
St.,  Richmond,  Cal. 
Building  will     contain     gymnasium 

and  swimming  pool  on  1st  floor  witli 

club   rooms   and   lodge   rooms   above. 
The  project  is  now  being  financed. 

When  funds  are  finally  secured  plans 

wil'l  be  completed  and  bids  called  for. 
The  Tribe  owns  its  lot. 


Plans  Being  Prepared  Ready  fc»r 
Figures  Next  Week. 

FACTORY  Cost,  $60,000 

SAN  FRANCISCO.  B  Valencia  100  S 
14th  Street. 

Four-story  brick  factory  building. 

Owner — ^San  Francisco  Casket  Co., 
18th  and  Guerrero  St.,  Sam  Fran- 
cisco. 

Architect— C.  O.  Clausen,  Hearst  Bl<lg 
San  Francisco. 
A  contract  for  the  brick  work  baa 

been  awarded  to  White  &  Gloor. 


Contract  Awarded.  Taking  Figures 
for  Plastering,  Painting,  Roofing 
.nnd  Glazing. 

STOREHOUSE  Cost,   $110,303; 

135  days. 

MARE  ISLAND,  Cal. 

FivD-EtoiT  reinforced  concrete  elec- 
trical storehouse.  Speciflcatfoa 
No.  3561. 

Owner — United  States  Government. 

Architect — Not  Given. 

Contractor--K.  E.  Parker,  516  Clunle 
Bldg.,  San  Francisco. 
The  following  contracts  have  been 

awarded : 
Plumbing  to  Jas.  H.  Pinkertoo,  22M 

Fulton  Street. 
Electrical  work    to  Newbery    EI«c. 

Co.,  163  Sutter  St. 
Steel  sash  to  Fenectra  Co.,  08  Post 

Street. 


Steel  rolling-  doors  to  C.  Jorgensen 
&  Co.,  618  Mission  St. 


To  be  Done  hy  Day's  Work. 

ADDITION  Cost,   $80,000 

OAKLAND.    S  11th  Street  90  W  Wash- 
ington Street. 

Four-story  reinforced  concrete  Class 
"C"  department  store  addition. 

Owner^Whitthorne     &     Swan.     1015 
Wasihington  St.,  Oakland. 

Architect  and  Construction  Manager — 
Wm.  Knowles,  Hobart     Bldg..  San 
Francisco. 
Bids  will  be  taken  on  sub-contracts 

later. 
Foundation   work  has   been  started 

under  the  supervision  of  Mr.  Knowles. 
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Alterations  and  additions  to  banking 

quarters.    ' 
Owner — Bank  of  Italy. 
Architect-^Prederick  Meyer,  Bankers' 

Investment  Bldg.,  San  Francisco. 
Conti-actors — Fink     &  Schindler    Co., 

228  13th  St.,  San  Francisco. 
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Plaus  Being  Prepared. 

APARTMENTS  Cost,  | 

SAN  FRANCISCO.  Arguello  Blvd.  bet. 

Euclid  Ave.  and  California  St. 
Four  frame   apartment  houses    (2   5- 

room  and  2  6-room  apts.  in  each 

building.) 
Owner — Herman  H.  Helbush.  75  Sut- 
ter St.,  San  Francisco. 
Architect— E.   E.   Young.   251   Kearny 

St.,  San  Francisco. 


Plans  Being  Figured. 

REJSIDEXCE  Cost,  $9,000 

MT.  DIABLO,  Contra  Costa  Co.,  Cal. 
Mt.  Diablo  Country  Club  Grounds. 

One-story  frame  residence  (9  rooms 
and  2  sleeping  iwrches  and  sep- 
arate garage.) 

Owner — H.  C.  Macauley. 

Architect— James  P.lachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 


Contract  Awarded. 

GARAGE  Cost,   $15,000 

BAKERSFIELD,  Kern  Co.,  Cal.  19th 
■  and  "M"  Streets. 

One-story  brick  garage,  82x112. 

Owner— H.  H.  SchuHz. 

Lessee — Western  Auto  Stage  Co. 

Architect — ^Thos.  B.  Wiseman,  Morgan 
Bldg.,  Bakersfield. 

Contiactor — Henry  Eissler,  1616  Cali- 
fornia St.,  Bakersfield. 


Ready  For  Figures  in  About  a  W^eek. 
ADDITIONS  Cost,  $15,000  to 

$20,000. 
OAKLAND,  Leona  Heights. 
Two  two-story  frame  addition  to  Cha- 

bot  Observatory. 
Owner — City  of  Oakland. 
Architects— Reed    &   Corlett.    Oakland 

Bank  of  Savings  Bldg.,  Oakland. 


Contract  Awarded.  Contractor  Taking 
Sub-Figures  for  Structural  Iron 
Work,  Concrete.  Granite  and 
Stone  Work. 

ALTERATIONS  Cost,  $ 

OAKLAND.  NE  Eleventh  and  Broad- 
way. 


"Work  Started. 

INCINERATOR  Cost,    $ 

VALLEJO.  Solano  Co.,  Cal.  5th  and 
Rice  Streets. 

Reinforced  concrete  garbage  incin- 
erator, 40x40. 

0\vner — Vallejo  Garbage  Incinerator 
Company. 

Architect — Not  Given. 

Contractor — Worswick  Construction 
Co.,  Monterey  and  Pennsylvania 
ets.,  Vallejo,  Cal. 


Site  Purchased  for  Lodge  Building. 
VALLEJO,     Solano     Co.,     Cal.       NE 

Georgia  and  Sonoma  Sts. 
Owner — Vallejo  Lodge  No.  559,  B.  P.  0. 

E.,  J.  R.  Whitaker,  Secretary,  741 

Capitol  St.,  Vallejo. 
NOTE: — Vallejo  Lodge  of  Elks  have 
purchased  a  site  as  above  for  future 
development.  The  new  site  is  now 
bringing  in  an  income  from  stores. 
When  the  old  site  is  disposed  of,  the 
new  site  will  be  improved.  Architect 
W.  A.  Jones  of  Vallejo  was  the  archi- 
tect for  the  present  meeting  quarters. 


Contract  Awarded. 

RESIDENCE      ETC.  Cost,  $20,000 

GLEXDORA,  Los  Angeles  Co.,  Cal. 
East  Glendora. 

Two-story  and  basement  frame  resi- 
dence and  garage  (10  rooms  and 
3  bathrooms.) 

Owner — L.  H.  La  Chance,  Chicago. 

Architect — F.  O.  Eager,  American  Na- 
tional Bank  Bldg.,  Los  Angeles. 

Contractor — Joseph  Thompson,  Mon- 
rovia, Cal. 


OW'ner  to  Take  Sub-Figures. 
RBSIDEffsCE  Cost,  $15,000 

LOS  ANGELES.    Western  Avenue  and 

Ingraham  Street. 
Two-story  frame  residence  (9  rooms). 
OTvner — Mrs.  Grace  Craig.  Savoy  Hotel 

6th  St.  and  Grand  Ave.,  Los  An- 


Architect — Not  Given. 
Superintendent — Fred  Genee. 


Plans  Being  Prepared. 

HALL  &  STORE  BLDG.  Cost,  $125,000 

LOCATION,  Withheld. 

Owner — Withheld. 

Architects — Cunningham     &     Politeo, 

First    National    Bank    Bldg..    San 

Francisco. 


DEPARTMEXT  OF  EXftl.VEEROG. 
Californin    Highway    CommissioB. 


NOTICE  TO  CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Fomm 
Bniiding.  Sacramento,  Cal.,  until  3 
o'clock  P.  M.,  on  February  17,  1919,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is 
made,  portions  of  State  highway  as 
follows : 

Placer  County,  through  Rocklin  and 
Penr>n  (III-Pla-lT-A),  atout  2.8  miles 
in  length,  to  be  paved  with  Portland 
cement  concrete. 

San  Diego  County,  between  Tecata 
Divide  and  the  easterly  boundry  (VII- 
S.D.-12-G).  about  15.2  miles  in  length, 
to  be  graded  throughout  and  paved  for 
a  length  of  11.4  miles  with  Portland 
cement  concrete. 

Plans  may  be  seen,  and  forma  of 
proposals,  bands,  contract,  and  speci- 
fications may  be  obtained,  at  the  said 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at 
the  office  of  the  Division  Engineer  of 
the  division  in  which  the  work  is 
situated.  The  Division  Engineer's  of- 
fices are  located  at  Willits,  Dunsmuir, 
Sacramento,  San  Francisco,  San  Luis 
Obispo.  Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by 
the  Commission.  The  special  atten-  / 
tion  of  prospective  bidders  is  called  to 
the  "Notice  to  Contractors"  annexed 
to  the  blank  form  of  proposal,  for  full 
directions  as  to  bidding,  quantities  of 
v.ork  to  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best  interests  of  the  State. 

N^EWELL  D.  DARLINGTON, 
CHARLES  A.  '^V'HITMORE. 
EMMETT  PHILLIPS, 

California   Highwav  Commission. 
AUSTIN  B.  FLETCHER, 

Highwav   Engineer. 
WILSON  R.  ELLIS, 

Secretary. 
Dated:   January  20,  1919. 


Easy  to  l)uy,  conTenient  to  handle,  no 
red  tape  —  Get  a  War-Savlngs 
Stamp  todBj. 


BIBS  WANTED  FOR  ROAD  WORK. 

CHICO,  Butte  Co..  Cal.— The  Bid- 
well  Park  Commission  has  advertised 
for  bids  for  the  construction  of  twenty 
miles  of  graveled  roads  in  the  Bidwell 
Park,  which  was  the  joint  gift  to  the 
city  of  Chico  of  the  late  General  and 
Mrs.  John  Bidwell. 

Bidwell  Park,  which  is  approxi- 
mately nine  and  a  half  miles  long,  ex- 
tends from  the  eastern  limits  of  the 
city  to  a  point  in  Iron  canyon,  as  the 
canyon  of  Big  Chico  creek,  which 
flows  through  the  park,  is  designated. 
The  road  will  encircle  the  park  and 
will  cross  the  creek  at  many  points  In 
the  valley  and  in  the  canyon. 

The  park  commission  has  an- 
nounced it  will  expend  ,$10,000  eacto 
year  in  the  improvement  of  the 
grounds. 
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BUILDtVG  CO.VTRACTS. 
San  Francisco  County. 

No.     Owner               Contractor  Amt. 

74  Lesser    Delaney  1000 

75  Chadborne    Owner  400 

716    Jewelers    Bldg Robinson  500 

77  Hyde    _ Feller  400 

78  Carrick    Carrick  400 

79  Gearhard    Gearhard  400 

80  Strickland    Strickland  400 

81  Pilgrim    Ferguson  400 

82  Gonzalez    Gonzalez  500 

83  Harvey    .....' Mullen  2497 

84  Kingwell    „\elson  4500 

85  S   F  Casket White  14800 

86  Louie    Ingraham  3000 

87  Bermingham  ...Heidenreich  "   4(/0 

88  Troy    Cobum  1000 

89  Com  Center  Rlty 5loller  400 

90  Osborne    Osborne  500 

91  Eagles  Hall  McLeran  4500 

92  Allen    Nelson  12000 

93  Canellis    Dravillas  500 

94  Lenmond  3IcLeran  600 

%    Detrick  Detrick  9500 

96  Tyler    Tyler  17000 

97  Janssen  Jansseh  6000 

98  Com    Rlty Moller  500 

99  Rhine   _Rhine  400 

100  Cal    Canneries Owner  1000 

101  Phelan    Federal  1500 

102  Shumates    Federal  400 

103  Gray   Mohler  6S00 

104  Mission    Ter Olsen  13850 

105  Morris    ilorris  2800 

106  Levy    Koba  500 

107  Chris's    Budinsky  1100 

108  Trevor  Trevor  900 

109  R  C  Archbishop Mullen  1085 

ALTERATIONS 

(74)     NO.  2177  MISSION.    Alter  front 
of  stores. 

Owner Mr.   Lesser,     58     Second, 

San  Francisco. 

Architect None. 

Contractor.. ..C.  S.  Delaney,  2892  Pine, 
San  Francisco. 

COST.  $1000 


GARAGE 

(75)     NO.  81  FIFTH  AVE.     One-story 
private  garage. 

Owner Mrs.  W.  K.  Chadborne,  81 

5th  Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $400 


(76)     NO.  150  POST.    Erect  steel  and 
plaster  partitions. 

Owner Jewelers      Building     Co., 

Premises. 

Architect None. 

Contractor....Robinson      &      Gillespie, 
1051  Sutter,  S.  P. 

COST,  $500 


ALTERATIONS 

(77)     NOS.     47-49-49A  NOE.       Renew 
front  steps  and  repairs. 

Owner Walter     S.      Hyde.      100 

Judah,   San  Francisco. 

Architect None. 

Contractor.. ..F.  Fetten,  305    Guerrero, 
San  Francisco. 

C50ST,  $400 


ALTERATIONS 

(78)     SW  SIXTH  A\^  AND  IRVING. 
Alter  dwelling. 

Owner 3Irs.   Martha   H.  Carrick, 

1358  Fell,   San  Francisco. 

Architect None. 

Contractor....M.  H.  Carrick,  180  Jessie, 
San  Francisco. 

COST,   $400 


FRA.ME  DWELLING 
(79)     E   VICTORIA    250   S   Holloway. 
One-stoftr  frame  dwelling. 

Owner R.      E.      Gearhard,       471 

Bright,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $400 


ALTERATIONS 

(80)     NO.    2425   FILLMORE.     Altera- 
tions. 
Owner Dr.  S.  L.  Strickland,  2435 

Fillmore,  San  Francisco. 
Architect F.  B.  Wood,  2237  Steiner, 

San  Francisco. 
Day's  work.  COST,  $400 


ALTERATIONS 

(81)     NO.    1908    GREENWICH.     Alter 
dwelling. 

Owner George  Pilgrim,  Premises 

Architect None. 

Contractor....Ferguson     &     Son,     1739 
Union,  San  PYancisco. 

COST,   $400 


ALTERATIONS 

(82)     NO.  418  UNION.    Alterations. 

Owner Gonzalez  &  Fortes,  Prem 

Architect None. 

Day's  work.  COST,  $500 


ALTERATIONS 

(83)  NO.  175  O'FARRELL.  All  work 
for  remodeling  store  front  and  other 
fittings. 

Owner Louise       Harvey,       2640 

Steiner,  San  Francisco. 

Architect Alfred  Kuhn,  Pacific  Bldg 

San   Francisco. 
Contractor...JHullen      Mfg.      Co.,      64 

Rausch,  San  Francisco. 
Filed  Jan.  21,  '19.    Dated  Jan.  20,  '19. 

When  50%  of  work  done $1000.00 

Usual    35   days 1497.50 

TOTAL  COST,  $2497.50 
Bond,  none.  Limit,  21  days.  Forfeit, 
none.     Plans  and  specifications  none. 


FRAilE  BUNGALOW 

(84)  SAN  RAMON  AND  SOUTH- 
wood  Drive  SW  being  Lot  2  Blk 
3189,  Westwood  Park.  All  work  for 
one-story  frame  bungalow. 

Owner John  J.  Kingwell,  Butler 

Bldg.,  San  Francisco. 

Architect Chas.    F.    Strothoff,    2276 

Mission,  San  Francisco. 

Contractor. ...Nelson  Bros.,  747  19th 
Ave.,    San    Francisco. 

Filed  Jan.  21,  '19.    Dated  Jan.  18,  '19. 

Enclosed  and  roof  on $1125 

Brown  coated  1125 

Completed  and  accepted 1125 

Usual  35  days 1125 

TOTAiL  COST.  $4500 

Bond,    $2250.       Sureties,     Edwin     T. 

Peterson  and    Chas.  Monson.      Limit, 


Jan.  18,  1919.    Forfeit  none.    Plans  and 
specifications  filed. 


BRICK  WORK,  ETC. 
(85)     E  VALENCIA  100  S  Fourteenth. 
Brick  work  and  terra  cotta  tile  work 
for   four-stoiT   brick   and  mill   con- 
structed building. 

Owner San  Francisco  Casket  Co. 

621  Guerrero,  S.  F. 

Architect E.  A.  Garin,  Cr.  Owner. 

Contractor.. ..White    &    Gloor.    Monad- 
nock  Bldg.,  S.  F. 
Filed  Jan.  21,  '19.    Dated  Jan.  14,  '19. 
Brick  work  up  to  underside  of 

2nd    floor   joists 75% 

Brick  work  up  to  underside  of 

3rd    floor    joists 75% 

Brick  work  up  to  underside  of 

4th  floor  joists 75% 

Brick  work  of     exterior    walls 

completed    75% 

All   brick   and  tile   work  com- 
pleted       75% 

Usual    35   days,  halance _ 25% 

TOTAL  COST,  $14,800 
Bond,  none.  Limit  40  days  after  noti- 
fied. Forfeit,  none.  Plans  and  speci- 
fications  filed. 


FRA.ME   RESIDENCE 
(86)   W  TWENTY-SE\^N-TH  AVE  260 
N  Balboa.      One-story  frame     resi- 
dence. 

Owner Mrs.  J.  Louie,  795  Sutter. 

San  Francisco. 

Architect None. 

Contractor.. ..Mark    C.  Xngraha-n.    450 
Duboce  Ave..  S.  F. 

COST.  $J00O; 


FOUNDATION 

(87)     NO.   718   PINE.     Underpin  con- 
crete foundation. 

Owner J.  Bermingham  Jr.,  Prem 

Architect None. 

Contractor... .Wm.     Heidenreich,     1283 
5th  Ave..  San  Francisco. 
COST,  $400 


ALTERATIONS 

(88)     NO.   253  GRANT     AVE.       Alter 
bakery. 

Owner S.  Troy,  20  Montgomery. 

San  Francisco. 

Architect None. 

Contractor...  Chas.  Coburn,  180  Jessie, 
San  Francisco. 

COST,  $1000 


ALTERATIONS 

(89)     SE    BUSH   ANT)   MARY   LANE. 
Alter  store. 

Owner Com.  Center     Realty  Co., 

614  Call  Bldg.,  S.  F. 

Architect None. 

Contractor...  R.  W.  Moller,  '  614     Call 
Bldg..  San  Francisco. 

COST,  $400 


ALTERATIONS 

(90)     S  CLEMENT     32    E  Third  Ave. 
Alter  dwelling. 

Owner E.       J.       Osborne,       800 

Shrader,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $500 


^f^'^m  loLDEN    GATE    AVE. 
>wnln'."'"Eagles  Hall  Ass'n..  Pr.m. 

\rcbit6Ct None.  PMerson 

:ontractor....McLeraa      &      Peterson, 
Sharon  Bldg.,  S.  F. 

COST,  $4o00 


fe^'T^NTY-EIGHTH  AVE  206 
and  231  N  California.  Two  two-story 

o;^er..."^SrCo..     125     Sutter, 
San  Francisco. 

Architect None.  Delmar 

Contractor.. -Emil  Nelson.  39  Deimar, 
San  Francisco. 

COST,  $6000  each 
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Cyyraer California  Canneries  Co., 

Premises. 

r/fw^^r.:"^^^;^ COST.  11000 

S?f^Na    IOsTmARK^.     Electric 

Own^er"..'."Hon.  Jas.  D.  Phelan  Care 
"^"^"^ R     D.    McElroy,    Phelan 

Bidg.,  San  Francisco. 
Architect W.  S.  Huber   1st  National 

Bank  Bldg.,  S.  J?. 
ConTactor....Federal  Sign  System,  618 
'  Mission.  San  f™sco.^^ 
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ALTERATIONS 
(107)     NO.    219 

restaurant.  . 

Owner  ..Chris's   Place,   Premites. 

^rntSrZrRBudinsky,.  1675  Mis- 
sion,  San  Francisco. 

COST,  $1100 


O'FARRELL.      Alter 


Parti- 


AMD 


ALTERATIONS 

(93)     NO.  79  FOURTH. 

O^'^     Theo.   Canellis 

San  Francisco. 

Architect None. 

Contractor....Gus  DraviUas. 
San  Francisco 


Alter  restau- 
157    7th, 


ELECTRIC  SIGN 
(102)     rSTINTY-THIRD    AVE. 
California.    Electric  sign. 

Owner S  h  u  m  a  t  e  s     Pharmacy, 

Premises. 


618 


^oSorlSral  Sign  System, 
'"  Mission,  San  ^|--^ 


377    3rd, 
COST,  $500 


ALTERATIONS 

7^4)     NO.  753  HOWARD^ 

Owner Lenmond  Co. 

Architect None. 

Contractor  ....McLeran       & 
Sharon  Bldg., 


Alterations. 
Premises. 

Peterson, 
S.  F. 
COST,  $600 


Sr^'''2'^'  CALIFORNIA.     Alter 
apartments 

^Se;;t D     J     Patterson,    Hearst 

Architect u.j  g      pjanclsco. 

^     .    „„rk  COST,  $9500 

Day  s  worK. 


FRAME   D'^'ELLINGS  »   .„„ 

a03)     N  ANZA  80  E  Twenty-first  Ave 
'  All  work     for  two     one-story     and 
basement  frame  dwellings 

Owner John  Gray,  1248  Fell  bt., 

San  Francisco. 

^^raTtor::::Thos:  E.  Mohler,  255   8th 
contrat  ^^^     ^^^  Francisco 

Filed  Jan.  24,  '19.    Dated  Jan.  17,  19_^ 

Rough  frame  up *^g  .p 

Brown    coated    ^g^,, 

Accepted    .- jggo 

usual   3d  day^-^T^L   cO«T,-$66'.0 

Bond    none.     Limit,  SO  days.     Forfeit, 
Bono,  iio"^  ,  sDer.flcations  none, 

none.     Plans  ana  ''Pf'  „    ,q,q  .^-(j 

NOTE:— 1st  report  Jan.  18,  iyi»  -^"• 


N   G«ary.     Two- 


APARTMENTS 

(96)     E    PALM    160 

^  apartm^eng.  ^^^^^_  ^^^  ^^^.1,„. 

"^"    oon   Francisco. 

Architect rE^oung,  251  Kearny, 

n     .    work''"  COST,  $17,000 

Day  s  work.         

FRAME  D-W-ELLINGS       ,   ,.  „  r-  24th 
S  GEARY  82-6^^^^f  IS^e^t 
Ave.    TWO  one-story  antt 


275 


Architect .... 
Contractor.. 


(97) 


basement 


frame  dwellings.  tJtnr<;t 

"  „r    E.  A.  Janssen,  1001  HUrst 


Owner 

Architect None. 

Day's  work. 


COST.  $3000  each 


Sr^ir^AN-D      MARY      LANE. 
^"^'■^^"cCmercial  center  Real- 
ty Co.,  916  Kearny,  ° 


FRAilE   COTTAGES  ,„ 

i-i(\i^     TiOTS   4    5,   6,   7,   8   ai-tts.     i>. 
^'M^Li^errace!     All  work  for  five 
five-room  frame  cottages. 

Owner Mission  Terrace  Co 

Santa  Rosa,  S.  Jf. 
jH  C.  Baumann,  Zai 
Keariy,  San  Francisco. 
Olaf  Olsen,  68  Santa 
■ynez  Ave.,  San  Francisco 
Filed  Jan.  24,  '19.  Dater  Jan.  20  19^ 
Enclosed  and  roofs  "^  •;,  -V^^tgllo 
Brown  coated  ins.de  and  out  3462.d« 

completed  and  accepted 3462.aO 

usual   35   I^I^Xl  cost:$13,850:00 

^^\lTu  Knimit.'lOO^daTs: 
ForfeH  $1.  Pla^  and  specificflations 
filed. 


Sl'^'^a^rMONTGOMERY. 

a;rr^°'..™or%Co..   32Mont- 

^       gomcry.  San  Francisco. 

Architect W.  H.  Crim  Jr..  425  Kear- 
ny, San  Francisco. 
Day's    work.^' COST,    $900 

INSTALL  PULPIT.  ETC. 
(109)     NE     COLUMBUS     AVE     AND 
Valleo  E  77-8y.xN  137-6.    All  work 
tor  installation  of  pulpit  and  canopy 
in  St   Francis  Church. 

(Z^fr. The      Roman       Catholic 

A.rchbishop  of  S.  i- .,  li"" 
Franklin,  San  Francisco 
Architect-Chas.   J.   I.   Devlin    Pacific 
^  Bldg.,  San  Francisco. 

Contractor....Mullen      Mfg-      Co.,      m 
Contracto      ^^^^^^     ^^^    Francisco 

Filed  Jan.  25,  '19.  Dated  Jan.i  18.  19^ 
On  1st  and  15th  of  each  month  75_% 
usual  35  lays..^-,^^.^  .^■^•^■•^^035 
T,  J  t-:^f\  <?iiretv  New  Amsterdam 
Kaltrco.  SI'  24  days.  Forfeit, 
$5      Plans  and  speci^cations_flled. 

SOTICE^FlfOX-RESPOXSIBILITY. 

San  Francisco  County. 

Ton     ?4    1919— N"^'   BROADWAY   & 

^Stockton     N  46-6XW  68-9.       Wolf 

Rosenberg  and  Morris  Rosenberg 

T^^rigi^S iLOs 9o7w 

'^Stockion  V  47-6XM  137-6.  Savings 
Union  Bank  &  Trust  Co,  tr  Caas 
E  Foye  as  to    improvements-    on 

Taf  ItMlTN-^  EDDY&  tXyIoR 
'^E    3i-6x^0.    ^-hitell  Realty  C^ 

as  to    improvements     an     leased 

property 


Owner.. 


Architect None. 

Contraotor...-R.   vv- 
Bldg., 


S.  F. 


Moller,  614 
San  Francisco, 
COST, 


Call 


S^^^^^T,      t>A<;T     AND     POWELL. 

O'™^'^ Ave.,  San  Francisco. 

Architect None.  ^^  ^^^q 

Day's  work. 


FRA^IE  RESIDENCE 

(105)     N     BALBOA     32  E  12th 

Two-story  frame  residence- 
Owner      -A.    T.    Morns, 

uwner...-        ^^^     ^^^  Francisco. 

Architect None. 

Day's   work. 


Ave. 


501    11th 


Cost,   $2800 


tl^^r^a'^^O    MIN-NESOTA. 
cannery. 


Alter 


tl^T)^w°B^CHA.NANAND    POST. 

Ov^l7 '''.''r.  L-y,  N-W  Sutter  and 
Gough,  San  Francisco. 

^^^^a^or::?"  Koba,  1615  Buchanan, 
san  Francisco.^^^_  ^,^^ 


LEASES. 

San  Francisco  Coimty. 

Ton  9ft  1919— N  14  FEET  ON  STORE 
^E'l^ontNTf  Oregon;  No.  520  Front 
ft^en  &  Tochini  to  Baldocchi  & 
^c  ni^  q  vears  $85  per  montli. 
Tpn  21  19iUnO  68  MArL:T.  Ter- 
'^mi^i  Inv^ment  Co  to  Julius  Saltz. 
$16,800.  ,_^^  ..,„ 
191<^N-^'  SIX-TH  AND 
No  26  6th  and  No.  o08 
Stevenson.  Mary  G  Curtin  to  Abra- 
ham Kaplan  and  M  B  Goldman.  14 
months.     $1400. 

COMPLETIOX  ?fOTICE8. 

San  Francisco  County. 

ACCHPTBD 


5  years 
Jan.      24. 
Stevenson 


""°"l•^ss.?"r^ss 


Lucile 


Jan. 
Mason        ^^     „„,„ 

"'janV'is.   19U 

Jai'  ■■l7:"i9i9^SUTTER   bet.    Ma- 
son  and  Taylor    (Contract 


SmUh   to  Mangrum&  Otter    inc. 


filed 


April    1',    ini8).      Youug    Wouiens 
Chnistian  Ass'n.  to  J  Gensler  (as 
Electrical  Constr    Co..  Jan.  17    iqig 
Jan.  20,  1919— E  GUERRERO  98-6  N 
19th  E  lOOxN  49.     Dairy  Delivery 

Co,   Inc    to   A    H    Wilhelm.._ 

,  ■• Jan.    9,   1919 

Jan.  21,  1919— NOS  600  AND  604 
Van  Ness  Ave.  San  Francisco  Tire 

Co  to  A  D  Collman Jan.  18    1919 

Jan.  22,  1919— W  G^UERRERO  114  S 
20th;  No.  812  Guerrero.  Wm  G 
Loewe  to  Fred  Warden  and  Otto 

List Jan.    21.    1919 

Jan.  23,  i919— NE  SACRAMENTO  & 
Webster  N  255-4i^xE  275.  Board 
of  Trustees  of  Leland  Stanford  Jr 
University  to  Joseph  Musto  Sons- 

Keenan  Co Jan.  16,  1919 

Jan.  23,  1919^NE  COLUMBUS  AVE 
and  Vallejo  E  77-8i4xN  137-6.  The 
Roman  Catholic  Archbishop  of 
San  Francisco  to  Mullen  Mfg  Co 

Jan.    16,   1919 

Jan.  24,  1919— N  SUTTER  41-7%  E 
Taylor  44-7%x81-8.  Goodson  In- 
vestment Co  to  Alexander  Cole- 
man, Jan.  17,  1919;  Holloway  Ex- 
panded Metal  Co Jan.  20,  1919 

Jan.  24,  1919— E  SANSOME  89  S 
California  E  71-3i^  N  23  W  23  N 
66  W  48-31^  S  89.  The  Balfour 
Guthrie  Invst  Co  to  A  Knowles... 
Jan.    24,    1919 


UUILDING  AND  ENGINEERING  NEWS 
RIO  FA  IRS 

(93)     NO.    2537    VIRGINIA,    Berkeley. 
Repairs. 

Owner —  Jones,  Premises. 

Aixrhitect None. 

Contractor....G.  Williams,  806  Jackson, 
Oakland. 

COST,  $400 


Ad- 


ADDITION 

94)     NO.  3841  GROVE,  Oakland, 
dition. 

Owner P.   M.   McNeill.   629   Elsie 

Ave.,  San  Leandro. 

Architect None. 

Day's  work.  COST,  .|1000 

GARAGE 

(»5)     E   108TH  AVE   130   N  Bancroft, 
Oakland.    Garage. 

Owner Geo.   J.  Ames,   108th   Ave 

and  Bancroft  Ave.,  Okd. 

Architect None. 

Day's  work.  COST,  |500 


burn,  2434  California  St, 

Berkeley. 

Architect None. 

Day's  work.  coST,  $*00 

ALTERATIONS 

(102)     NO.  1706  SAN     PABLO     AVE 
Oakland.    Alterations. 

Owner Harry  Kear,  Premises 

Architect None. 

Conti-actor....Corbett    &    Bayliss,    1110 
Franklin,  Oakland. 

COST,  $500 

FIRE  REPAIRS 

(103)     NO.    932  E-TWENTY-EIOHTH, 
Oaklann.    Fire  repairs. 

O^vner H.  Fagan,  732  Grand  Are., 

Oakland. 

Architect None. 

Contractor. ..P.  G.  Maclntyre.  335  34th, 
Oakland. 

COST,  $500 


LIENS  FILED. 


San  Francisco  Connty. 

RECORDED  AMOUNT 

Ian.  15,  1919— LOTS  57  AND  58  Ben 
Franklin  Hd.  Ass'n.  E  D  Conolley 
and  H  W  Bode  (as  Spring  Valley 
Lumber  Yard)  vs  Chas  A,  Louis 
and  Steve  Balazs $125  65 

'an.  22,  1919— N  PRBCITA  AVE  125 
W  Alabama  W  25xN  100.  John  J 
Mullins    vs   Frank   Amatore.- .     $110 

'an.  24,  1919— LOT  20  Lyon  &  Hoags 
Sub  Bakers  Beach  Land  Co.  Wm 
Martin  vs  R  A  Kinzie $317 

BIELASKI  is  merely  showing  us 
ow  many  geese  can  be  caught  by  the 
ropaganda.— Columbus  Record. 


DWELLING 

(96)  S  PACIFIC  AVE  200  E  Walnut 
thence  parallel  Walnut  150  E  50, 
Alameda.  Ail  work  for  oncstory 
and  basement  dwelling. 

Owner Petor  Siguinot,  2235  Lin- 
coln Ave.,  Alameda. 

Architect None. 

Contractor....Jos.  Boeddeker.  1814  34th 
Ave..  Oakland. 

P^led  Jan.  21.  '19.    Dated  Jan.  15  '19. 

Roof  on   $7155 

Brown   coated  499 

Standing    finish    completed 499 

Completed  and  accepted 499 

Usual   35   days 755 

TOTAL  C(DST.  $3007 

Bon',  none.     Limit.  65  days.     Forfeit 

non',.     Pljns  and  specifications  filed. 


ALTERATIONS 
104)     NO.  2302  DAMUTH,     Oakland. 
Alterations  and  repairs 

Owner J.     a.     Leithmann. 

Damuth.  Oakland. 

Architect None. 

Day's  work. 


2S08 


COST,  ^00 


100  E  Tele- 
One-story 


DWELLING 

(97)     N   MADELINE      400   W     Maple, 
Oakland.     One-story   3-room    dwlg. ' 

Owner Lenn  Spencer,  3531  Rhoda 

Ave.,  Oakland. 

Architect None. 

Day's   work.  COST,  $400 


BUILDING  CONTRACTS. 
AKLAND  AND  ALAMEDA  COUNTT. 


Owner                    Contractor  Amt. 

Jones    Williams  400 

McNeill    McNeill  1000 

Ames    Ames  500 

Seguinot    Boeddeker  3007 

Spencer    Spencer  4O0 

Nelson    Anderson  2636 

Turner    Ferguson  400 

Erwin    Sircy  800 

Blackburn    Owner  400 

Kear    Corbett  500 

Fagan  Maclntyre  500 

Leithmann    Owner  500 

Rheem    Walker  1000 

National  Lead  Hoyt  22000 

Aluminum    Pro Pedgrift  400 

Snyder    MacGregor  900 

Geiwin    Kulchar  6000 

Lodge    Lodge  2900 

Jacuzzi    Nelson  7750 

Janssande    Owner  400 

Engler    Engler  2000 

Carleton    Carleton  1800 

Hudson    Hudson  2200 

Whitthorne    Knowles  80000 

Wood    Wood  '500 

Ilmanen    Ilmanen  2O00 

Hamma    Spencer  3650 


DWELLING 

(98)     N  DERBY  150     E  Mabel.     Ber- 
keley.    One-story   5-room    dwelling. 

Owner Nels  Nelson,  1028  Pardee, 

Berkeley. 

Architect A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Contractor..  .Anderson     &     Holt.   2488 
Shattuck  Ave..  Berkeley. 
COST,  $2636 


LABORATORY 

(105)  S  HAWTHORNE 
graph  Ave.,  Oakland 
laboratory. 

Owner W.  S.  Rheem. 

Architect None. 

Coutractor....P.  J.  Walker  &  Co.,  Mo- 
nadnock  Bldg.,  S.  F. 

COST,  $1000 

FACTORY 

(106)  FORTY-SEVENTH  AVE  AND 
E-lOth,  Oakland.  Two-story  rein- 
forced concrete  factory. 

Owner National  Lead  Co.  of  Cali- 
fornia, American  National 
Bank  Bldg.,  S.  F. 

Architect None. 

Contractor....H.  0|  Hoyt  Co.,  Monad- 
nock  Bldg.,  S.  F. 

COST,  $22,000 


Oak- 


Ala- 


ALTERATIONS 

(99)     NO.  327  LINCOLN     AVE., 
meda.    Alterations. 

Owner Mrs.  H.  W.  Turner.  Prem. 

Architect None. 

Oontractor..  .John  Ferguson,  2525  Ade- 
line. Oakland. 

COST,   $400 


ALTERATIONS 
(107)     NO.    201   E-ELEVENTH. 
land.     Alterations. 

Owner Aluminum    Products    Co., 

Premises. 

Architect None. 

Contractor....Jas.  H.  Pedgrift,  565  16th, 
Oakland. 

COST,    $400 


ALTERATIONS 

(100)     GRAND  AND  PACIFIC  AVES., 
Alameda.  Alterations. 

Owner D.  W.  Erwin. 

Architect None  . 

Contractor.-..N.  J.   Sircy.   1718   Lincoln 
Ave.,  Alameda. 

COST.   $800 


ALTERATIONS 

(101)     NO.  1545  DWIGHT  WAY, 

keley.     Alterations. 
Owner A.  H.  &  Hattie  A.  Black- 


Ber- 


REPAIRS 

(108)  NO.  892  THIRTY-FIFTH,  Oak- 
land.    Fire  repairs. 

Owner .Mrs.      Snyder,      Spokane, 

Washington. 

Architect None. 

Contractor....J.  MacGregor,    731     60th, 

Oakland. 

COST,  $900 

ALTERATIONS 

(109)  NO.    477    THIRTEENTH.    Oak- 
land.   Alter  store. 

Owner Gerwin    Millinery    Store. 

Premises. 
Architect Bernard   Joseph,    74   New 

Montgomery,   S.   F. 
Contractor....S.  Kulchar     &     Co.,     8th 

Ave  and  E-lOth,  Oakland 
COST,  $6000 


BUILDING  AND  ENGINEERING  NEWS 


)WELLING 

110)  E  CONGRESS  AVE  140  iN 
Foothill  Blvd.,  Oakland.  Two-story 
'-room  dwelling. 

)wiier Martha    E.    Lodge,    5489 

Bond,  Oakland. 

Uchitect None. 

:ontractor  ...C.   F.   Lodge,   5489_  Bond, 
Oakland. 

COST,  $2900 


DWEhLlSG 

(118)     NE     CHANNING 

Eighth,    Berkeley 

roTm  :l\velling. 

OwnM- A.     Iltnanon, 

Berkeley. 

ArcliiLect None. 

Day's  work. 


WAY     AXD 
One-story    five- 


2321     10th, 


COST,  $2000 


San 


Page  Eleven 

COTTAGE 

—  SECOND  ST.  N     Martha  St., 
Jose.    Four-room  cottage. 

Owner P.  L.  Sanginetti. 

Architect None. 

Contractor. ...P.    L.    Sanginetti,    358    S- 
Market  St.,  San  Jose. 

COST,  $1300 


BRICK  FACTORY 

(111)     SW   PAGE   AND    SAN    PABLO 
Ave    S    200xW    100,    Berkeley.      All 
work  for  one-story  brick  facton". 
Owner     ....Jacuzzi     Bros.,     2034     San 
Pablo  Ave.,  Berkeley. 

Architect C.     W.   McCall,     Central 

Bank  Bldg.,  Oakland. 
Contractor....H.  P.  Nelson,  2241  Grove 

St.,  Berkeley. 
Filed  Jan.  23,  '19.    Dated  Jan.  22,  '19. 

Walls  5'    above  grade $  750 

Walls  10'  above  grade 1260 

Walls     completed     to  base     of 

trusses    l^oO 

Roof  completed  l*»" 

Completed   and  accepted 81^ 

Usual   35   days 19?° 

TOTAL  COST,  $77o0 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLING,  ETC. 

(119)     LOT  6  BLK  "V  Central  Oak- 
land Tract,  being  W  Webster  40  N 
43rd,   Oakland.     All   work   for   two- 
story  frame  dwelling  and  garage. 
Owner        ....Herbert  &  Nettie  Hamma, 
4179  Opal,  Oakland. 

Architect None. 

Contractor-..E.  A.  Spencer,  o77  Apgar, 

Oakland. 
Filed  Jan.  25,  '19.     Dated  Jan.  22,  '19. 

Compfleted    ■- **" 

On  1st  day  of  each  month ..-  w 

TOTAL  COST,  $3650 
none.  Limit,  75  days.  Forfeit, 
Plans  and  specifications  filed. 


ALTERATIONS 

NE  FIRST  &  SAN  FERNANDO  STS., 
San  Jose.    Alter  store  front. 

Owner Ryland  Estate  Co.,  Ryland 

Bldg.,  San  Jose. 

Architect None. 

Contractor...-Shattenhamer  Bros.,  Mar- 
ket and  Viola  Ave.,  S.  J. 
COST,    $5380 


Bond, 
none. 


COXJ-LETION  NOTICES. 

Alameda  Connty. 


ALTERATIONS 

NO.  235  SOUTH    EIGHTH    ST.,  San 

Jose.    Alterations. 
Owner         ..JVIrs.    Gertrude  S.    Hurfr, 
132  Balbach  St.,  San  Jose. 

Architect None. 

Contractor...-Howard  Waltz,   132   Bal- 
bach St.,  San  Jose. 

COST,  $3500 


ADDITION 

tll2)  NO.  1035  THIRTY-FOURTH 
Are.,  Oakland.    Addition. 

Owner .M.  Janssande,  Promises. 

Architect None. 

Day's  work.  COST,  $400 

D-WTELLING  ^     .„,     _. 

(113)  N  EL  CAMILE  AVE  o8o  W 
55th  Ave..  Oakland.  One-story  five- 
room  dwelling.  ,  „     ^    . 

Owner H.  Englcr,  1205  First  Ave 

Oakland. 

Architect None. 


Day's  work. 


COST,  $2000 


d"wt:lling  „„^^  . 

(114)'  N  LOCKWOOD  400  E  69th  Ave., 
Oakland.     One-.tory  4-roo«i /wig. 

Owner S.     Carleton,     2023     69th 

Ave.,  Oakland. 
Architect None. 


RECORDED  AOCBPTED 

Jan.  16,  1919— PTN  80  S  OF  S  Ime 

First  St.  and  150  E  of  E  line  Mar- 

ke-  St.  S  200xE  100,  Okd.     Pacific 

Gas  &  Electric  Co  to  Western  Pipe 

&  Steel  Co.  of  California -- 

Jan.   6,   1919 

Jan    20,' l'919^LOT    26   BLK   3    4th 

Ave  Heights.  Okd.     Mabel  Wood- 

ard  to  E  W  Woodard.-Jan.  20,  1919 

Jan.    22,    1919— SE   FOURTH     AND 

Castro  S  lOOxE  100,  Okd.    Jessie  E 

Watson  to  whom  it  may  concern 

...Jan.   18,   1919 

Jan  ■  23,  "i9T9^'n^'  '94.75  LOT  6  BLK 

11  Map  Broadmoor,  San  Leandro. 

Hattie  M  O'Banion  to  J  B  Peppin 

....Jan.    23,   1919 
Janr23,' 19T9Z.IX)T     30   BLK     "B" 
Central  Terrace,  Okd.    Clara  Cede 

to   Henry   Gedo .....Jan.    22    1919 

Jan    23    1919— N-EAR  HUTCHINSON 
Station,    Okd.     Walker   D    "•""'■ 


ADDITIONS,  ETC. 

NW  SIXTH  AND  JACKSON  STS.,  San 
Jose.  Additions,  alterations  and  re- 
pairs. „        .  „ 

Owner .The  Sasha  Co.,  Premises. 

Architect Non«.  „  ^  „. 

Contractor.-.F.  L.  Hoyt,  566  N-16th  St., 
San  Jose. 

COST,  $2760 


DWELLING,  ETC.  ^.^T^a 

NW  JOSEPHA  AND  SAN  CARLOS 
Sts.,  San  Jose.  One-story  store  room 
and  dweUlng. 

Owner Joe  La  Porto,  82o  Pacific 

St.,  San  Jose. 

Architect None. 

Contractor....V.  Magvlo,  425  Bird  Ave., 

San  Jose.  ^.^„^ 

COST,  $4000 


Hines, 


DWELLING 

NO    733  NORTH  T^-ELFTH  ST.,  San 

Ka.iway  to  a ';^an.   17,   1919      Architect None 


Day's  work. 


COST,  $1800 


Contractor.. 


?iSf^E^L^NM-OOD  A^-E  40  S  E-38th, 
O-kland.     One-story  5-room  dwlg. 
Owner  ..L.  G.  Hudson.  3458  Fruit- 

vale  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2^00 

CLASS  "C"  STORE 
(116)     S  ELE\T:N-TH  90  W  W  ashmg- 
ton,  Oakland.  Four-story   reinforced 
concrete  Class 'C"  store. 
Owr<^r  ..TSTiitthorne       Swan,    101  o 

WasliiLgton,  Oakland. 

Architect  &  Supt.     of  Constr Wm. 

Knowles.     Hobart 
San  Francisco. 
Day'-  work  and  :ub-ccntracts. 


LIEX8  FILED. 
Alameda  County. 


M.   Perino,   160   Race   St., 
San  Jose. 
Filed  Jan.  22,  '19.    Dated  Dec.  27,^  W. 


Building  fiinished  TOO 

Usual  35  days.. 


RECORDED                                AMOUNT 
Jan.    17,    1919— S    SHAFTER    AVE 
47.93   E    Keith   Ave   E   50xN    110, 
Okd.    Sunset  Lumber  Co  vs  Clar- 
ence A  Tantau $1*0 

Jan.  21,  1919— LOT  50  BLK  "F"  Map 
Lakewood  Park,  Oakland  and 
Piedmont.  P  Breitkoff  vs  Solomon 
Morris    - ^^^ 


Bids 


BUILDIXG  CONTRACTS. 


COST,  $80,000 


ai7^)*'*^N0.  2606  RUSSELL,  Berkeley. 

O^er^!; J.  H.  Wood,  2230  Du.-ant 

Ave.,  Berkeley. 

^^fw^k.  '"'°"^-  COST,  $500 


Santa  Clara  County. 

ALTERATIONS 

NO.   1044  E-SANTA  CLARA  ST.,   San 
Jose.    Alterations  and  repairs. 

Owner Nettie  C.  Tower,  Prem. 

Architect None. 

Contractor....F.  D.  McCormac,  22nd  & 
Jefferson  Sts.,  San  Jose. 

COST,  $400 


Frame  up 

I-nichAri     

600 
TOTAL  COST,  $2000 
Bond,  $1000.  Sureties,  H.  B  Miller 
and  G  W.  Dobson.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

ALTERATIONS  r     .      ah 

NO    279  N-FIRST  ST.,  San  Jose.     All 

work    for    alterations    to   two-story 

frame  dwelling.  „  .  «» 

Owner Grace     R.  Figel     Estate, 

San  Jose. 

Architect Wm.   Binder,   255%   S-lst 

St.,  San  Jose. 
Contractor....Z.     O.  Field,  167     S-14tli 

St.,  San  Jose. 
Filed  Jan.  2,  '19.    Dated  Dec.  20,  '18. 
On  1st  of  each  month  as  work 

progresses    .....-.._ ;=_ 

usual  35  days,  balance.^.^.^^^..^^ 

Bond,  $1065.  Sureties.  S.  E.  Moreland 
and  F.  Gandiser.  Umit,  none.  For- 
feit, $4.    Plans  and  specifications  filed. 


:    Twelve 
l'OMPI,ETIOx\   AOTllES. 


BUII-DING  AND  ENGINEERING  NEWS 
(•OMI'LETION   NOTIt'KS. 


Santa  I'lara  County. 


Recorded  Accepted 

Dec.  9,  1918— NE  UNION  AND  FOX- 
worthy  Aves,  near  San  Jose.  M 
Guildman  to  A  Compton.Dec.  2,  1918 

Dec.  10,  1918— LOT  3  Titus  Sub.,  Mt. 
View.     J  W  McCarthy  Jr  (by  H  C 

Knight,  Agent)  to  W  H  Jones 

Sept.  18,  1918 

Dec.  11,  1918— LOT  23,  V  A  Hancock 
Sbdvn,  San  Jose.  J  A  Wagner  to 
whom  it  may  concern. ...Dec.  10,  1918 

Dec.  13.  1918—1/2  LOT  6  BLK  1  R 
1  S  of  base  line  San  Jose  and  51.75 
ft  by  68.92  ft  lying  between  the 
west  line  of  Lot  6  and  easterly 
line  of  San  Jose  St..  San  Jose.  A 
C  Kuhn,  A  M  und  .M  H  Blanchard 
and  L  M  Wayland  to  A  Compton 
Dec.    3,   1918 

Dec.  16,  1918— LOT  9  DLK  2.  Diar.a 
Park  Tract,  Sunnyvale.  Nellie 
-May  B'lagg  to  whom  it  may  con^ 
cern Dec.    16,   1918 

Dec.  16,  1918— NE  WEBSTER  AND 
Melville,  Palo  Alto.  A  A  Moule  to 
H  A  Bridges Dec.  9,  1918 

Dec.  19,  1918— LOT  24  Pauline  Tract 
and  Lot  34  Blk  11,  Town  of  Sunny- 
vale. Minnie  L  Stowell  to  whom 
it  may  conce'-n Dec.  5,  1918 

Dec.  20,  1918— S  FIRST  ST..  bet  San 
C:.rlos  and  San  Antonio  Sts.,  and 
running  through  to  Market  St.. 
Theatre  B'ldg.,  'San  Jose.  Southern 
Development  Co  to  K  E  Parker. .. 
Dec.  27.  1918 

Jan.  6,  1919— NE  ELEVENTH  AND 
Horning  Ave.,  San     Jose.     F.     S. 

Freitas  to  G  Veteran Dec.  18.  1918 

♦ 

LIENS  FILED.    • 

Santa  Clara  County. 


Recordede  Amount 

Dec.  6,  1918— S  1/2  LOT  11  BLK  13, 
Sunnyvale.  H  J  Langdon  vs  M  M 
Peer    $222.78 

Dec.  10,  1918— LOT  7  BLK  2  Seale 
Tract  No.  3,  Palo  Alto.  Dudfield 
Lumber  Co  vs  H  Chattillon.... $275.30 

Dec.  13,  1918— LOTS  33  AND  34  BLK 
37.  Palo  Alto.    Rev.  Follmer  and  J 

F  Collins  vs  Cora  E  N  Bruner 

$263.03 

Jan.  14,  1919— THIRD  &  ST.  JAMES 
60xl3T%,   San   Jose.     F  F   Studer 

vs  Ida  J  Phillips $62 

♦ 

BlILPIISG  CONTRACTS. 


Contra  Costa  County. 


CONCRETE  PAVEMENT 

EASTERN  ADDITION  OF  CROCKETT 
Contra  Costa  Co.  All  work  to  lay 
concrete  pavement  on  portions  of 
"A"  and  "B"  streets. 

Owner CaliWrnia-Hawaiian    Su- 
gar Refining  Co..  Crockett 

Architect None. 

Contractor...  W.    H.    &    T.    F.    O'Brien, 
Martinez,  Cal. 

Piled  Jan.  17.  '19.     Dated  Jan.  16.  '19. 

As  work   progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $15  per  cu.  yd. 

Bond,   $2370.     Surety,  Aetna   Casualty 

&  Surety  Co.    Limit,  20  working  days. 

Forfeit,  none.      Plans  and     specifica- 
tions filed. 


Marin  Connty. 


Recorded  Accepted 

Jan.  15,  1919— SAN  ANSELMO.  Ar- 
thur S  Kimes  et  al  to  whom  it  may 
concern Jan.   10,   1919 


BUILDING  CONTRACTS. 


Fresno  Connty. 


FRA.AIE  DWELLING 
LOT   10   BLK   26     Hazelwood,  Fresno. 
Frame  dwelling. 

Owner Thos.     Montgomery,     274 

Thesta  St..  Fresno. 

Architect None. 

Contractor    .Reese     &     Atkins,     3643 
Piatt  St..  Fresno. 

COST,   $2000 


ALTERATIONS 

NO.  1145  "J"  ST..  Fresno.    Alter  front. 

Owner T.   E.   Risley,  1044   N-Van 

Ness  St.,  Fresno. 

Architect None. 

Contractor... .Yamell    &    Garges,    2327 

White  St..  Fresno. 

COST,  $1000 


ADDITION 

No.   2610  TULARE   ST..   Fresno.     Ad- 
dition in  rear  of  building. 

Owner Jas.    Porteous,    1095    Van 

Ness,  Fresno. 

Architect None. 

Contractor.  .W.   H.   Minard,   319   Abby 
St.,   Fresno. 

COST,   $1457 

DWELLING,  ETC. 

GRIFFITH    ADDITION,    Fresno.      All 
work  for  frame  dwelling  and  store. 

Owner Theo.    Storey,    1202    Mc- 

Kenzie   St..  Fresno. 

Architect None. 

Day's  work.  COST,  $1800 


COMPLETION  NOTICES. 


Fresno  Connty. 


Recorded  Accepted 

Jan.  18,  1919— ERECTION  OF  DER- 
rick  and  Rig  No.  75  on  Sec  11,  19- 
15,  Fresno.  Southern  Pacific  Co 
to  whom  it  may  concern. Jan.  11,  '19 
Jan.  18.  1919— DRILLING  WELL 
No.  121  on  Sec  19,  20-15,  Fresno. 
Southern  Pacific  Co  to  whom  it 
may  concern Jan.   16.  1919 


LIENS  FILED. 


San  .Inaquin  Connty. 

Recorded.  Amount 

Jan.  18.  1919— LOT  11  BLK  33  W 
of  Center  St..  Stockton.  Robert 
H'lnsen  vs  B  F  McLaughlin... $349.50 


BtlLDING  CONTRACTS. 


Sacramento  Connty. 


NO.  1112  TWENTY -THIRD  AVE.  Sac- 
ramento. Remodel  rear  of  frame 
church. 

Owner First    Church    of    Christ 

Scientist,  Premises. 

Architect None. 

Day's  work.  COST,  $1200 


BllLDlNG  CONTRACTS. 


San  .Toa<inin  Connty. 


COTTAGES 

IN  THE  HOMESTEAD.  Stockton. 
Two  frame  cottages. 

Owner A.  K.  Reed,  Stockton,. 

Architect None. 

Day's  work.  COST,  $1200  each 

BUILDING 

BLK  5  OF  EUM  TRACT,  Stockton. 
Erect  building. 

OwTier Board    of    Education    at 

Stockton  School  District. 

Architect C.  H.  Young,  Commercial 

&  Savings  Bank  Bldg., 
Stockton. 

Contractor....Carl  Holkolt,  1254  North 
Siarr".  Nevada  St.,  Stock- 
ton. COST,  $1510 


rUMP  BIDS  >V ANTED. 

MONROVIA,  Los  Angeles  Co.,  Cal.— 
Until  7:30  P.  M.,  .Monday,  February  3, 
1919,  bids  will  be  received  by  the  City 
Clerk  of  -Monrovia  for  furnishing  the 
city  with  one  single  stage  seven-inch 
centrifugal  pump,  including  steel 
frame  71  feet  by  4  inches  long,  to  be 
delivered  to  Chapman  Well  property. 
The  city  will  install  the  pump  in  the 
pit.  Contractor  is  to  furnish  detailed 
plam  and  specifications.  All  bids 
must  be  submitted  in  accordance  with 
the  *emis  of  the  oflScial  advertisement. 
Lewis  P.  Black  is  the  City  Clerk. 


BIDS     WANTED     FOR     ROAD     IM. 
PROVEMENT. 


STOCKTON,  San  Joaquin  Co.,  Cal. 
— Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
San  Joaquin  County,  until  10  o'clock 
A.  M.,  Tuesd&y,  February  4,  1919,  tor 
improving  that  portion  of  the  S.  A. 
Seavy  Road  No.  9S  extending  In  a 
northerly  direction  from  the  improved 
road  at  Ripon  for  a  distance  of  two 
miles  in  accordance  with  plans  and 
specifications  prepared  by  County  Sur- 
veyor F.  E.  Quail.  ETgene  D.  Gra- 
h.am,  Clerk. 


PLAN     BIG     HYDRO-ELECTRIC 
PLANT. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Edward  F.  Prouse,  maintenance  en- 
gineer of  the  Southern  California  Ed- 
ison Company,  is  making  a  survey  of 
the  upper  Kern  River  valley  where  tUe 
company  proposes  to  build  a  great 
hyrdo-electric  plant.  Plans  for  th« 
project  have  been  drawn  for  over  two 
years.  It  will  cost  approximately 
$10,000,000  according  to  estlmatte. 
Work  on  the  dam,  it  is  expected  will 
bo  started  within  a  short  time. 


PROPOS.VLS  FOR  ROPE. 

Engineer  Office,     U.  .3.  Army.     408 
Custom  House,  San  Francisco,  Cal. — 


lealed  proposals  will  be  received  here 
iBtil  10  A.  M.,  January  28,  1919,  and 
hen  publicly  opened,  for  30,000 
lounds  of  Manila  Bolt  and  Marine  rope 
or  use  in  Engineer  Department  works 
or  this  district.  Further  information 
m  application.    Order  No.  1481 


ttDS  MALTED  FOR  POST  OFFICE 
ALTEEATIOX. 

Office  of  the  Custodian,  U.  S.  Public 
Building,    Willow,    Cal. — Sealed    bidsl 

ire  wanted  until  for  wood 

ilat  partitions  in  the  U.  S.  public 
mllding  at  Willow,  Cal.  For  further 
nformation  address  the  custodian. 


PROPOSALS  FOR  STEEL  BARGE. 

U.  S.  ENGINEER  OFFICE,  405  Cus- 
om  House,  San  t'rancisco  Oal. — 
Sealed  proposals  for  constructing  and 
leliverlng  one  steel  barge  will  be  re- 
;eived  here  until  10  A.  M.,  February 
17,  1919,  and  then  opened.  Informa- 
ion  on  application. 


PAVrVG  CONTRACT  AWARDED. 

GLBNDALE.  Los  Angeles  Co.,  Cal.— 
Jeorge  R.  Curtis,  2440  East  Twenty- 
liith  street.  Los  Angeles,  was  award- 
kJ  the  contract  at  $43,794. 3'5  for  paving 
3ast  Broadway  from  Glendale  avenue 
o  Verdugo  road,  a  distance  of  about 
r400  ft.,  involving  6310  lin.  ft.  cement 
;urt)  at  30c  ft.;  23,000  sq.  ft.  cement 
sidewalk  at  12c  sq.  ft.;  189,650  sq.  ft. 
r-in.  concrete  paving  including  grad- 
ng,  at  16.9c  ft.;  8500  sq.  ft.  grading 
ind  oiling  at  2c  sq.  ft.;  926  ft.  of  2-in. 
Mpe  conduit  at  45c  lin.  ft.  and  corru- 
Sated  iron  arch  and  concrete  culverts, 
16000.  The  work  will  be  done  under 
•he  Vrooman  act. 


HIGHW.4T    EXGIXEER   FOR   COUN- 

TIES  IS    POSTPONED. 

SACRAMENTO,  Cal.— An  act  creat- 
ing the  office  of  County  Highway  En- 
gineer, who  would  virtually  take  the 
place  of  the  present  County  Surveyor, 
has  been  introduced  by  Senator  E.  P. 
Sample  of  San  Diego.  The  engineer 
would  look  after  all  surveys  and  over- 
Bee  construction,  etc. 

The  measure  also  provides  for  the 
authorization  by  supervisorial  boards 
In  each  County  of  all  necessary  equip- 
ment, material  and  instruments  to 
carry  the  law  into  effect. 

The  salary  of  such  County  High- 
way Engineer  would  be  rated  accord- 
ing to  class.  The  sum  of  $3,600  per 
year  would  be  paid  to  such  officials 
from  the  fourth  to  ninth  class,  in- 
clusive. 


PUMPDfG  PLANT  BIDS  WANTED. 

MAXWELL,  Colusa  Co.,  Cal.— Bids 
will  be  received  by  Thomas  Tuck, 
Secretary   of  the   Maxwell    Irrigation 
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Distr'ct,  Maxwell,  Cal.,  up  to  February 
6th,  2  P.  M.,  for  the  furnishing  of  ma- 
terial and  installing  three  complete 
pumping  plants  as  follows:  One  at 
the  northwest  corner  of  Section  1, 
Township  16  North,  Range  3  West; 
also  one  pumping  station  to  be  in- 
stalled near  the  northeast  corner  of 
Section  1,  Township  16  North,  Range 
3  West;  also  a  pumping  station  to  be 
installed  near  the  quarter  section  cor- 
ner on  the  north  line  of  Section  5, 
Township  16  North,  Range  2  West,  in 
the  County  of  Colusa,  Cal.,  for  the 
purpose  of  pumping  water  for  the  ir- 
rigation of  the  lands  in  said  district 
of  the  size  and  capacity  specified  in 
the  plans. 


WATER    SYSTEM    DIPROVEMENTS 
PLA>VPD. 

DINUBA,  Tulare  <^o.,  Cal.— The  Alta 
Irrigation  District,  under  the  leader- 
ship- of  Elmer  Sibley,  Superintendent, 
is  making  plans  for  extensive  im- 
provements in  its  property  this  year. 
The  plans  call  for  the  building  of 
106.000  square  feet  of  cement  lining 
in  the  more  important  ditches,  and  the 
construction  of  a  considerable  num- 
ber of  cement  drops,  replacing  the 
present  wooden  structures,  900  feet  of 
flume  will  be  replaced  with  cement 
pipe.  The  work  will  cost  in  the 
neighborhood  of  $30,000. 


TO    COaiPLETE   DAM. 

SAN  DIEGO.  Cal.— Mayor  Wilde  has 
recommended  to  the  council  that  $100,- 
000  be  set  aside  for  work  preliminary 
to  and  in  completion  of  the  proposed 
Ban-ett  dam.  which  he  believes  can  be 
built  for  $300,000.  H.  N.  Savage,  City 
Hydraulic  Engineer,  has  been  in- 
structed by  council  to  prepare  an  esti- 
mate of  the  cost  of  the  dam. 


TO   START   ROAD   CONSTRUCTION. 


LOS  ANGELES,  Cal.— Fred  Hoff- 
man, 111  Twelfth  street.  Long  Beach, 
who  was  awarded  the  cpntract  in 
August,  1917,  for  the  construction  of 
5.92  miles  of  disintegrated  granite 
road  from  Lancaster  east  toward  Red- 
man townsite,  in  Road  Improvement 
District  No.  141,  Antelope  Valley,  is 
preparing  to  start  work.  War  re- 
strictions prevented  this  work  going 
ahead  at  the  time  the  contract  was 
awarded.  The  contract  amounts  to 
$.50,000  and  involves  5386  cu.  yds.  ex- 
cavation, 31.262  lin.  ft.,  shaping  road- 
bed and  11,800  tons  disintegrated 
granite. 


BiniDING  INSPECTOR  ASKED  FOR 
STATE. 

SACRAIVIENTO.        Oil.    —    Senator 
Sample  of  San  Diego,  by  request  of  the 
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State  Board  of  Education,  has  intro- 
duced a  bin  for  the  creation  of  the 
office  of  State  Inspector  of  Public 
Buildings.  The  official  would  receive 
$4000  a  year  and  draw  most  of  the 
plane  for  the  schools  of  the  state. 
There  would  be  an  appropriation  of 
$15,000  to  start  with. 


BIDS    WANTED    FOR    NAVAL 
SUPPLIES. 

Bureau  of  Supplies  and  Accounts, 
Navy  Department,  Washington,  D.  C. — 
Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  is  noted 
at  the  end  of  each  paragraph.  Where 
no  date  is  shown  the  time  of  opening 
has  not  been  decided,  but  will  be  in  the 
near  future. 

Schedule  3642,  eastern  and  western 
yards,  miscellaneous  sheet  pressed 
plate  and  uncut  niby  mica. 

Schedule  3fi43,  eastern  and  western 
yards,  steel  and  iron  nailsr 

Schedule  3645.  eastern  and  western 
yards,  center  coppering  and  coopers' 
punches. 

Schedule  3646,  eastern  and  western 
yards,  fuses  and  ifuse  elements. 

Schedule  3647,  eastern  and  western 
yards,  various  kinds  of  hose. 

Schedule  3648.  eastern  and  western 
yards,  fuel  oil  hose. 

Schedule  3649,  eastern  and  western 
yards,  Portland  cement. 

Schedule  3653,  eastern  and  wastern 
yards    various  kinds  of  vises. 

Schedule  7711%,  Puget  Sound,  25.500 
pounds  black  steel  angle  bars,  bids 
opened  January  31. 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department,  Washington,  D.  C. 


BIDS  WANTED  FOR  POWER  PLANT 

TOMBSTONE,  Ariz.— Until  4:30  P. 
M..  February  3,  bids  will  be  received 
by  the  Supervisors  of  Cochise  County 
for  one  complete  electric  light  and 
power  plant,  to  furnis-h  power  for  7'5 
sixty-watt  lamps,  to  be  used  in  fur- 
nishing light  and  power  for  the  court 
house  at  Tombstone.  Prices  must  he 
quoted  f.  o.  b.  Tombstone.  Certified 
check  for  $100  required  with  each  bid. 
L.  F.  Kuchenbecker,  Clerk. 


ROAD   IMPROVEMENT   PLANNTID. 

FRESNO,  Fresno  Co..  Cal.— An  ap- 
propriation of  $25,000  has  been  made 
by  the  Supervisors  of  Fresno  County 
for  the  construction  of  a  gravel  road 
Feven  miles  in  length,  from  Tranquil- 
ity to  San  Joaquin,  and  the  James 
ranch.  3'600  acres  of  which  are  to  be 
opened  to  colonization  by  the  Califor- 
nia I/and  Settlement  Board  in  co- 
operation with  the  foderal  government 
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The  new  derelopment  would  receive 
a  share  of  the  $100,000,000  which  the 
secretary  of  the  Interior  1»  askiag 
Congress  to  appropriate  for  reclama- 
tion work. 


BIDS      WAJfTED      FOR      PANAMA 
CANAL  SUPPLIES. 

OfiBce  of  the  General  Purchasing 
Officer,  Panama  Canal,  Washington, 
D.  C. — ^Sealed  hids  are  wanted  until 
February  3,  1919,  under  circular  1251 
for  machine  shop  equipment,  engrav- 
ing machine,  iron  and  steel  cable, 
wire,  steel,  corrugated  roofing,  steel 
pinions  screws,  tacks,  bronze  rope  and 
screening  staples,  holts,  bits,  hinges, 
latches,  locks,  "blocks,  pneumatic 
tubes,  torches,  thermometers,  ladders, 
shovels,  jacks,  wrenches,  leather, 
pantasote,  rules,  brushes,  wood  hand- 
les, brooms,  water  buckets,  bed 
casters,  lamp  chimneys,  crayons,  win- 
dow glass,  flags,  hand  trucks,  towles, 
ships'  felt,  calking  cotton,  gum  pack- 
ing, oakum,  magnesia  pipe  covering, 
manila  rope,  millwork,  firebrick, 
ammonia,  cylinder  oil,  soap,  chloride 
of  lime  andi  paper.  For  further  Infor- 
mation address  the  general  purchas- 
ing officer. 
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BIDS  WANTED  FOR  CONSTRUCTION 
OF  RESERVOIR. 

MONROVIA,  Los  Angeles  Co.,  Cal.— 
Until  7:30  P.  M.,  Monday,  February  3, 
1919,  bids  will  be  received  hy  the  City 
Clerk  of  Monrovia  for  the  construc- 
tion of  a  reinforced  concrete  reservoir 
to  be  located  on  the  San  Gabriel  Well 
property.  It  will  be  a  circular  reser- 
voir, 40  feet  in  diameter  and  9  feet 
deep.  It  will  require  60  yds.  of  con- 
crete, '5,000  lbs.  of  stee'l  and  3,000  ft.  of 
lumber  for  the  roof.  All  bids  must  be 
submitted  in  accordance  with  the 
terms  of  the  official  advertisement. 
Lewis  P.  Black  is  the  City  Clerk. 


SAN     FRANCISCO      STREET      Ett- 

PBOTEMENT  CONTRACTS 

AWARDED. 

The  improvement  of  Jessop  place 
between  Washington  and  Jackson 
streets  by  resetting  existing  curbs; 
construction  of  granite  curbs;  arti- 
ficial stone  sidewalks;  brick  catch- 
basins;  lO'-inch  vitrified,  salt-glazed, 
iron-stone  pipe  culvert,  and  an  asphalt 
pavement. 

Awarded  to  J.  G.  Harney,  Pacific 
Bldg. 


The  improvement  of  the  crossings  of 
Randolph  street  and  Bright  street, 
Headi  street,  Victoria  street,  Ramsell 
street.  Arch  street,  Vernon  street  and 
Ralston  street,  by  the  construction  of 
8  and  12-inch  vitrified,  salt-glazed, 
ironstone  pipe  sewer  and  brick  man- 
holes with  cast  iron  frames  and  covers 
and  galvanized  wrought  iron  steps. 

Awarded  to  Moran  Imp.  Co.,  Monad- 
nock  Bldg. 


LOW  mnDERS  FOR  SCHOOL 
BUILDING. 

A.JO.  Arizona.— The  Edwards  & 
Wildey  Company,  515  Black  Bldg.,  Los 
Angeles,  submitted  the  lowest  bid  at 
$129,000  on  the  general  contract  for 
the  erection  of  a  grade  school  building 
at  Ajo,  Pima  County,  Arizona,  plans 
for  which  were  prepared  by  Architects 
Lescher  &  Kibbey,  Phoenix,  Ariz. 
Horrall  &  Belles  of  Phoenix,  .submit- 
ted the  lowest  bid  at  $14,996  for  the 
plumbing  end  steam  heating  work. 


CONTRACT  AWARDED  FOR  IRRIGA- 
TION  WORK. 

LINDSAY.  Tulare,  Co.,  Cal.— W.  A. 
Kraner,  319  Rialto  Bldg.,  San  Fran- 
cisco, has  been  awarded  a  contract  for 
constructing  1-inch  cement  lining  in 
the  Lindsay-Strathmore  Irrigation 
Dis+' let's  reservoir  at  El  Mirador.  The 
work  involves  some  excavating  and 
about  105,000  sq.  ft.  of  cement  lining. 
The  contract  price  is  50c  cu.  yd.  for  ex- 
cavating and  10  %c  sq.  ft.  for  trimming 
and  lining.  The  cement  wilt  be  ap- 
plied with  a  cement  gun. 


BIDS  WANTED  FOR  CONSTRUC 
TION  OF  DAM,  TUNNEL,  ETC. 

LOS  ANGELES,  Cal.— Until  2  P.  M.. 
February  19,  1919,  bids  will  be  received 
by  the  Supervisors  of  Los  Angeles 
County  for  the  erection  of  a  concrete 
masonry  dam,  outlet  tunnel,  spillway 
and  roadway  at  Devil's  Gate  in  the 
Arroyo  Seco  for  the  Los  Angeles  Coun- 
ty Flood  Control  District,  in  accor- 
dance with  plans  and  specifications 
prepared  by  J.  W.  Reagan,  flood  con- 
trol engineer,  on  file  in  the  office  of 
the  Board  of  Supervisors. 

The  proposed  dam,  which  is  designed 
to  control  the  flood  waters  of  the  Ar- 
royo Seco,  will  be  located  just  below 
the  La  Canada-Verdugo  road  in  the 
Arroyo  Seco  in  the  northeast  corner 
of  the  city  of  Pasadena.  It  will  be  a 
single  arch  ram  with  a  radius  of  400 
ft.  and  will  be  about  120  ft.  in  height 
from  bedrock  and  about  100  ft.  above 
the  bed  of  the  stream.  The  structure 
will  98.88  ft.  thick  at  the  bottom  and  a 
little  less  than  10  ft.  at  the  top.  It 
will  carry  a  roadway  partly  supported 
by  a  series  of  concrete  arches  on  the 
slope  of  the  dam,  the  roadway  being 
20.'5  ft.  wide  with  a  4J5  ft.  walk  on  each 
side.  The  spillway  will  be  120  ft.  long, 
lined  with  concrete.  The  outlet  tunnel 
to  be  cut  through  will  be  30O  ft.  long, 
13.6  ft.  in  diameter,  lined  with  9-in.  of 
concrete.  There  will  be  three  sluice 
gates  7x9  ft.,  and  a  gate  house  which 
will  be  built  and  installed  under  a 
separate  contract.     There  will  be  an 


ornamental  cast  cement  railing  and 
electroliers  on  the  top  of  the  dam;  also 
a  low  arch  cushion  dam.  The  cost  of 
the  dam  and  appurtenances  complete 
will  be  in  excess  of  $300,000. 


SACRAMENTO   MEN   PLAN   STO€K> 
YARDS. 

SACRAMENTO,  Cal.— The  proposi- 
tion of  a  stockyards  and  packing  bouse 
for  Sacramento,  initiated  two  years 
ago  and  halted  by  the  war,  has  been 
revived  with  the  announcement  that 
articles  of  incorporation  of  the  Virden 
Packing  Company,  capitalized  at  $5,- 
000,000,  will  be  filed  here  within  three 
weeks. 

Charles  E.  Virden,  head  cf  the  cor- 
poration and  president  of  the  Cham'ber 
of  Commerce,  has  gon«  East  in  conn««- 
tion  with  the  matter. 

Approximately  $1,500,000  is  to  fce 
spent  In  construction  of  the  yards, 
which  will  occupy  a  one  hundred  acre 
tract  in  west  Sacramento.  It  Is  In- 
tended to  spend  $2,600,000  for  erection 
of  a  packing  plant.  The  stockyards 
here,  announced  Virden,  will  be  tie 
first  of  the  kind  in  Oalifornla. 


STATE  TREASURY  FUNDS, 

SACRAMENTO,  Cal.— The  legisla- 
ture begins  its  work  with  a  cash 
balance  of  $12,577,156.41  in  the  State 
treasdry.  Two  years  ago  the  halance 
was  $13,931,368.47.  Expenditures  dur- 
ing December  totaled  $4,923,999.38,  of 
which  more  than  a  million  went  for 
highways  and  $800  or  more  for  in- 
terest on  bonds. 


PLAN  IRRIGATION. 

OKOVILLE,  Cal.—  Announcement 
made  that  the  Dudley  Brothers  of 
Oakland  had  agreed  to  include  '15,000 
acres  of  land  lying  in  Yuba  County, 
just  over  the  Butte  County  line,  inrthe 
proposed  Honcut  Irrigation  District, 
will,  it  is  believed,  assure  the  organi- 
zation of  an  irrigation  district  for  the 
valley  section  of  Southeastern  Butte 
County. 

L.  J.  Abrams  has  secured  8000 
acres  in  Butte  County  favorable  to 
the  project.  It  is  planned  to  divert 
the  water  from  the  Feather  River  at 
a  point  near  Pacific  Heights,  and 
carry  it  at  about  the  125-foot  contour. 
This  would  afford  gravity  water  for 
Went  Palermo,  Central  House  and 
Honcut,  and  for  a  large  section  In 
Yuba  County. 


BIGGEST  COAST  PIER. 

SEATTLE,  Wash.^Seattle's  port 
commission  has  let  a  $617,725.93  con- 
tract, it  was  announced,  for  constrMc- 
tion  of  the  sub-!5tructure  of  a  new 
huge  pier  on   Smith  Cove  here.     The 


complete  pier,  when  finished,  will  cost 
12.300,000,  commission  officials  said. 
According  to  local  records  the  new 
pier  will  be  the  largest  on  the  Pacific 
Coast.  The  commission  plans  to  use 
it  in  handling  new  Oriental  trade. 
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engaged  in  financing  a  one  million 
dollar  hotel  l)uilding  in  Bakersfield. 
It  is  planned  to  erect  the  building  at 
19th  and  "F"  streets.  No  architect 
has  been  selected. 


FACKIXG  PLAJfT  FOR  HAXFORD. 

HANFORD,  Kings  Co.,  Cal.— E.  Y. 
Foley,  ot  Fl-esno,  has  notified  the  Han- 
ford  Board  of  Trade  that  he  will 
establish  a  new  packing  house  in  Han- 
ford  to  handle  next  session's  crop  of 
grapes,  peaches,  plums  and  apricots. 

David  Murray  Is  Chairman  of  the 
"Industrial  Committee"  of  the  Han- 
ford  Board  of  Trade,  who  assisted  in 
securing  the  plant  for  Hanford. 


STREET  WORK  PLAIN'S   ORDERED. 


SAN  FRANCISCO.— The  City  Engi- 
neer has  been  instructed  by  the  Board 
of  Public  Works  to  prepare  plans  and 
specifications  for  the  improvement  of 
Parker  avenue  between  St.-  Roses  Ave. 
and  McAllister  street. 


FILL   BIDS   OPE>'ED. 

SE  4.TTLE,  Wash.— The  following 
bids  were  received  by  the  Board  of 
Public  Works  for  the  Elliott  avenue 
Sanitary  Fill  No.  1: 

Swensson  &  Co.,  Arcade  Bldg 

„ 1134,536.29 

Florito  Bros  143,222.0o' 

Tacoma    Dredging    Co 149,216.50 

Bids  were  taken  under  advisement. 


BAXK    BriLDDfG    PLATOTEDj 

KNIGHTS  LANDING,  Yolo  Co.,  Cal. 
—The  First  National  Bank  of  Knights 
Landing  plans  the  erection  of  a  new 
bank  building.  The  deposits  of  the 
bank  have  more  than  doubled  during 
the  past  year.  W.  W.  Hopper,  Cashier. 


BAKER8FIELD  ELKS  PLAN  LODGE 
BUILDEVG. 

BAKERSFIELD,  Kem  Co.,  Cal.— 
The  Bakersfield  Lodge  of  Elks  has 
called  a  special  meeting  at  which  time 
means  of  raising  funds  for  a  new 
lodge  building  will  be  made.  A  site 
opposite  St.  Paul's  Church  has  already 
been  secured  for  the  building  which  it 
is  estimated  will  cost  $100,000.  Jas. 
Elgan  is  Secretary  of  the  Lodge. 


BOXDS. 

SEATTLE,  Wash.  —  Councilman 
Fitzgerald  has  introduced  a  bill  to 
the  City  Council  asking  the  issuance 
of  $900,000  general  bonds  for  the  con- 
struction of  a  bridge  across  the  West 
Waterway  at  West  Spokane  street,  and 
the  other  providing  for  the  issuance 
of  150.000  of  bonds  to  relieve  prop- 
erty owners  in  the  Shilshole  avenue 
district  in  Ballard. 

Councilman  Moore  introduced  a  bill 
providing  for  the  issuance  of  $750,000 
of  bonds  for  the  construction  of  a 
bridge  across  the  Lake  Washington 
canal  at  Montlake  avenue.  The  bills 
were  referred  to  the  finance  commit- 
tee. 

AVATTS.  Los  Angeles  Co.,  Cal.— The 
City  Council  is  considering  the  matter 
of  calling  a  special  election  to  vote  on 
the  i-ssuance  of  bonds  for  the  construc- 
tion of  a  sewer  system  for  Watts. 
Plans  for  a  sewer  system  were  pre- 
p;:red  about  a  year  ago  by  Engineer  J. 
Clyde  Power  and  were  submitted  to 
the  State  Board  of  Health  for  ap- 
proval. It  is  probable  a  bond  election 
will  be  called  in  a  short  time. 


BARX,     COTTAGES     AJiB     SEWER 

WORK  pla>'>t:d. 

BRENTWOOD,  Contra  Costa  Co.,— 
Cal.  —  The  Balfour  Guthrie  Co., 
through  its  subsidiary  branch,  the 
East  Contra  Costa  Irrigation  Com- 
pany, will  erect  a  large  stable  and  hay 
barn  on  the  company's  property 
southwest  of  town,  and  six  or  seven 
cottages  on  the  block  where  oth,er 
cottages  have  been  erected.  The  work 
will  also  include  the  installation  of 
a  modem  sewer  and  water  system  to 
be  used  in  connection  with  the  homes 
and  hotel  properties. of  the  company. 


TO  PREPARE  PLVXS  FOR  SEWER 
.STSTE3I. 

FT^AGSTAFF,  Ariz.— Olmsted  &  Gil- 
lelen,  Hollingsworth  Bldg.,  Los  An- 
geles, have  been  instructed  by  the  City 
Trustees  to  proceed  with  the  prepara- 
tion of  plans  for  a  sewer  system. 
Bonds  to  the  amount  of  $30,000  were 
voted  some  time  ago  but  this  was 
found  to  be  inadequate  to  provide  for 
the  needs  of  the  city  and  a  special 
election  to  vote  $70,000  additional 
bonds  will  be  called.  The  plans  will 
not  include  any  disposal  plant  as  none 
is  required. 


OXE  Mn.LIO>'  DOLLAR  HOTEL  FOR 
BAKERSFIELD. 

BAKBRSFIEI>D,  Kern  Co.,  Cal— H! 
J,  Brandt  George  Hay  and  others  are 


BIDS  WANTED  FOR  PAVING. 

TULARE,  Tulare  Co.,  Cal.— Until  7 
P.  M.,  January  27.  bids  will  be  received 
by  the  Trustees  of  the  Tulare  High 
School  District  for  grading  and  pav- 
ing to  line  and  laying  a  cement  pave- 
ment along  the  soufh  half  of  lots  3  and 
I.  Ballard  tract.  J.  J.  Mitchell,  .sec- 
retary. 


15 
TO   PREPARE   PLANS   FOR  STORM 
DRAIN  SYSTEM. 

DOUGLAS,  Ariz.— Olmsted  &  Gil- 
lelen,  Hollingsworth  Bldg.,  Los  An- 
geles, have  been  commissioned  to  pre- 
pare plans  and  specifications  for  a 
storm  drain  system  for  the  City  of 
Douglas.  The  trunk  lines  will  be  4 
to  5  feet  in  diameter.  These  and 
laterals  will  be  constructed  of  rein- 
forced concrete  and  cement  or  vitri- 
fied clay  pipe.  The  system  will  cost 
approximately  $10,000.  As  soon  as 
the  engineers'  estimates  are  ready, 
which  will  probably  be  early  in  Feb- 
ruary, a  bond  election  will  be  called. 


BRIDGE  &  ROAD  WORK  PLANNED. 

EUREKA,  Humboldt  Co..  Cal.— The 
County  Supervisors  have  instructed 
County  Surveyor  Logan  to  prepare 
plans  and  specifications  for  the  com- 
pletion of  the  Lord-Ellis  road  and  a 
bridge  across  the  Mattole  river.  The 
bridge  across  the  Mattole  will  be  near 
the  Hindley  ranch  on  the  Bull  Creek- 
Mattole  road. 

A  petition  asking  the  construction  of 
a  road  from  Ettesburg  to  Thorn  has 
been  placed  on  file  by  the  Board. 


CONCRETE      STREET      PATEMENT 
CONTRACT  AWARDED. 

CROCKETT,  Contra  Costa  Co.,  Cal. 
— The  contract  for  concrete  street 
work  in  Crockett  has  been  awarded  by 
the  City  Council  to  O'Brien  Bros.,  of 
Martinez,  at  approximately  $5,000. 
The  work  will  be  done  in  the  new  ad- 
dition to  Crockett  where  the  Califor- 
nia and  Hawaiian  refinery  is  building 
new  homes  for  its  employees. 


FOINDATION    CONTRACT   AWARD. 
ED  FOR  THEATRE. 

LOS  ANGELES,  Cal.— E.  N.  Girard, 
US  North  Gless  street,  has  been 
awarded  the  contract  for  the  excavat- 
ing for  the  erection  of  a  Class  "A" 
theatre  building  to  be  erected  at  the 
northwest  corner  of  Seventh  and  Hill 
streets  for  Alexander  Pantages.  The 
contract  provides  that  the  work  shall 
be  completed  in  forty-eight  working 
days.  The  contract  price  is  about  91 
cents  per  cu.  yd.,  and  the  work  will  re- 
quire the  removal  of  approximate'/ 
10,000  cu.  yds.  of  material.  B.  Marcus 
Priteca,  Empire  Bldg.,  Seattle,  Wash., 
is  the  architect  and  Earl  Newcomb, 
601  Pantages  Theatre  Bldg.,  Los  An- 
geles, is  the  engineer.  Estimated  cost 
of  buildingr  $400,000. 


BIDS     WANTED     FOR     CONCRETE 
WALKS,  ETC. 

EUREKA.  Humboldt  Co..  Cal.— 
Sealed  bids  will  be  received  by  the 
Board  of  Supervisors  of  Humboldt 
County,  at  the  office  of  the  Clerk  of 
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said  Board,  Court  House,  Eureka,  UQtil 
Tuesday,  February  11th,  1919,  at  2 
o'clock  P.  M.,  for  the  construction  of 
certain  concrete  walks  at  the  County 
Hospital  and  the  graveling  of  the  back 
yard  of  said  hospital.  Specifications 
for  this  work  are  on  file  in  the  office 
of  the  County  Clerk  to  which  bidders 
are  hereby  referred.  Fred  M.  Kay, 
County  Clerk. 


"YOU  ARE  still  unbeaten,"  Bbert  is 
quoted  as  informing  the  Prussian 
Guard.  Boy,  page  the  Marines. — New 
York  Tribune. 


ROAD  WORK  PLAJOfED. 

RENO.  Nevada.— The  County  Com- 
missioners of  Washoe  County  have 
gone  on  record  as  favoring  a  river 
road  along  the  Truckee  River  from 
Verdi  to  Truckee,  and  adopted  resolu- 
tions that  Washoe  County  would  build 
a  road  to  the  State  line  equal  to  the 
road  built  by  California,  as  proposed 
by  the  bill  introduced  in  the  Legisla- 
ture by  Assemblyman  Ivan  Parker  of 
Auburn. 


CABINET    ItiAKERS. 


Hunter,  R.  J.,  expert  cabinet  maker. 
2156  Teleg^iaph  Ave.:  dealer  in  ma.- 
hog-any,  antoque  and  all  kinds  of 
turniture;  repairs  and  polishing: 
Telephone   Oakland   2733. 


20th  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carts. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 


917  Model.        Purchese  from  the  manufacturer 

IVORRIS    K.    DAVIS,  M.nul.ctur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
Telephone  Market  1 075  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  FranoisM 

<HKH><«HKH«8S<KHWBKH><H><HKHW>0<HKH«HKH>^^ 


FAST  tLECTKit  nwmTTT 


I4BAVE   KEY   ROUTK   FERRY. 


»»▼•  I 


Dally  except  as  noted. 


7:20A|Sacramento,      Pittsburg.      Bay 
I     Point.     Carries     Observation 
Car.  Through  train  to  Chico, 
Marysville,    Colusa,    Oroville 
I    and  Woodland. 
8:0OAlConcord,  Diablo  and  Way  Sta- 
tions. 
•9 :00A Sacramento,  Bay   Pont,   Pitts- 
burg, Chico,  Woodland.    Car- 
ries Parlor  Observatioli  Car. 
9:40APinehurst,    Concord,     Sundays 

and  Holidays. 
11 :20A  Sacramento,      Pittsburg,     Bay 

I     Point,  Colusa.  Chico. 
*l:0OP|Sacramento,      Pittsburg,      Bay 
Point,  Colusa, Chico,Woodland 
3:00PiSacramento,      Pittsburg,      Cay 

I     Point,  Elverta,  Woodland. 
4 :  OOPIConcord    and    Way    Stations. 
4:40P|Sacramento,   Pittsburg.   Marys- 
I    ville,  Colusa,     Oroville     and 
I    Chico.    Observation  Car. 
5:15P|Pittsiburg,     Concord,     Danville 
I     and     Way     Stations,     except 
I     Sundays  and  Holidays. 
8:00P|Sacramento.    Pittsburg,    Wood- 
I     land  and  Way   Stat'ons. 
♦     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  Isleton,  an-1  Hio 
Vista  by  Lauritzen  Transportation  Co. 
Boats. 


OAKLAND.  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co.,  S.  F. ;  People's 
Express  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


-    aUABTERED    OAK- 

ttVBROCK  BENDING  OAK 

P  OPVAB  -  -  WALN  UT 


WHITE.  BROTHERS 


lieTH  and  BRANNAN  STRFEI.S 


SAN  FRANCISCO.  CAL. 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  eIec{ricBl  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movemeat  was 
registered. 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch   & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FERRY 

Phone  Sutter  2S39 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


SAN    FRANCISCO 
PUBLIC    LIBRARY 


Telephone  Dooglas  237: 


Publication  Ofiicc 

560  Mission  Street 


San  Francisco,  Cal.,  February -f  1919 


Published  Every  Wedneulait 
Nineteenth  Year,    No.  6 


A  BIG  THING 


65 


New  Model  No. 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


% 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  "explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  hoaIois  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Buildini.' 
5in  Francisco.  Cal. 


Railway  Exchange  Buikli 
Portland.  Oregon 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 


Telephone  Oakland  2181 

American  Excavating  Company 


—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal- 


are  open  every  day  of  the  year,  including:  Sundays  and  Holidays, 
from  »  A.  M.  until  midniifbt.  Specially  convenient  for  Builders 
and  Contractors.    Boxes  $'2.,50  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,  S.  F.,  Cal. 
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House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Bustl  St. 


Member 
SAN  FRANCiSCO  Insurance  Rrokers  Exchange 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 

Wednesday,  November  fi,  1918 

Price  List  on  Money  Saving  PRINTING  for  Every  Day  Requirements. 


Note   Heads 

(Size     5V4XSV4) 

looo 

9  4.00 

2000 

5.S0 

5000 

10.75 

10000 

19.50 

Letter    Heads 

(Size    S"xll) 
A  fine  grade  of  Bond  Paper 

500    »  4.00 

1000    4.75 

2000    7.50 

5O0O    15.75 

10000    28.50 

ESnvelopes 

(Size    3^x6^4) 
Good    Grade— White    Only 

500    *  3.00 

1000 5.00 

2000    7.60 

5000     15J10 

10000    28.60 


Envelopes 

Th 

Lnree    I-eeal    Slie 

(No.   10,  Size   4'^x9V4) 

too 

500     *   5.0<i 

500 

1000    7.00 

1000 

2000     13.00 

2000 

!5000     29.75 

5000 

I'ISKMSl 

Business    Cards 

(Size    2x3 1^) 

500    *  3.00 

1000    4.00 

2000    0.25 

5000    12.00 

10000     20.75 

Short   Ruled  Bill  Hends 

(Size     4V4x8%0 
and  Ruled  Statements 

(Size    5%"S%) 

1000    *  4..'50 

2000    0-50 

3000     13.25 

Bill  Heads 

(Size    TxSy-.i 

1000     *   ''-25 

2000     8.00 

5000    lO-OO 

Imitation    Typewritten    or 

Plain    Type    Letter 

Circulars 

Printed    in    One   Color    Ink 

.irices    include    stock 
nd   printing  of   firm   name   on 
1    Letter   Head 

«   0.00 
7.00 


Hand    Bills    or    Dodgrers 

(Size  Cx9) 
Printed  on  White  News 

1000     *  4.00 

2O0O    6.60 

6000    10.00 

10000    15.76 

Dodgrers 

(Size  9x12) 
Printed   on    White    News 

500    »  3.50 

1000    5.00 

2000    7.00 

5000    13.00 

10000    19.76 

Ask  prices  on  larger  sizes 
TaRs 

lOureka  and   Pacifi<;  Qualities 
Nos.  1,  2,  3 

lOOO    »  4.80 

2000    «.<10 

."SOOO    14..'S0 

Size   5 

1000    9  5.00 

10O0    »  5.00 — 

•lOOO    10.25 


One-half  when  order  is  placed  and  balance  C.  O.  D. 


The  above  nrice  list  is  figured  on  a  cash  basis.    One-half  when  order  is  placed  ana  balance  <-.  o.  u.  

By  eUminatingbookkeepTng,  the  sending  of  b.lls,  and  the  expense  of  making  collections,  we  g-ive  to  cash  customers 


the  advantage   of    low    priced   printing  .  ,         ,^   , 

These  terms  apply  to  all.  and  is  no  reflection  on  anynody.  It  1 
Estimates  given  on  all  kinds  of  printing-.     These  prlcesare  f 

color  ink;  tor  two  colors  of  ink  add  $" 


ur  way  of    conducting    a    printing    business, 
b    San  Francisco.     All  prices  quoted  are  for  one 
for  flrs'rroOO  and" $1.00 "for  each  additional  1000  to  above  prices. 
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Among  the  Architeds. 

Engineer  W.  H.  Ellison,  369  Pine  St., 
is  prei)aring  preliminary  plans  for 
two  reinforced  concrete  commercial 
buildings  to  be  erected  in  San  Fran- 
cisco.   Estimated  cost,  $400,000. 


Architect  D.  J.  Patterson,  Hearst 
Bldg.,  has  completed  plans  for  altera- 
tions to  an  apartment  house  at  No.  2202 
California  street.  Mrs.  J.  B.  Detrick 
is  the  owner.  The  work  will  be  done 
by  day's  labor  and  will  cost  in  the 
neighborhood  of  |9,500. 


Architect  E.  E.  Young,  251  Kearny 
street,  has  completed  plans  for  a  two- 
story  frame  apartment  house  to  con- 
tain four  five-room  apartments.  It 
will  be  erected  on  the  east  side  of 
Palm  avenue  160  feet  north  of  Geary 
street  by  P.  D.  Tyler.  The  work  will 
be  done  by  day's  labor  and  sub-con- 
tracts.    Estimated  cost,  $17,000. 

Mr.  Young  is  also  preparing  plans 
for  four  frame  apartment  houses  to  be 
erected  on  Arguello  Boulevard,  be- 
tween Euclid  avenue  and  California 
street.  Each  building  will  contain, 
four  apartments,  two.  six-room  and 
two  five-room.  Herman  H.  Helbush 
is  the  owner. 


Architect  L.  M.  Upton.  Ill  Ellis  St.. 
has  completed  plans  and  has  bidis 
under  advisement  for  alterations  to 
the   frame    residence   of   Jlrs.   W.   G. 


Irwin,  at  Hillshorough,'    San     Mateo 
County.     Estimated  cost,  $8,000. 

Architect  Charles  E.  J.  Rogers, 
Phelan  Bldg.,  is  preparing  plans  for 
three  one-story  frame  bungalows  to 
be  erected  in  Burlingame,  San  Mateo 
County.     Estimated  cost,  $3,500  each. 


Architect  Ecjwin  J.  Symmes,  1700 
Pearl  street,  Alameda,  is  preparing 
plans  for  twenty-five  frame  cottages 
to  be  erected  near  Oakland. 

Mr.  Symmes  is  also  preparing  plans 
for  bwo  frame  residences  to  be  erected 
in  Oakland  at  a  cost  of  $10,000  each. 


Architect  C.  O.  Clausen,  Hearst 
Bldg.,  is  preparing  new  plans  for  the 
San  Francisco  Casket  Company's  new 
plant.  It  will  be  erected  on  the  east 
side  of  Valencia  lOO  feet  south  of 
Fourteenth  street  and  will  be  a  four- 
story  reinforced  concrete  structure. 
Estimated  cost,  $50,0000.  Plans  will 
be  ready  for  figures  in  about  a  week. 


Chas.  J.  U.  Koenig  has  been  awai'ded 
two  contracts  by  the  United  States 
Government;  one  for  the  construction 
of  two  double  quarters  and  one  four- 
room  quarters  at  the  South  San  Fran- 
sisco  Radio  Station.  Contract  price, 
$15,902.  The  other  contract  was  for 
the  construction  of  a  power  house 
with  quarters  and  one  quarters  build- 
ing for  the  electrieian  in  charge,  on 
the  Beach  at  South  San  Francisco. 
Contract  price.  $13,753. 


K.  E.  Parker.  515  Glunie  Bldg.,  has 
been  awarded  a  contract  for  the  con- 
struction of  a  five-story  reinforced 
concrete  electrical  storehouse,  under 
Specification  No.  3561,  at  Mare  Island 
Navy  Yard.  Contract  price,  $110,363. 
Mr.  Parker  is  taking  sub-figures  for 
plastering,  painting, roofing  and  glaz- 
ing. The  following  contracts  have 
been  awarded:  Plumbing  to  Jas.  H. 
Pinkerton.  2266  FMlton  St.;  electrical 
work  to  the  Newbery  Electrical  Co., 
163  Sutter  .street;  steel  sash  to  t'ae 
Fenestra  Co.,  68  Post  street,  and  the 
steel  rolling  doors  to  C.  Jorgensen, 
618  Mission  street. 


Architect  John  Hudson  Thoma.s  1st 
National  Bank  Bldg.,  Berkeley,  has 
completed  pl.ins  for  a  two-story  frame 


i-esidence.  It  will  be  erected  on  Ria- 
mona  avenue.  Piedmont,  for  Matt 
Koski  and  w'ill  cost  in  the  neighbor- 
hood of  $3,000.  Work  will  be  done  by 
day  I'abor. 


Mr.  Thomas  is  also  preparing  plans 
for  a  one-story  frame  garage  addition 
to  the  residence  of  Dr.  Kruse  at  San 
Diego  and  San  Juan  Streets,  Thous- 
and Oaks,  Berkeley. 

Architect  Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  is  preparing  plans  for  two 
apartment  houses.  One  will  be  five 
stories  of  Class  'C"  construction  with 
two  stores  and  will  cost  approximately 
$46,000,  and  the  other  will  be  a  three- 
story  frame  structure  costing  approxi- 
mately $42,000. 


Architect  D.  J.  Patterson,  Hearst 
Bldg.,  is  preparing  plans  for  altering 
a  five-story  brick  hotel  into  apart- 
ments in  San  Francisco.  Estimated 
cost,  $30,000. 


Architect  R.  A.  Heroid.  FOrum  Bldg., 
Sacramento,  is  preparing  plans  for  a 
four-story  and  basement  brick  addi- 
tion to  the  WTiite  Hospital  in  Sacra- 
mento. It  is  located  on  the  northeast 
corner  of  29th  and  "J"  sitreets  and 
is  owned  by  Mrs.  John  L.  White. 
Estimated  cost,  $200,000. 


P.  J.  Walker,  Monadnock  Bldg.,  has 
been  awarded  a  contrcct  for  the  con- 
struction of  a  four-story  and  basement 
reinforced  concrete  addition  to  the 
present  plant  of  the  Chevrolet  .Motor 
Company  of  California.  The  plant  is 
located  on  Foothill  Boulevard  and  69th 
Avenue.  Oakland,  Contract  price,  ap- 
proximately $200,000.  Sub-figures  are 
being  taken. 

Bids  will  be  received  by  Colonel 
Baker,  Commandant  at  Benicia,  until 
February  3,  1919,  for  the  construction 
of  a  two-story  brick  addition  to  the 
barracks  building  at  Benicia  Arsenal. 


Architect  Miss  Ida  .McCain.  318 
Kearny  street,  is  preparing  plans  for 
three  one-story  frame  bungalows  to  be 
erected  in  Westwood  Park  to  coat 
$6,300,  $4,800  and  $4,500  respectively. 

Architect  J.  R.  Miller,  Lick  Bldg., 
Is  preparing  plans  and  will  be  ready 
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next  week  to  take  fibres  for  tbe  alter- 
ation of  automobile  show  rooms  In  a 
four-stoiT  reinforced  concrete  build- 
ing. The  building  is  located  on  Van 
Neso  avenue  and  Post  streWt.  Esti- 
mated cost,  $12,000. 


Architect  Louis  C.  Mulgardt,  Chron- 
icle Bldg.,  is  preparing  plans  for  a 
group  of  reinforced  concrete  buildings 
for  the  Monastery  of  the  Visitation  of 
the  Blessed  Virgin  Mary.  They  will 
be  erected  in  the  Piedmont  Hills,  in 
Alameda  county.  Bids  will  not .  be 
taken  on  any  part  of  the  work  until 
the  latter  part  of  this  year.    Estimated 

co«t,  jeoo.wo. 


Arohiect  "W.  H.  Weeks,  7o  Post  St., 
is  taking  figures  for  banking  fixtureg 
for  the  First  N-ationa''  Bank  of  Palo 
Alto.    Estimated  cost,  $10,000. 


Architect  Arthur  Scholz,  Phelan 
Bldg ,  is  preparing  plans  for  a  three- 
story  frame  residence  to  contain  14 
roomis.  It  will  be  erected  in  the 
Western  Addition  of  San  Francisco 
and  will  cost  in  the  neighborhood  of 
$15,000. 


Manager  of  Construotion  Frederick 
Whitton,  269  Pine  street,  is  feking  fig- 
ures for  plastering  and  cement  floors 
in  connection  with  the  construction  of 
the  two-story  mill  constructed  factory 
building  being  erected  in  Oakland  for 
the  Remar  Baking  Company. 

Bids  will  he  taken  shortly  by  the 
City  of  Oakland'  for  the  construction  of 
two  two-stoiy  frame  additions  to  the 
Chabot  Observatory  at  Leona  Heights 
in  Oakland.  Architects  Reed  &  Cor- 
lett,  Oakland  Bank  of  Savings  Bidg., 
Oakland,  are  the  architects.  The  im- 
provement will  cost  between  $15,000 
and  $20,000. 


NEW     CHAPTER     OF     ENGINEEKS 
FORMED. 


Local  members  of  the  American  As- 
sociation of  Engineers  met  at  the  in- 
vitation of  Mr.  George  M.  Nelson  at 
his  oflBce,  810  Bank  of  Italy  Bldg.,  at 
7  P.  M.  on  the  24th  of  January  for  the 
purpose  of  effecting  organization  of  a 
local  chapter  and  discuss  means  to 
extend  the  influence  of  the  organiza- 
tion and  institute  a  vigorous  campaign 
for  new  members. 

Some  thirty  invitations  were  sent 
out-~and  the  following  members  and 
applicants  responded:  L.  D.  HOW- 
LAND,  I.  G.  GRUNDEL,  A.  G,  MOTT, 
H.  B.  WATKINS,  W.  H.  PHELPS,  J. 
H.  KNOWLES,  GEORGE  M.  NELSON, 
H.  A.   SCHOLTEN,  T.   R.   PLANT,  W. 
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H.  RUPP,  all  members;  0.|  R.  WEST, 
T.  H.  BROWN,  N.  A.  WOOD,  J.  L. 
PIXLEY,  E.  V.  VANDERCOOK,  K.  H. 
MEAD  all  applicants. 

At  the  request  of  Mr.  Nelson -and 
others  Mr.  Knowles,  Asst.  Chief  Engr. 
of  the  Western  Pacific  R.  R.,  called  the 
meeting  to  order  and  was  unanimously 
elected  temporary  chairman  and  Mr. 
A.  G.  Mott  was  elected  temporary  sec- 
retary and  trea'surer. 

Upon  suggestion  of  Mr.  Phelps  each 
one  present  made  a  contribution  of 
fifty  cents  to  the  temporary  treasury 
of  the  chapter. 

A  plan  of  activities  was  discussed 
and  it  was  decided  that  the  matter  of 
getting  new  members  be  given  first 
consideration  hy  all  present  for  the 
next  few  months. 

A  petition  to  the  National  Board  of 
Directors  in  Chicago  for  a  charter  for 
the  chapter  was  drawn  up  and  signed 
by  all  members  present,  it  will  be  cir- 
culated among  members  in  California 
and  when  complete  with  the  necessary 
twenty  signatures  will  be  forwarded 
to  National  Headquarters  with  the 
recommendation  that  pending  the  for- 
mation of  other  chapters  the  jurisdic- 
tion of  this  chapter  with  headquarters 
in  San  Francisco  be  the  State  ol) 
California. 

The  next  meeting  will  be  called  by 
the  chaii-man  in  "the  near  future  and 
the   secretary   will   notify  members. 
American  Association  of  Engineers 
Members  Chamber  of  Commerce  of  the 

United  States  of  America 

National  Headquarters,  29  S.  La  Salle 

St,.,  Oiicago. 

OFFICERS 

W.  H.  Finley,  President,  Chicago  & 
Northwestern  Railroad,  President;  H. 
W.  Clausen,  Chicago,  First  Vice-Presi- 
dent; L.  K.  Shennan,  President.  L.  K. 
Sherman  Engineering  Co.,  Second 
Vice-President;  C.  E.  Drayer,  Secre- 
tary; A.  H.  Krom,  Assistant  Secre- 
tary; F.  H.  Myers,  Assistant  Secre- 
tary; John  Erics'on,  City  Engineer, 
Chicago,  Treasurer. 

DIRECTORS 

Harold  Almert,  Chicago,  Consulting 
Engineer;  F.  K.  Bennett,  M.  &  St.  L. 
Ry..  Minneapolis,  Principal  Assistant 
Engineer;  J.  N.  Hatch,  Chicago,  Con- 
sulting Engineer;  Alexander  Potter, 
New  York,  Consulting  Engineer;  J.  H. 
Prior,  Chicago,  Consulting  Engineer; 
Paul  P.  Stewart,  Pensacola  Shipbuild- 
ing Coiporation,  General  Manager;  R. 
C.  Yeoman,  Purdue  University,  Asso- 
ciate Professor  Highway  Engineering; 
W.  W.  DeBerard,  Engineering  News- 
Record,  Chicago,  Western  Editor;  C. 
/  Soans,  Chicago,  Electrical  Engi- 
neer; H.  G.  D.  Nutting,  Chicago,  Con^ 
suiting  Engineer;  G.  C,  Dooge,  Ameri- 


can Bridge  Co.,  Gary,  Ind.,  Designing 
Engineer. 

HISTORY 

The  American  Association  of  Engi- 
neers was  organized  by  a  group  of 
Chicago  engineers  early  in  1915.  Oa 
June  14  of  that  year  it  was  incor- 
porated (but  not  for  pecuniary  profit) 
under  the  laws  of  the  State  of  Illinois. 

The  National  scope  and  type  of  or- 
ganization could  not  possibly  be  nam- 
ed better  than'  the  American  Associa- 
tion of  Engineers,  Almost  from  its 
inception  the  growth  has  been  phe- 
nomenal for  an  association  of  thla 
kind.  Its  existence  has  been  justified 
by  a  steady  increase  in  membership, 
which  today  includes  representatives 
in  every  state  of  the  Union  and  in 
Europe,  Asia  and  South  America. 

The  total  membership  curve  of  the 
Association  makes  an  angle  of  40  deg. 
with  the  horizontal.  The  American 
Association  of  Engineers  now  desires 
that  its  aims  and  objects  be  properly 
presented  to  the  thousands  of  engi- 
neers over  the  country  who  are 
eagerly  awaiting  their  opportunity  to 
join  in  such  a  movement  as  it  typifies. 
OBJECTS 

The  Constitution  provides  that: 

"The  objects  of  the  Association  shall 
be  to  raise  the  standards  of  ethics  of 
the  engineering  profession  and  to 
promote  the  economic  and  social  wel- 
fare of  engineers,  especially  by: 

"Affording  means  for  the  inter- 
change of  information  beneficial  to 
members  of  the  engineering  profes- 
sion; maintaining  a  service  clearing 
house  for  the  benefit  of  the  members, 
influencing  proposed  legislation  affect- 
ing the  engineering  profession  and 
taking  ay  action  ecessary  or  advisable 
to  safeguard  the  profession's  welfare, 
promulgating  the  Association's  ideas 
through  proper  publicity,  and  foster- 
ing a  brotherly  spirit  among  engi- 
neers." 

LATE  ACTIVITIES 

The  Association  was  first  to  repre- 
sent the  railroad  engineer  before  the 
Government  Wage  Board  and  to  make 
formal  demand  for  substantial  salary 
increases.  After  the  problem  of  ad- 
justment of  the  salary  of  the  railroad 
technical  engineer  was  taken  from 
the  Wage  Board  by  the  Director  Gen- 
eral, A.  A.  E.  has  made  presentation 
of  the  case  to  Federal  Managers  and 
Regional  Directors.  Activity  is  under 
the  direction  of  a  committee  consist- 
ing of  W.  H.  Finley,  President  of  the 
Chicago  &  Northwestern  Railroad,  a.n<d 
K.  H.  Lee.  President  of  the  Chicago  & 
Western  Indiana  Railroad.  We  are 
getting  results  and  need  the  united 
support  of  all  engineers  in  railroad 
employ. 
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ADVANCE     NEWS 


Official  Proposals,  Etc. 
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Plans  Being  Figured, 
AL/TERATIONS  Cost,    |10,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Bank  fittings,  alterations,  etc. 
Owner — First  National   Bank  of  Palo 

Alto. 
Architect— W.  H.  Weeks,  75  Post  St., 

San  Francisco. 


To  be  Done  by  Day  Work  and  Sub- 
Contracts. 

ORPHANS'  HOME  Cost,  $ 

BURBANK,  Los  Angeles  Co.,  Cal. 

Two-story  briok  orphans'  home,  70x 
120. 

Owner — Missionary  Sisters  of  Sacred 
Heart,  610  North  Hill  St.,  Los 
Angeles. 

Architect — Not  Given. 
The  Simons     Brick  Company     will 

furnish  the  brick  and  the  Blanchard 

Lumber    Company    of    Glendale.    will 

furnish  the  cement. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $8,000 

PIEDMONT,  Aiameda  Co.,  Cal.  Jerome 
Avenue. 

Two-story  frame  residence  (7  rooms 
and  sleeping  porch  and  garage.) 

Owner — Mrs.  G.  L.  Henry,  1115  Camp- 
bell St.,  Oakland. 

Architect— E.  W.  Cannon,  Central  Bk. 
Bldg.,  Oakland. 

Plans  Being  Prepared. 

OHURCH  Cost,  $100,000 

SEATTLE.  Wash.     Harvard     Avenue 

and  Spring  Street. 
Brick  church,  110x110. 
Owner — First  Christian  Church. 
Architect— Robert   H.   Orr,    1301    Van 

Nuys  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost,  $ 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Anaheim  Blvd. 

Two-story  and  basement  frame  and 
plaster  church. 

Owner — Methodist  Spanish  Institu- 
tional Church. 

Architect— Arthur  G.  Lindley.  904 
Wright  &  Cal  lender  Bldg.,  Los 
Angeles. 


Plans  Being  Prepared. 
RESIDDNCB  Cost,   $15,000 

SAN  FRANCISCO.  Western  Addition. 
Three-story  frame  residence.  14  rooms 
Owner — ^Withheld. 

Architect — Arthur   G.    Scholz,    Phelan 
Bldg.,  San  Francisco. 


This  residence  will  contain  observa- 
tory and  roof  garden.  The  dining 
room,  living  room,  conservatory,  en- 
trance halls  will  be  connected  with 
glass  doors. 


Plans  Being  Prepared. 

THEATRE  Cost,    $20,000 

ALHAJIBRA,     Los  Angeles     Co,,  Cal. 

Second  and  Main  Streets. 
Two-story  brick  motion  picture  thea- 
tre, store  and  lodge  building,  TOx 
120. 
Owner — W.  E.  Cooper.  South  Pasadena 
Architect — E.  J.  Borgmeyer,  317  Stira- 
son  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

RANCH  BUILDINGS  Cost,  $ 

NAPLES,  Santa  Barbara  Co.,  Cal. 
Group   of   reinforced   concrete   hollow 

tile  and  frame  ranch  bulMings. 
Owner — Herbert  G.  Wylie. 
Architect — Richard  D.  King,  519  Van 

Nuys  Bldg,,  Los  Angeles. 
There  will  be  a  reinforced  concret; 
stable  building,  167x275  ft.  in  size,  di- 
vided into  36  stalls,  wagon  and  farm 
implement  rooms,  garage,  storage 
rooms,  etc.  There  wiW'  also  be  a  one- 
story  6-room  cottage  for  the  ranch 
stiperintendent,  two  10-room  double 
dnvellings,  and  a  combination  mess  and 
social  hall  and  bachelors'  quarters 
Miilding,  106x67  ft',  in  size.  These 
latter  buildings  willi  be  of  either  hol- 
low tile  or  frame  construction,  with 
concrete  foundations,  cement  and  wood 
flooring,  cement  plastered  exteriof 
finish,  clay  tile  roofing,  pine  trim, 
bathrooms,  shower  haths,  hot  vi^ater 
heaters,  steam  heating  plant.  A 
large  patio  residence  and  other  build- 
ings will  be  erected  on  the  ranch  at  a 
later  date. 


^lanr  Being  Prepared. 

RESIDENCE  Cost,    $^— 

LOS'  ANGELES.  8th  St.  in  Fremont 
Place. 

Two-story  and  basement  frame  and 
plaster  residence  (12  rooms  and 
4  bathroom®). 

Owner — Mr.'*.  Martha  Chapaton. 

Architect — :Myron  Hunt,  1017  Hiber- 
nian Bldg.,  Los  Angeles. 


Plans  Being  Prepared.  Ready  for 
Figures  in  a  Few  Da>"s. 

ALTERATIONS  Cost,  $1S.OOO 

SAN  FRANCISCO.    No.  139  Gearj'  St. 

Alterations  to  store  front  and  in- 
terior arrangements. 


Own«r — Prussia     Co.    (Mr.     HlnkW, 

Manager),  Premises. 
Architects' — Bliiss    &    Favllle,    Balboa 

Bldg.,  San  Francisco. 
Plans  for  fixture     work  are     being 
prepared  by  E.  W.  Metoalf  of  Los  An- 
geles.   Bids  on  this  work  will  be  called 
for  in  about  three  weeks. 


To  be  Done  by  Days  Work. 

RESIDENCE  Cost,  $ 

MAZATLAN,  Mexico. 

Reinforced   concrete   large    residence, 

oflice  and  warehouse. 
Owner — Louis  Bradbury. 
Architect — ^Myron    Hunt,    1017   Hib«r- 

nian  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost,    $100,000 

GLENDALE,     Los   Angeles     Co.,  Cal. 

Louise  Street  and  Lomita  Avenue. 
Group   of     brick  and     fmme     church 

buildings. 
Owner — The     Holy  Family     Catholic 

Church  of  Glendale. 
Architects^ — Chas.     W.   Kent   &     Son, 

Glendale. 
The  buildings  will  include  a  new 
church  edifice,  parish  house,  guiM  hall, 
school,  etc.  The  larger  buildings  will 
be  of  brick  construction  with  plastered 
exteriors,  while  the  smaller  builidings 
will  probably  be  of  frame  and  pJaater 
construction.  The  building  com- 
mittee is  composed  of  Father  O'Neill, 
A.  R.  Townsend,  T.  J,  Keleher,  J.  G. 
Monahan,  P,  L.  Ferry,  H,  M.  Doll  and 
M.  J,  Brennan, 


Ready  For  Figures  Next  Week. 
WAREHOUSE  Cost,    $25,000 

SAN   FRANCISCO.     SW   Second   and 

Biyant  Streets. 
Four-story  and    basement    Clas»  "C" 

warehouse. 
Owner — Miilton  Auerbach.  ' 
Architect — Joseph  Cahen,  333  Kearny 

St..  San  Francisco. 


Plans  Being  Prepared, 

BANK  BUILDING  Cost,  $ 

SANTA  BARBARA,  Cal, 

One-«tory  and  basement  brick  bank 
building.  71x100, 

Owner — Santa  Barbara  County  Na- 
tional Bank, 

Architect— Myron  Hunt.  1017  Hiber- 
nian Bldg..  Los  Angeles. 


Plans   Being  Prepared, 

Bids  in  1  Month. 
RESIDENCE 


Ready    For 


Cost,  $20,000 
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PEBBLE  BEACH.  Monterey  Co.,  Gal. 

Two-story  frame  pla.<!iter  exterior  resi- 
dence (8  rooms.) 

Oiwnei- — Chas.  Clark,  San  Mateo. 

Architects— Bakewell  &  Brown,  251 
Kearny  St.,  San  Pl^ancisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $5,000 

SAN  FRANCISCO.     Parkside. 

One  and  one-half-story  frame  resi- 
dence. 

Owner — WithJheld. 

Architect— E.  H.  HiWebrand,  Crocker 
Bldg.,  San  Francisco. 


Plans  to  be  Prepared. 

ADDITION  Cost,  I 

SAN   FRANCISCO.     SW   Battery  and 

California  Streets. 
Five-story  addition  to  flve-story  Class 

"A"  ofiBce  building. 
Owner— Robert   Dolllar  Co.,   230  Cali- 
fornia St.,  San  Francisco. 
Architect — Not  Selected. 

The  Dollar  Company  has  purchased 
the  above  building  and  -will  build  the 
addition  as  sooa  as  prices  are  ad- 
justed. 


Plans  Being  Figured.    Bids  Close  Feb 

3,  1919. 
KEBUILD  WHARF.         Cost,  $125,000 
OAKLAND,     Oakland     Water     Front 

North  of  W-Seventh  Street. 
Raze,  rebuild  and  extend  apron  wharf 

and  trestle  approach. 
Ownei^Parr-McCornriek  Terminal  Co. 

1st  Nat'l.  Bank  Bldg..  Oabland. 
Engineer — W.  N.  Ball,  on  property  at 

Foot  of  7th  St.,  Oakland. 
Plans  may  be  obtained  from  Mr.  Bal ; 
on  and  after  January  21. 


Plans  Completed. 

CLUB  BUILDING  Cost,  $30,000 

PORTLAND.    Ore.      Yamhill    St..   bet. 

16th  and  Lownsdale  Streets. 
Two-story    and     basement     concrete 

club  building,  50x100. 
Owner — Scottish   Rite   Masons. 
Architect — Ricbard     Martin   Jr.  ,   455 

Hassalo  St.,  Portland,  Ore. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $ 

PASADENA,  Los  Angeles  Co.,  Cal. 
Oak  Knoll. 

Large  brick  and  concrete  residence. 

Owner — Keith   Spalding. 

Architect — Myron  Hunt,  1017  Hiber- 
nian, Bldg.,  Los  Ange1e.s. 


Plans  Being  Figured.    Bids  Close  Fet). 

24,  1919,  2  P.  M. 

SERVICE  BLDG.  Cost,  $ 

SIYXMAR,  LoB  Angeles  Co.,  Cal.  Olive 

View  Sanitarium. 
One-story  and     besement     reinforced 

concrete  and  frame  service  bulld- 
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ing,  with  2  wing«,  51x96  and  30x95 
Owner — Los  Angelas  County. 
Architect — Parker   0.    Wright   of  the 

County  Mechanical  Dept.  and  Wm. 

Davidison,  Chief  Bng'ineer. 
It  will  have  six  refrigerator  rooms 
and  the  basement  will  cOnfain  an  ice- 
making  plant. 


Contract  Awarded. 

SCHOOL  Cost,  $53,890 

LOS  ANGELES.  Soto  Street  School 
Sit«. 

One-stoTy  hollow  tile  school,  125x160 
(6  class  rooms,  auditorium,  etc.) 

Owner— City  of  Los  Angieles. 

Architect — Buisines®  Dept.  of  Los  An- 
geles Board  of  Education. 

Contractor — C.  Karaeboom,  14*5 
Dana  St.,  Los  Anigelea. 


Ready  for  Figures  Next  Week. 

WAREHOUSE  Cost,  $ 

SANTA  ROSA,  Sonoma  Co.,  Cal. 

One-story    reinforced   comicrete   ware- 
bouse,  60x200. 

O^wner — Oalifomia    Packing   Co.,    101 
Callforaia  St.,  San  Francisco. 

Engineer— Phillip   Bush,    101   Califor- 
nia St.,  San  Francisco. 
BidB  will   be  taken   for  a  general 

contract. 


TO  ENLARGE  WAREHOUSE. 

VACAVILE,  Solano  Co.,  Cal.— The 
Frank  H.  Buck  Company  has  leased  a 
site  here  and  a  small  warehouse, 
which  is  to  be  enlarged,  making  a 
warehouse  &0x2O0  feet  in  dimension. 
The  company,  a  fruit  shipping  con- 
cern, has  recently  extended  the  opera- 
tions begun'  here. 


Contract  Awarded. 

GARAGE  Cost,   $3,000 

MODESTO,    Stanislaus   Co.,   Cal.     7th 

'Street,  bet.  "F"  and  "G"  Sts. 
One-story  frame   garage,   48x28. 
Owner — E.  Ustick. 
Architect — None. 
Contractor — Tuolumne     Lumber     Co., 

Modesto,  Cal. 


BONDS. 

BAKER9FIELD,  Kern  Co.,  Cal.— 
February  19th  Is  the  new  date  set  for 
holding  an  election  to  vote  bonds  of 
$125,000  for  erecting  a  new  Lincoln 
School  building  and  repairing  two 
other  schools. 

A  site  for  the  new  building  has 
been  donated  by  Henry  J.  Brandt  of 
Bakersfield. 


Cost,  $100,000 


Contract  Aiwarded. 
CANNERY 
SACRAMENTO,  Cal. 
Additions  to  cannery.     Two-story  re- 
inforced concrete  cannery,  75x285 


one-story  brick  and     timber  can 

storage  building,  128x200.    ' 
Owner — Libby.   McNeill   &   Libby. 
Architect — Washington   J,    Miller,   417 

Jlarket  St.,  San  Francisco. 
Conti-actor — Palmer    &    Petersen,    681 

Market  St.,  San  Francisco. 


Plans  Being  Prepared.  Rieady  for 
Figures  about  Feb.  20th. 

PACKING  BLDG,  ETC      Cost.  | 

HANTORD,   Kings   Co.,   Cal. 

Two  one  and  two-story  brick  packing 
buildings,  110x250  and  100x250; 
also  power  house  and  other  build- 
ing® for  iiacking  plant;  alao 
frame  cottages. 

Owner — California  Packing  Co..  101 
California   St.,   San  Francisco. 

Architect— Phillip   Bush,   101   Oallfop- 
nia  St.,  San  Francisco. 
These  buildings  will  be  erected  to 

replace  the  ones  destroyed'  by  Are  last 

week  at  a  cost  of  $700,000.    Work  will 

be  rushed  to  be  ready  for  this  comlnig 

season's  packing. 


BIDS   CLOSE    FEB.   5,    1919,    BET.    2 

AND  3  P.  M. 

The  improvement  of  Goettingen  St. 
between  Burrows  and  Felton  streets 
by  grading;  construction  of  concrete 
curbs;  artificial  stone  sidiewaiks;  3 
brick  catchbasins,  and  an  asphalt 
pavement. 

For  further  particulars  address'  the 
Board  of  Public  Works,  City  Hall. 


Plans  Being  Prepared. 

ADDITION  Coat,  I 

SAN  FRANCISCO.    St.  Francis  Wood. 
Addition  to  frame  resid'eace  (9  rooms 

and  2  bathrooms.) 
Owner — Withheld.  -^ 

Architect — Miss      Gertrude     Comfort, 

278  Post  St.,  San  Francisco. 


.  Sub-Contracts  Awarded. 

NURSES'  HOME  Cost.  | 

SAN    FRANCISCO.      Third  and!   Par- 
nassus Avenues. 
Eight-story        reinforced        comcret« 

nurses'  home. 
Lessees — University  of  California. 
Owners — MacDonald   &   Kahn,    RiaUo 

Bldg.,  San  Francisco. 
Architect— Geo.   T.    Colmesoil.    Rlal'to 

Bldg.,  San  Francisco. 
Contractors^ — Scott    Co.,    heating;     J. 
H.  Pinkerton,  plumbing;     Ameri- 
can  Elec.     Eng.   Co.,     electrical 
work. 
Bids  will  shortly  be  called  for  or- 
namental iron,  sheet  metal,  plastering, 
roofing,  painting,  mill  work. 

The  concrete  and  steel  work  is  t>e- 
ing  done  by  MacDonald  &  Kahn. 


Contracts  A-warded  For  Xerada  High- 
way  Improyeraent. 

CARSON  CITY,  Nevada.— The  fol- 
lowing bids  were  received  and  con- 
tracts awarded.  January  27th  by  the 
Nevada  State  Highway  Commissioii 
for  highway  improvement  in  three 
counties  of  Nevada: 

1.  Reinforced  concrete  trestle  over 
Carson  River,  Churchill  County: 

Parott  &  Thompson $11,448.00 

E.  S.  Berney 14.098.38 

N^edt    &    Gavin 12,608.90 

Estimate,  $11,067.54. 

2.  Reinforced  Concrete  Trestle  over 
Humhlodt  River,  Humboldt  County: 

Parott  &  Thompson $10,953.60 

Niedt  &  Gavin 12.784.30 

Estimate,  $10,882.96. 

3.  Road  in  Lyon  County  from  Bulk- 
head to  Hudson-Aurora  Road: 

Niedt  &  Gavin $24,814.80 

Estimate,  $23.462.45 

4.  Reinforced  Concrete  Girder 
Bridge,  over  Truckee -Carson  Canal, 
Churchill  County: 

Parott    &    Thompson. $  7,449.20 

B.   S.   Berney 10,514.45 

■Niedt  &  Gavin 7,531.4;1 

E)stimate,  $6,482.74. 
The  wmtract  in  all  cases  was  award- 
ed to  the  lowest  bidder. 

The  address  of  Parott  &  Thompson 
is  400  Utah  Savings  &  Trust  Co.  Bldg.. 
Salt  Lake  City,  Utah,  and  of  Niedt  & 
Gavin,  Reflo,  Nevada. 
(25607)      1st   report   Dec.  30;   19ir     E 
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Group  of  reinforced  concrete  buildings 

Owner — Monastery  of  the  Visitation  of 
the  Blessed  Virgin  Mary. 

Architect~I-x>uis  C.  Mulgardt.  Chron- 
icle Bldg.,  San  Francisco. 
Bids  will  not  be  taken  on  any  of  the 

work  until  the  latter  part  of  the  year. 

Plans   Being   Prepared.       Ready     for 
Figures  Next  Week. 

ALTER-^TIONS  Cost,  $12,000 

SAN  FRANCISCO.    Van  Ness  Avenue 
and  Post  Street. 

Alter   stow    rooms    in   four-story   re- 
inforced concrete  building. 

Owner — H.  O.  Harrison  Co. 

Architect— J.     R.  Miller,     Lick  Bldg., 
San  Francisco. 

Bids  Being  Taken  For  Plastering  and 
Cement  Floors. 

FACTORY  Cost,   $200,000 

OAKLAND.     Forty-sixth  and  Adeline. 

Two-story  mill  constructed  factory. 

Owner — Remar  Baking  Co. 

Manager  of  Construction — F.  W.  WTiit- 
ton,  269  Pine  St.,  San  Francisco. 


Plans  Being  Prepared. 

GARAGES  Cost,  $30,000  each 

SAN  FRANCISCO.    Western  Addition. 

Two  two-story  and  basement  rein- 
forced concrete  garages. 

Owner — Withheld. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery &t.,  San  Francisco. 


Plans  Being  Prepared. 

SCHOOL  Cost.  $ 

DURHA-M.  Bulte  Co..  Cal. 
Two-story    reinforced   concrete   Class 

"C"  school. 
Owner — Durham    School    District. 
Architect — Chester   Cole,   Chico,    CaK 
SPECIFICATIONS 
Heating,  steam;  Furnace,  coal  burn- 


Plans  Being  Prepared. 

BUNGALOWS  Cost.  $6300,  $4800 

an  $4500  respectively. 

SAN  FRANCISCO.    Westwood  Park. 

Three  one-story  frame  bungalows. 

Owner — Withheld. 

Architect— Miss  Ida  McCain.  318  Kear- 
ny St.,  San  Francisco. 
Further    particulars    later. 


Plans  Adopted. 

HOSPITAL  Cost,    $548,000. 

OAKLAXD.     14th  AVe.  and  E-27tli  St. 
First  unit  of  County  Hospital.     (Ad- 
ministration, Service  and  two  Dor- 
mitory Buildings.) 
Owner — County  of  Alameda. 
Architect— Henry     H.     Meyers,     Kohl 
Bldg..  San  Francisco. 
Estimate  of  the  cost  of  the  first  unit 
follow: 
Grading  and  retaining  walls.... $  ^,000 

Two  ward  buildings 175,000 

One     service     building     with 

equipment    ?5,509 

Enclosed    corridors  and     ele- 
vator system  58,000 

Powerhouse      (not      including 

equipment)  26,000 

Powerhouse   equipment,    first 

...unit    15,000 

Roadways,  rear  service  drives  6,000 
Fire  pumps  and  water  mains..  6,000 
Sewer  and  storm  water  mains      3,000 

Equipment    39,500 

Partially  completed  third 
ward  bldg.  to  be  used  as 
temporary       administration 

building 45,000 

Furnishings  for  150  beds 15,000 

$548,000 
Bids    will    be    taken    in   about   one 
month  for  grading.    Construction  willl 
start  on  the  buildings  about  July  1st. 


Plans  Being  Prepared. 

BUILDINGS  Cost,    $600,000 

PIEDMONT  HILLS,  Alameda  Co.,  Cal. 


Construction  To  Start  Shortly. 

HOSPITAL  Cost,    $125,000 

LH'ERMORE.  Alameda  Co.,  Cal.  Ar- 
royo Sanitarium. 

Three  frame  and  stucco  hospital  build- 
ings service  building;  women's 
help  building  and  medical  build- 
ing. 
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Owner — Aiamecfa  County. 
Architect — Henry     H.     Meyers,     Kohl 
Bldg.,  San  Francisco. 


Cost,  $125,000 


Plans  to  be  Prepared. 
HOTEL 
TAFT,  Kern  Co.,  Cal. 
Four-story  hotel  (125  rooms). 
Owner — Mayor   W.    L.    Adkisson    and 
Associates   of  Taft. 


Plans  Being  Figured.    Bids  Close  Feb. 
3.  1919. 

ADDITION  Cost.  $ 

DENICIA,  Solano  Co.,  Cal. 
Two-story  brick  addition  to  barracks. 
0\\-iier — United    States    Government. 
Architect — Not  Given. 


Contract  Awarded. 

HOTEL  Cost,  $ 

TA(X)iIA,  Wash.  Site  of  present  Ta- 
coma  Hotel. 

Ten-story  and  basement  fireproof 
hotel. 

Owner— The  Alexander  Realty  Co.. 
Tacoma,  Wash. 

Architects— Heath  &  Gove.  National 
Realty  Bldg.,  Tacoma,  Wash. 

Contractor — The  Construction.  Co., 
compo.sed  of  D.  I.  and  E.  C.  Cor- 
nell. A.  F.  Albertson  and  Edward 
Simpson.  Tacoma.  Wash.  ^ 

NOTE: — Contract  was  awarded  on  a 

cost  plus  basis.     It  is  estimated  the 

building  will  cost  $1,000,000. 


Contract   Awarded. 

BUSINESS  BLOCK  C^ost,  $ 

LIVINGSTON,  Merced  Co.,  Cal. 
One-story  business  block,  54x120. 
Owner — W.  J.  Curtner,  Livingston. 
Designer  &  Contractor — John  Groom, 
Livingston,  Cal. 


Preliminary  Plans  Being  Prepared. 

ALTERATIONS  Cost,  $100,000 

SEATTLE.  Wash. 

Alterations  and  changes  for  candy 
store  quarters  in  Rialto  Bldg. 

Owner- Pig'n  ^Tiistle  Co.,  San  Fran- 
cisco. 

Architect — Arthur  S.  Heineman,  Los 
Angeles. 


Preliminary  Sketches  Prepared. 
STADIUM  Cost,   $250,000 

PORTLAND,  Ore. 

Mill  con.struction  stadium.  900x600. 
Owner — Oregon  Stock  Raisers. 
Architect — Lewis     I.     Thompson,     91 
North  Tenth  St.,  Portland,  Ore. 


Plans  Being  Prepared. 
COURTHOUSE,  ETC.       Cost.  $100,000 
QUINCY,  Plumas  Co.,  Cal. 
Three-story  and   basement   reinforced 
concrete  courthouse  and  jail.  Grand 
Jury  rooms.  Sheriff's  Office,  etc. 
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Owner — Coumty  of  Pliiraas. 
Architects— George    C.    Sellon    &    Co., 
1006  8th  St.,  Sacramento. 
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lingswortb   Bldg.,   Los  Angeles,   have 
been  retained  to  design  anl  supervise 
the  construction  of  the  works. 
(2.S3€3)     Ist  report  Dec.  10,  1918.      E- 


Plans  Completed.  To  be  Done  by  Day 
Wt»rk. 

CIAJB  HOUSE  Cost,   $25,000 

ST.  JOHNS,  Oregon. 

Two-story  and  basement  brick  club 
house,  90x125  (will  contain  audi- 
torium seating  600  persons).  Ex- 
cavation and  foundations  work  al- 
ready completed. 

Owner — Portland  Woolen  Mills,  St. 
Johns,  Oregon. 

Architect — Lewis  I.  Thompson,  91 
North  Tenth  St.,  Portland. 


To  be  Done  by  Days  Work 
RESIDENCE  Cost,  $3,000 

PIEDMONT,  Ramona  Avemue. 
Two-story  frame  residence  (6  rooms.) 
Owner— Matt  Koski,  36  Ramona  Ave., 

Oakland. 
Architect — John  Hudson  Thomas,  1st 

National   Bank  Bldg.,  Berkeley. 


Plans  Being  Prepared. 

ADDITION  Cost,    $700 

BERKELEY,  Alameda  Co.,  Gal.     San 

Diego  and  iSan  Juan  Streets. 
One-story    frame    garage   addition  to 

residence. 
Owner — Dr.  Kruse. 
Architect — John  Hudson  Thomas,  1st 

National    Bank    Bldg.,    Berkeley. 


January  27,  1919. 
Plans  Being  Prepared. 
APARTMENTS  Total  Cost,  $8«,000 

SAN  FRANCISCO. 

Two  apartment  houses;   one  a     five- 
story  Class'  "C"  with  2  stores  to 
cost  $4'6,OO0,  and  one  a  three-story 
frame  to  cost  $42,000. 
Owner — Withheld. 

Architect— H.  C.  Smith,  Humboldt  Bk. 
Bldg.,  San  Francisco. 
Further  particulars  later. 


BIDS  IVAIfTED  FOB  PAVING. 

SANTA  ANA,  Orange  Co.,  Cal.— 
Until  10  A.  M.,  February  18,  1919,  bids 
will  be  received  by  the  Board  of  Trus- 
tees of  Santa  Ana  for  570  cu.  yds.  of 
excavating  and  the  construction  of 
approximately  24,194  .sp.  ft.  of  Class 
"B"  paving.  Plans  and  specifications 
are  on  file  at  the  oflice  of  the  City 
Clerk.  Certified  check  for  five  per 
cent  required.  E.  L.  Vegely  is  the 
City  Clerk. 


MUNICIPAL  GAS  PLANT. 

OXNARD,  Ventura  Co..  Cal.— The 
City  of  Oxnai'd  is  contemplating  the 
installation  of  a  municipal  gas  plant. 
The  cost  has  been  estimated  at  $140,- 
OOO.  Consulting  Engineers  Olmsted  & 
Gillelen   and   Jos.   M.   Berkeley,   Hol- 


BONDS. 

SEATTLE,  Wash.— Three  bond  is- 
sues for  an  aggregate  of  $2,160,000  will 
be  submitted'  to  the  voters  at  the  gen- 
eral election  on  March  4. 

One  issue  is  for  $900,000  for  the  con- 
struction of  a  bridge  across  the  West 
Waterway  at  West  Spokane  street. 
The  second  is  for  $760,000  for  a  bridge 
across  the  Lake  Washington  canal  at 
Montlake  Boulevard  and  the  third  is 
for  $500,000  for  the  acquiring,  con- 
struction and  equipment  of  a  general 
municipal  hospital. 


CONCRETE     CAR  FLOAT     FOR 
NEW  YORK  HARBOR. 


CLEVELAND,  Ohio.— The  first  large 
concrete  car  float  to  be  built  in  this 
part  of  the  country  will  be  launched 
here  soon  from  the  drydocks  of  the 
Liberty  Shipbuilding  and  TransiJOrta- 
tion  Company. 

The  float,  which  will  he  used  in  New 
York  harbor  in  the  transportation  of 
railroad  cars,  is  2S5  feet  long  and 
made  of  reinforced  concrete. 


BIDS     WANTED     FOR     RAILROAD 
EQUIPMENT. 

SEATTLE,  Wash.  — Bids  will  be 
received  by  the  Alaskan  Engineering 
Commission  at  their  oflice  at  the  Beli 
street  terminals  until  February  17  at 
2  P.  M.,  for  the  following  i-aih-oad 
equipment: 

Six  engine  truck  pedestals,  cast  iron, 
for  19x24-inch  Cooke  locomotive. 

Six  forward  driver  springs. 

Six  rear  driver  springs. 

Six  main  driver  springs. 

Two  tender  truck  bolsters  complete 
for  19x24  Cooke  locomotive. 

Two  cast  steel  buffer  cases  for  same 
*ind  of  locomotive. 

One  lot  of  car  repair  parts. 

Six  double  coil'  buffer  springs. 

Fifty  double  coil  coupler  springs. 

Fifty  malleable  twin  queen  posts  for 
nat  cars,  10  inches  high. 

Three  bottom  center  casting^s. 

Ten  top  center  castings.         "- 

Seventy-two  brake  shoes. 

Blueprints  may  be  secured  upon  ap- 
plication at  Seattle  office  or  at  office 
of  Commission  in  Custom  House,  Port- 
land, Ore. 


PRICEING    ROAD    MATERIALS. 

MERCED,  Merced  Co.,  Cal. — A  oom- 
mitteee  of  the  Merced  County  Board  of 
Supervisors  and  the  County  Advisory 
Highway  Board  is  investigating  price= 
and  sources  of  supply  of  crushed  rock, 
sand  and  cement  which  will  be  needed 


in  large  quantities  for  the  construction 
of  the  125  miles  of  paved  highways 
piovided  for  under  the  $1,250,000  bond 
issue,  which  has  just  been  sold.  The 
committee  is  composed  of  Frank  Peb- 
ley  and  D.  K.  Thornton  of  the  Board 
of  Supervisors,  and  John  R.  Graham 
and  W.  E.  Bunker  of  the  County 
Highway  Advisory  Board. 


ATLAS     MORTAR  COMPANY     AND 
PACIFIC     LIME     &     PLASTER 
COMPANY    NOW    UNDER      ' 
SAME  MANAGEMENT. 


An  arrangement  has  just  been  com- 
pleted hy  which  two  large  manufac- 
turing concerns  in  the  building  ma- 
terial line  will  be  under  one  manage 
ment.  The  Atlas  Mortar  Compan'y  haa 
for  some  time  considered  the  matter 
of  burning  its  own  lime  and  within 
the  past  week  has  purchased  the  in- 
terests of  the  Estate  of  W.  0.  Badgley 
in  the  Pacific  Lime  &  Plaster  Oom- 
pamy  which  plant  is  at  Sonora,  Cal. 
The  latter  concern  is  now  entirely 
owned  by  the  Atlas  Mortar  Company 
and  the  Great  Western  Electro  Chem- 
ical Company. 

Extensive  improvement  and  enlarge- 
ment of  the  plant  at  Sonora  is  already' 
underway. 

Mr.  C.  M.  Cadman,  for  many  years 
General  Manager  of  the  Atlas  Mortxir 
Company  will  now  become  Maiiager  of 
both  concerns  with  offices  at  No.  44'5 
Holbrook  Bldg.  Mr.  A.  L.  Baker,  for- 
merly General  Manager  of  the  Pacific 
Lime  &  Plaster  Co.,  is  to  be  associated 
with  Mr.  J.  W.  Richards  for  many 
years  representative  of  the  Sharon 
Steel'  Hoop  Co. 


CITY  TO  ERECT  WELCOME  HOME 
SHAFT  IN  PLAZA. 


Temporary    Monument    to  Stand    In 

Civic  Center    Until  Memorial    Is 

Bnllt. 


nans  for  a  temporary  "Welcome 
Home"  monument  in  the  Ci^ac  Center, 
until  such  time  as  a  pennanent  me- 
morial to  the  soldiers  can  be  buUt, 
have  been  adopted  hy  the  committee, 
of  which  John  McLaren  is  chairman. 
The  drawing  is  by  Earl  CummlnigB 
and  the'  architectural  design  by  John 
Reid  Jr. 

The  monument  will  be  erected 
where  the  flagstaff  now  stands,  and 
workmen  have  begun  to  remove  the 
pole  and  clear  the  ground. 

Th<3  monument  is  part  of  a  decora- 
tive scheme  for  which  the  Supervisors 
hav^»  appropriated  $5,000. 

In  a  general  way  it  will  resemble 
the  monument  in  Union  Square.  It 
will  be  considerably  larger,  however, 
and  the  details  are  different. 
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^ 

BUILDING  CONTKACTS. 

Uo. 

110 

111 

112 
113 
114 
115 
llfi 

San  Francisco  County. 

Owner               Contractor 

Billings    Sorensen 

O'Connor    O'Connor 

TakaU    Takata 

Sibley    Sibley 

Nelson    Nelson 

Nelson    Nelson 

Nelson    Nelson 

117 

Nelson    

Nelson 

118 
119 
120 
121 

Nelson   

Kennedy    

Maseli   

Binet  

Nelson 

-Kennedy 

.Jlontgomery 
Binet 

122 
123 
124 
125 
126 
1?7 

Helbush    ,. 

Nelson    

Hoffman    

Harrigan    

Koenig    

Union  Oil  

Helbush 

Nelson 

Hoffman 

Kronnick 

Koenig 

Union  Oil 

128 
1?9 

Lachman    

Planz    , 

Barrett 

Conrad 

130 
131 
132 
133 

Heyman    

Duane    

Williams    

Heyman 

Grain 

Williams 

134 
135 
13fi 

Bridge  

McClure   

United  Cigar 
OLsen   

Fennell 

Fennell 

137 

...s. Glaser 

138 
139 
140 

Carlson    

Murphyi    

Huie   

McCormick 

-....Houle 

R«Vinall 

141 

Costello   

Costello 

143 
143 
144 
145 
14fi 

Warford  

Bliss    

Zellerbacb    .. 

Security  

Dolan  

Cereghino 

Barrett 

-McDonald 

.Goodman 

Dolan 

147 

Mahler  

Chevalier 

148 
149 

Foster  - 

Rothchdid  

BrumfleM 

Duncan 

Amt. 

3000 

1500 

400 

1000 

3000 

3S0O 

3500 

3000 

2600 

1000 

3240 

9O00 

10000 

3000 

500 

500 

3000 

1000 

800 

800 

8000 

2000 

500 

1000 

1500 

1475 

1000 

1100 

4250 

2450 

12O0 

2000 

1075 

3477 

500 

4O0 

400 

800 

2900 

11500 


(110)     NO.   242  STUART.     Alter  sail 

makers'  loft. 
Owner G.   E.   Billings,   427   Cali- 
fornia, San  Francisco. 
Architect  .JMW.  H.   Ratcliff,   1st  Nafl. 

Bank  Bldg.,  S.  F. 
Contractor....W.    Sorensen,   3219   Ellis, 
San  Francisco. 

COST,  ?3000 


(111)     NOS.   1620-1622  HOWARD.  Re- 
pair fire  damage. 
Owner J.  O'Connor,  1624-B  How- 
ard, San  Francisco. 

Architect None. 

Day's  work.  COST,  $1500 


ALTERATIONS 

(112)     SE  GEARY  AND  BUCHANAN. 
Alter  flats. 

Owner K.  Takata,  1510  Buchanan 

San  Francisco. 

Architect None 

Day's  vork.  COST,  $400 


ADDITION 

(113)     B     LANDERS     114-6  N     16th. 
Additions  to  wagon  shed. 

Owner L.  B.  Sibley,  Easton  Drive 

Eiaston,  Cal. 

Architect None. 

Dajr-a  work.  COST,  $1000 


DWELLING 

(114)     W  MADRONE  85  S  Ulloa.  Two 
story  and  basement  frame  dwig. 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000 


DWELLING 

(115)     N    PORTOLA   250    W    Vicente. 
Two-story  and  basement  frame  dwlg 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3600 


DWELLING 

(116)     N    PORTOLA    DRIVE    400    W 
Vicente.    Two-story  frame  dwelling. 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3500 


(117)     N  ULLOA     325  E     Claremont. 
One-story  and  basement  frame  dwlg. 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000 


(118)     N    ULLOA    2150    E    Claremont. 
One-story  and  basement  frame  dwlg. 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $2600 


(119)  E  VERMONT  150  N  22nd.  One 
story  and  basement  frame  dwelling. 

Owner .Wm.  P.  Kennedy,  Prem. 

Architect None. 

Day's  work.  COST,  $1000 

FRAME  DWELLING 

(120)  W  TENTH  AVE  325  S  Geary 
S  25xW  120.  All  work  for  one-story 
and  garage  frame  dwelling. 

Owner Anna    Maselll,    771    10th 

Ave.,  San  Francisco. 

Architect None. 

Contractor....E.  J.    Montgomery,     1320 
Broadway,  San  Francisco. 
Filed  Jan.  28,  '19.    Dated  Jan.  27,  '19. 

Frame  up  $810 

Brown   coated    810 

Completed  and  accepted...- _.  810 

Usual  35  days 810 

TOTAL  COST,  $3240 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


FRAilE  DWELLINGS 

(121)  W  CLAREMONT  190-230-270  N 
EI  Portal.  Three  one-story  and 
basement  frame  dwellings. 

Owner John  J.  Binet  Co.,  68  Ra- 

niona  Ave.,  San  Francisco 

Architect None. 

Day's  work.  COST,  $3000  each 


FRAME  APARTMENTS 

(122)  E  ARGUELLO  BLVD.  100  S 

California.  Two-story  and  basement 

frame  (4)  apartments. 

Owner H.  H.  Helbush,  75  Sutter, 

San  Francisco. 


Architect E.  E.  Young,  251  Kearny, 

San  Francisco. 
Day's  work.  COST,   $10,000 


FRAME  DWELLING 
(123)     E    NINETEENTH    AVE    150    S 
Anza.     Two-story  frame  dwelling. 

Owner N.     J.    Nelson,    364     20th 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 


ALTERATIONS 

(124)  NOS.     2452-56     NINETEENTH. 
Alter  private  garage. 

Owner S.  Hoffman,  Premises. 

Architect None. 

Day's  work.  COST,  $500 

ALTERATIONS 

(125)  SE  SIXTH  AND  STEVENSON. 
Alter  store. 

Owner Harrigan       &       Weiden- 

muller,  308  Mo^itgomery, 
San  Francisco. 

Architect None. 

Contractor.. ..Kronnick       Bros.,       1659 

O'Parrell,   San   Francisco. 

COST,  $500 


(126)     E  SIXTEENTH  AVE  '50  N  Ful- 
ton.    Two-story  frame  residence. 

Owner M.   J.   Koenig,   ''39   Hugo, 

San   Franc' =  -.c 

Architect None. 

Day's  work.  COST,  $3000 


(127)     PIER   FOOT   OF   SIXTEENTH 
St.     Make  addition  to  pump  house. 

Owner Union      Oil      Co.,      Mills 

Bldg.,  San  Francisco. 

Architect None. 

Day's    work.  COST.    $1000 


(128)     SW  MARKET  AND  f  REMONT. 

Alter  office  in  building. 
Owner Lachman     Estate,     Lach- 
man Bldg.,  S.  F. 

Architect None. 

Contractor.-Barrett  &  Hilp.  424  Shar- 
on Bldg.,  San  Francisco. 
COST,  $800 


ALTERATIONS 

(129)     NO.    3338     T'tt^NTY -SECOND. 
Alter  flats. 

Owner T.  Planz,  Premises. 

Architect None. 

Contractor...  Henry  Conrad.  180  Jessie 
San   Francisco. 

COST.    $800 


DWELLINGS 

(130)     S  GEARY  57-6  and  82-6  W  Gth 

Ave.     Two  one-story  and   basement 

frame  dwellings,  25x55. 

Owner Oscir   Hevman     &     Bro., 

Market,  San  Francisco. 

Architect Nore. 

Day's  work.  COST,  •4000  each 


DWELLING 

(131)  —  SHAFTER  AVE  ITS  W  Jen- 
nings. One  and  cme-half-story  frame 
dwelling. 


tnviu'i- J.  A.  Duaue,  IISIO  Hryuiit, 

San  Francisco. 

Architect None. 

Contractor....Wm.  H.  Grahn,  2840  Bry- 
ant, San  Francisco. 

COST,  .f2,i>00 


ALTERATIONS 

(132)  NW  FILLMORE  AND  WALLER 
Al>6r  S'tor6 

Owner D.   Williams  Co.,  Crocker 

Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $500 

ALTERATIONS 

(133)  S  BUSH  150  W  Divisadero. 
Interior  alterations;  rat  proofing, 
etc.,  for  store. 

Owner Louis  Woloski.  2611  Bush, 

San  Francisco. 
Architect J.     Chas.     Flugger,     3703 

Geary,  San  Francisco. 
Day's  work.  COST,  .flCOO 


UNDERPIN  LAUNDRY 
(134)     NO.  56  JULIAN  AVE.     Under- 
pin laundry. 

Owner May  E.  Bridge,  125  Sutter 

San  Francisco. 

Architect None. 

Contractor.. -Fennell   &  Chisholm,    180 
Jessie,  San  Francisco. 

COST,  $1500 


BUILDING  AND  ENGINEERING  NKWf^ 

FRA.ME   BUILDING 

(139)  NE  EXCELSIOR  AVE  25  NW 
Edinburgh  NW  25xNE  100  Ptn  Blk 
35.  Excel.  Hd.  Ass'n.  All  work  for 
one-story  frame  building  store  and 
living  rooms). 

Owner John  F.  Murphy,  544  Ex- 
celsior Ave.,  S.  F. 

Architect None. 

Contractor ...  D.    Houle,    3002    Mission. 

San  FnaiKiisco. 
Filed  Jan.  30,  '19.     Dated  Jan.  28,  '19. 

Frame  up  1612.50 

Brown  coated  612.50 

Completed   and   accepted 612.'50 

Usual  35  days 612.50 

TOTAL  COST,  $2450.00 
Bond,  $1250.  Surety.  Maryland  Caus- 
ality Co.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specificiations  filed. 

ALTERATIONS 

(140)  NO.  2670  GREEN.  Alter  resi- 
dence. 

Owner AV.  H.  Huie,  Premises. 

Architect None. 

Contractor    .W.  W.   Rednall,  2500  Fil- 
bert, San  Francisco. 

COST,    $1200 


UNDERPINING 

(135)     NO.    617   TURK.     Underpin   W 

wall  of  spring  works. 
Owner Hannah    McClure,     Hotel 

Normandie,  S.  F. 
Architect Fred  .  H.  Meyer,  Bankers' 

Invst.  Bldg.,  S.  F. 
Contractor.. ..Fennell    &   Chisholm,   180 

Jessie,  San  Francisco. 

COST,  .1!147.' 


ALTERATIONS 

(13'6)   SW  POWELL  AND  O'FARRELL 
Alterations  for  store. 

Owner United     Cigar  Store     Co., 

555  Howard,  S.  F. 

.\rchitect Earl   B.   Bertz,   555   How- 
ard, San  Francisco. 

Contractor.. ..Wm.    Martin,    110    Jessie, 
San  Francisco. 

COST,  $1000 


1137)     NO.    446      MARKET.        Install 
hrick  bake  oven. 

Owner Olsen  Bros.,  Premises. 

Architect None. 

Contractor. ..J.   P.  Glaser,  2480  Union, 
San  Francisco. 

COST,   $1100 


ALTERATIONS 

(138)  N  RANDALL  286-9  E  Chenery 
E  30xN  133  Ptn  29,  Flint  Tract.  All 
work  except  fiuish  hardware,  gas 
and  electric  fixtures  and  shades  for 
alterations  and  additions  to  building 

Owner F.  0.  Carlson.  32  Randall 

San  Francisco. 

Architect None. 

Con  tractor.. ..Thos.  McCormick  ,  25 
Gladys,  San  Francisco. 

Filed  Jan.  30,  '19.     Dated  Jan.  29,  '19. 

1st  coat  plaster  on $1062.50 

White    coated    1062.50 

Completed   and   accepted 1062.50 

Usual    35    days H>62.50 

TOTAL    COST,    $4250.00 

Bond,  $2125.    Suretie.'i      Wm.  A.  Dunn 

and  Frank     Olmo.       Limit,   90     days. 

Forfeit,  none.  Plans  and  specifica- 
tions filed. 


FRA31E  RESIDENCE 
(141)     W   MISSION    163    S   Bosworth. 
Two-story  frame  residence. 

Owner Costello    Bros.,    202    San 

Carlos  Ave.,  S.  F. 

Architect None. 

Day's  work.  COST,  $2000 


FRAME  DWELLING 
(142)     NO.    147   SPRINGDALE.     One- 
story  frame  dwelling. 

Owner H.  Warford,  Premises. 

Architect None. 

Contmctor— -Louig    Cereghino    &  Son, 

180  Jessie  San  Francisco. 

COST,  $1075 


ALTERATIONS 

(143)     NO.  171  MINNA.     All  work  for 
alterations    and    additions    to    four- 
story  and  basement  Class  "C"  build- 
ing (candy  factory.) 

Owner R.  0.  Bliss  (Trus.tee),  300 

Front,   San   Francisco. 

Superintendent Ridiard   Stone. 

Contractor.. ..Barrett    &    Hilp,    Sharon 
Bldg.,  San  Francisco. 

lulled  Jan.  31.  '19.    Dated  Jan  — ,  '19. 

On    completion   $2607.75 

Usual  35  days 869.25 

TOTAL  COST,  $3477.00 

Bond,    none.      Limit,    March    1,    1919. 

Forfeit,  $13.    specifications  only  filed. 
NOTE: — Plans  were     prepared     by 

Alfred  Henry  Jacobs.  110   Sutter  St. 


ALTERATIONS 

(144)     BATTERY      AND      JACKSON. 
Altei-  office. 

Owner Zellerbach      Paper      Co., 

Premises. 

Architect None. 

Contractor....McDonald    &  Kahn,     907 
Rialto  BMg..  S.  F. 

COST,  $500 


Rat 


RAT  PROOF  BASEMENT 

(145)     NO.   1391     O'FARRELL. 

proof  basement. 

Owner Security     Savings     Bank. 

316  Montgomery,  S.  F. 

Architect None. 

Contractor.. ..G.      Goodman      Artificial 

Stone  Co.,  62  Post,  S.  F. 

COST,  $400 


ALTERATIONS 

(146)     NO.  1563  EIGHTH  AVE.     Alter 
dwelling. 

Owner D.  J.  Dolan,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


ALTERATIONS 

(147)  No.  1226  FAIRFAX  AVE.  Alter 
dwelling  and  raise  to  put  new 
foundation  under  it. 

Owner Mrs.  F.  Mahler,  Premises. 

Ai-chitect None. 

Contractor.. ..J.  A.  Chevalier,  82  Flora, 
San  Francisco.    . 

COST,  $800 


ROOF  SIGN 

(148)     —  MARKET  200  E  Sixth.    Root 
sign  on  Wilson  Building. 

Owner Foster     &     Kleiser      Co., 

Valencia  near  14th,  S.  F. 

Architect None. 

Contractor.... Bi-umfield  Elec.  Sign  Co., 
18  7th,  San  Francisco. 

COST,  $2900 


ALTERATIONS 

(149)     NO.    lOo   MARKET.     Alter   for 
offices. 

Owner John  Rothchild  Co..  Prem. 

Architect Lewis  P.  Hobart.  Crocker 

Bldg..  S«n  Francisco. 
Contractor... -W.     C.     Duncan     &     Co., 
Sharon  Bldg.,  S.  P. 

COST,    $11,500 


LEASES. 


San  Francisco  County. 


Feb.  1,  1919— N  EIGHTEENTH  20  E 
Danvers;  No.  4696  18th.  Fred 
Stuermer  to  Albert  Scheele.  5  yeai-s 
$25  per  month. 

Feb.  1.  1919— W  SIXTH  AVE  100  S 
Clement  S  lOOxW  120.  Photo  Play 
Co  to  Jno  A  Daly.  August  10,  1922. 
$25,500. 

Jan.  30,  1919— W  FILLMORE  91  m  or 
1  N  Geary  N  34  m  or  1  by  W  135. 
Robert  White  Co  to  F  W  Woolworth 
Co.     10  years.     $63,000. 

Jan.  30.  1919— W  TAYLOR  83  N 
Golden  Gate  Ave  N  29xW  82-6. 
Easton  Co  to  Amelie  Renou  and 
Lena  Kowalski.  2  years  11  months 
$87'50. 

Jan.  30.     1919— NO.  3026     WASHING- 
ton.    Alvia  G  Eisennian  to  Antonino 
de  Vally.    1  year.    $47.50. 
San  Francisco  County. 

Jan.  28,  1919— E  FILLMORE  90  N 
Clay  N  37-8%  E  137-6  S  30  E' 27-6 
S  37-81,4  W  165.  Mabel  H  Watson, 
Eflfie  I  Hammond  to  Lincoln  Ware- 
house &  Van  Co.     1  year.    $2250. 

Jan.  28,  1919— S  BUSH  142-11  W 
Kearny  W  25xS  137-6.  Lou's  R  Lurie 
to  Stephen  .  A  Byrne.  99  years. 
$291,000. 

Jan.  27,  1919— W  KEARNY  22-6  N 
Geary  N  40  W  50-5  S  62-2  th  along 
Geary  20  N  22-6  E  30^5.  Johann  A 
Schmidt  to  Frank  Schmitt.  5  years. 
$5100. 

Jan.  27,  1919— N  EDDY  85  W  Larkin 
W  52-6  N  120  E  51-7  S  45  E  0-11  S 
to  beg.  F  A  Meyer  to  Alice  L  Otis. 
60  months.     $24,000. 

Jan.  27,  1919— E  .MISSION  bet.  22nd 
and  23rd;  No.  2651  Mission.  Martin 
Qjinlan  to  Direct  Importing  Co  of 
Boston.     $75  per  month. 


NOTICE  OF  \OX-RESrO>SIBILITT. 


San  Francisco  County. 


Jan.  30,  1919— X  ELLIS  93-6  W 
Powell  W  78-4i^xN  137-6;  E  Car- 
los Place  117-6  S  O'Farrell  S  20x 
E  60.  R  P  Keating  Estate  Co  as 
to  improvements  on  leased  prop- 

,  «rty  _ 

Jan.  24,  1919— N  ELLIS  90  W 
Stockton  W  47-6xN  137-6.  Union 
Square  Invst  Co  as  to  improve- 
ments on  le^.sed  property 


COMPLETION  XOnCES. 


San  Francisco  County. 

RHCOKDBD  ACCBPTBD 

Jan.  25,  1919— SW  BRODERXCK  & 
Clay  W  llOxS  80.     J  B  Campbell 

to  whom  It  may  concern 

Jan    24.    1919 

Jan.  28,  1919— E  GIRARD  AND 
Dwight  SE  MOxNE  120;  Lot  8 
Blk  8,  Univ  Md.  Survey.  Carl  E 
Sorensen  to  Nils  Utoft..Jan.  25,  1919 

Jan.  28,  1919— S  CHESTNUT  131-3 
W  Gough  W  75xS  137-6.    The  Hind 

Estate   Co    to   James    Hjul _... 

Oct.    — ,    1918 

Jan.  29,  1919— E  GUERRERO  142-5 
S  25th  S  «4-liE  125.  E  M  Wilson 
to  Ahlbach  &  Maver Jan.  27,  1919 

Jan.  29,  1919— E  GUERRERO  142-5 
S  25th  S  84-lxE  125.  E  M  Wilson 
to  Adam  Arras Jan.  29,  1919 

Jan.  30,  1919— N  SACRA-MENTO  100 
E  Leavenworth  37-6x137-6.  Cali- 
fornia E  Hale  to  P  Swenson 

Jan.   25,   1919 

Jan.  'so,  1919— W  TWENTIETH  AVE 
225  N  Balboa  N  25xW  120.     H  T 

Hearney    to    Thos    Hamill 

Jari.   16,   1919 

V 

LIEKS  FILED. 
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146  Thompson   Malley  2000 

147  Castro    Schwalm  400 

148  Pellage    Schwalm  500 

149  Forbes   Forbes  500 

150  NOson    .Nllson  12O0 

151  Groth   Shrader  500 

152  Braund    Strang  5500 

153  Bank  of  Italy Dinneen  1585 

154  Same  Keystone  4940 

155  Same   Makin  1925 

156  Same   Fink  8285 


San  Frandsco  County. 

RECORDED                                AMOUNT 
Jan.  24.  1919— LOT  20  Lyon  &  Hoags 
Sub  Bakers  Beach  Land  Co.     Wm 
Martin  vs  R  A  Kinzie $317 

BUILDrVG  COXTEACTS. 
OAKLAND  ASD  ALAMIDA  COUFTE. 

K:       Owne»                    Oontraetor  Ajat. 

120  Truman    Pedgrift  400 

121  Wallace  Wallace  3500 

122  Fuhs    _..J)olan  3500 

123  Casassa  Jackson  900 

124  Rego   Nichols  800 

125  Ambrose    Ambrose  400 

126  Speer   - .Speer  760 

127  Same    ^ame  750 

128  Same    » Same  750 

129  Hammell    Moore  400 

130  Budlong    Wennar  500 

131  Michard    .Michard  1000 

132  Smith    _...Trimlett  1900 

133  Houch JTouch  4000 

134  Lepori    Petersen  1438 

135  Long    Long  2500 

136  Young   Skaggs  500 

137  E-Bay   Water Bnnter  8500 

138  Morris    Roth  500 

139  Noble    Noble  2500 

140  Noble    Noble  2oOO 

141  Bussie    Spence  500 

142  Ench   Von  Werder  400 

143  Phillips    Enos  800 

144  Anderson    .McCoy  2000 

145  Bank  of  Italy- -Fink  19000 


GARAGE 

(120)     SW  THIRTIETH  AND  TELE- 
graph  Ave.,  Oakland.    Garage. 

Owner .C.     H.     J.  Truman,     2955 

Telegraph   Are.,   Oakland. 

Architect None. 

Contractor  ...Jas.  H.  Pedgrift,  565  16th, 
Oakland. 

COST,  $400 


D\\^LLING 

(121)  NO.  324  MAGNOLIA  AVE., 
Piedmont.     Two-story  frame  dwlg. 

Owner W.  A.  Wallace,  330  Mag- 
nolia Ave.,  Piedmont. 

Architect None. 

Day's  work.  COST,  $3600 

FRAME  DWELLING 

(122)  E  RAL"LEIGH  WAY  near  Har- 
vard Road,  Lakewood  Park.  Pied- 
mont.    Two-story  frame   dwelling. 

Owner._ E.  FMhs.. 

Architect None. 

Contractor.. ..E.  Dolan. 

COST,  $3500 


ADDITION 

(123)     NO.  5732  AYALA,  Oakland.  Ad- 
dition. 

Owner D.   Casassa,   Premises. 

Architect None. 

Contractor.. .-A..  Jackson,  514  55th,  Okd 
COST,  $900 


ADDITION 

(124)     721  DOUGLASS  A\'E.,  Oakland 
Addition. 

Owner Mrs.   P.   Rego,  Premises. 

Architect JNone. 

Contractor ....H.  J.  Nichols,  28€5  Broad- 
way, Oakland. 

COST,   $800 


GREBNTIOUSE 

(125)     N  HALLIDAY  A\^  300  E  73rd 
Ave.,  Oakland.    Greenhouse. 

Owner Jack  Ambrose,   Premises. 

Architect None. 

Day'  swork.  COST,  $400 


FRAilE  DWELLING 

(126)     E   NIN'ETY-SIXTH  A\'E  40  S 

Walnut.  Oakland.    One-story  4-room 

frame  dwelling. 

Owner M.   L.    Speer,   E-14th   and 

90th  Ave..  Oakland. 

Architect None. 

Day's  work.  COST,   $750 


FRA:iIE  DWELLING 

(127)     E  ^^N•ETY-SIXTH  AVE   %   S 

Walnut.  Oakland.    One-story  4-room 

frame  dwelling. 

Owner H.   L.    Speer.   E-14th    and 

90th  Ave.,  Oakland. 

Architect JNone. 

Day's  work.  COST.  $750 


FRAME  DWELLING 

(128)     E   NIN'ETY-SIXTH   AVE   10    S 

Walnut.  Oakland.    One-story  4-room 

frame  dwelling. 
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Owner H.    L.    Speer,   E-14th   and 

90th  Ave.,  Oakland. 

Architect None. 

Day's   work.  COST,   $750 


ALTERATIONS 

(129)     NO.  473  OAKLAND  AVE.,  Oak- 
land.    Alterations. 

Ownerf M.   Hammell,   Premises. 

Architect None. 

Contractor.  .C.     T.   Moore,   446     38th, 
Oakland. 

COST,  $400 


DWELLING 

(130)     N  REDDING  100  W  38th  Ave., 
OakJ-sind.     One-story   2-room   dwlg. 

Owner W.  S.  Budlong,  3409  38th 

Ave..  Oakland. 

Architect None. 

Contractor....E.   C.   Wennar,   3438   35th 
Ave.,  Oakland. 

COST,  $500 


ALTERATIONS 

(131)     NO.  670  THIRTY -THIRD,  Oak- 
land.   Alterations. 

Owner Henry       Michard,       2911 

Magnolia,   Oakland. 

Architect None. 

Day's  work.  COST,  $1000 


ALTERATIONS 

(132)  NO.  1227  THIRTY-SEVENTH 
Ave.,  Oakland.  Alter  one-story  5- 
room  dwelling  into  two-story  flats. 

Owner H.  Smith. 

Architect None. 

Contractor. ..R.  Trimlett,  4147  Redding 
Oakland. 

COST,   $1900 


D-ttTXLING 

(133)     W  EDGEWOOD  AVE  180  N  El 

Centro.  Oakland.    One-story  7-room 

dwelling. 

Owner H.   L.   Houch,    4456    Park 

Blvd..  Oakland. 

Architect None. 

Day's  work.  COST,  $4000 


ALTERATIONS 

(134)  SE  TWENTY-SIXTH  AVE  & 
E-27th  E  24  frm  pt  beg  E  22xS  60, 
Oakland.  All  work  for  alterations 
and  additions  to  one-story  frame 
store  building. 

Owner C.  Lepori,  2615  26th  Ave  , 

Oakland. 

Architect None. 

Contractor... -James    B.    Petersen,    3823 
Auga  Vista  Ave.,  Oakland. 

Filed  Jan.  27.  '19.    Dated  Jan.  24,  '19. 

Frame  up  and  roof  sheathed % 

Plastered   ^, 

Completed   and  accepted ^, 

Usual   35   days ~.     U, 

TOTAL  COST,   $1438 

Bond.  none.     Limit.  60  days  from  Jan. 

24.     Forfeit.  $1.     Plans  and  specifica- 
tions filed. 


D^\'ELLING 

(135)  S  HOPKINS  45  W  Grove.  Ber- 
keley. One  and  one-half-story  5- 
room  dwelling. 

Owner Rov  O.  Long.  2146  Shat- 

tnck  Ave.,  Berkeley. 

Architect None. 

Day's  work.  COST,  $2500 


ADDITION 

(136)     NO.   221.    E-TWELFTH,     Oak- 
land.    Addition. 

Owner J.  A.  Young.  Premises. 

Architect None. 


IM^e   Twelve 

Coiilractar.  J.  U.     Skaggs.  ool      flUi, 
Oakland.  '  v 

COST,  $500 


RESERVOIR  COVER 
(137)     W   CLAREMONT     AVE   —     N 
Webster,  Berkeley.     Reservoir  cover 

Owner Biist   Bay   Water  Co..   !>th 

and   Broadway.   Oakland. 

Architect None. 

Contractor.  .G.     H.  Hunter.     Wh     and 
BroadV-r.v.  Oakland. 

COST.  $8.')<)0 


BUILDING  AND  BNGINBERTNG  NEWS 

ALTERATIONS 

(146)     NO.     ;!10l      GROVE,     Oakkiu<l. 
Alter   dwelling    into   apartments. 

Owner G.   Thompson,   Premises. 

Architect None. 

Contractor ..  F.  T.  .Malley,  3001  Grove, 
Oakl-nd. 

COST,  $2000 


ALTERATIONS 

(138)     NO.   633   LINCOLN  AVE..  Ala- 
meda.   Alterations. 

Owner G.  S.  Morris. 

Architect None. 

Contractor....Conrp.d  Roth.  2117  Pacific 
Ave.,  Alameda. 

COST.   $.500 


DWELLING 

(139)  VERSAILLES  AVE  125  from 
Sr.:  Jose  Ave.,  Alamoda.  One-stcry 
5-room  dwelling. 

Owner G.    H.    Noble.    2205    Santa 

Clara  Ave.,  Alameda. 

Architect Notie. 

Day-s   work  COST.  ?2.-,00 

FRA3IE  DWELLING 

(140)  NO.  1170  PEARL.  Alarneda. 
One-.%tory   5-room    frame   dwelling. 

Owner G.   H.    Noble,    2205   Santa 

Clara  Ave.,  Alameda. 

Architect None. 

Dav's  work.  Cost.  $2.-.00 


ALTERATIONS 

(141)     NO.   20On  PACIFIC  AVE..  Ala- 
meda.    Alterations. 

Owner Frank   Bussie,  Premises. 

Architect Carl       Werner.        Phelan 

Bldg..   San   Francisco. 
Contractor -A.  T.   Spence.  641  Taylor 
Ave..  Alsmeda. 

COST.  $.500 


ALTLRATIONy 

(142)     NO.  140  TWELFTH,     Oakland. 
Alterations. 

Owner Mrs.    Pauline   Ench,    2525 

10th  Ave.,  Oakland. 

Architect None. 

Contractor....G..  H.  Von  Werder      3524 
14th  Ave..  Oakland. 

COST.  $400 


ALTERATIONS 

(143)     NO.        1823       E-NINETBENTH 
(re.-ir).  Oakland.     Alterations. 

Owner Manuel   Phillips,  Preni. 

Architect None. 

Contractor. -Antonio     Enos,    1834     E- 
16th,  Oakland. 

COST.  $800 


GARAGE 

(1471     W   MONTECLAIR   AVE   140   N 
Prospect.  Oakland.     Garage. 

Owner Robt.  R.  Castro.  Oakland. 

Architect None. 

Contractor.. ..Harry  Schwalm,  721  Main 
St„  Hayward. 

COST,  $400 


DWELLING 

(144)  S  E-THIRTY -SEVENTH  GO  W 
Randolph.  Oakland.  One-story  five- 
roo  '1  dwelling. 

Owner Anderson   &  McCoy.   fi302 

Birch.  Oakland. 

/robi'ect None. 

EVnVr  work.  COST.  $2000 

ALTFR.'VTTONS 

(1+5)  NE  ELF.VEN'TH  AND  BROAD- 
wav.  Oakland.     Alter  bank  building. 

Ownfi- Bank  of  Italy. 

Arrhiect Frederick      .H.        Meyer, 

Bankers'  Inv.  Bldg.,  S.  F. 
Contr-(  tor.  .Fink     &     Schindler.     226 
13th.  San  Francisco. 

COST,  $19,000 


ADDITION 

(148)     NO.  1015  WINSOR  AVE.,  Oak- 
land.    Addition. 

Owner 0.  W.  Pellage,  Premises. 

Architect None. 

Contractor.. ..Harry  Schwalm,  721  Main 
St..  Hayward. 

COST,    $.500 


ALTERATIONS 

(149)     NO.  2828     PRINCE,     Berkeley. 
Alterations. 

Owner E.  C.  Forbes.  Premises. 

Architect None. 

Day's   work.  COST,   $500 


DWELLING 

(150)     NO.   2402     TENTH,     Berkeley. 
One-.story  5-rooni  dwelling. 

0\vner !... Robert  Nilson,  240«  10th, 

Berkeley. 

Architect None. 

Dav's  work.  COST,  $1200 


REPAIRS  — 

(151)     NO.  1952  E-THIRTIETH,  Oak- 
land.   Fire  repairs. 

Owner Mrs.     Geo.     Groth.     1121 

Washington,  Oakland. 

Arc'.iitecl Non«. 

Contractor.. ..J.     F.  Shrader,  520     16th, 
Oakland. 

COST    $500 


D^\*ELLING 

(152)  N  MANDANA  BLVD.  40  E 
Calmar.  Oakland.  Two-story  7-room 
dwelling. 

Owner Mrs.       Harriet       Braund. 

Oakland. 

Architect None. 

Contractor....F.  N.  Strang,  1405  Central 
Ave..  Alamedn. 

COST.    $5500 


Iron  &  Bronze  Works.  gS( 
Howard,  San  Francisco. 
Filed  Feb.  1.  '19.     Dated  Dec.  27,  '19 

Payments  same  as  above 

TOTAL  COST.  $494( 
Bond.  $2470.  Sureties,  Ostlund  &  John- 
son. Limit,  60  days.  Forfeit,  $50 
Plans  and  specifications  filed. 

(155)     ME)TAL     FURRING     ANE 

plastering  on  above. 
Contractor. ..William       Makin,        382J 

Beaumont,  Oakland. 
Filed  Feb.  1,  '19.     Dated  Jan.  27,  '1* 

Payments  same  as  above 

TOTAL  COST,  $1925 
Bond,  $962,50.  Surety,  Fidelity  & 
Casualty  Co.  Limit,  60  days.  Forfeit 
$50.    Plans  and  specifications  filed. 


MARBLE  WORK 

(153)  NE  ELEX'ENTH  AND  BROAD- 
way  ,50x100.  OaRTand.  Marble  work 
for  alterations  to  seven-story  and 
basement  Class  "A"  bank  and  office 
building. 
Owner Bank  of  Italy,  San  Fran- 
cisco. 

Architect Frederick  H.  Meyer,  742 

Market,  San  Francisco. 
Contractor.-Dinneen    Marble    Works. 

40th  and  Grove,  Oakland. 
Filed  Feb.  1,  '19.     Dated  Jan.  27,  '19. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $1585 
Bond,  $792.50.  Surety.  Fidelity  & 
Casualty  Co.  Limit.  60  days.  Forfeit. 
$50.     Plans  and  specifications  filed. 


(154)     ORNA-MENTAL    IRON    WORK 

on  above. 
Contractor....Keystone         Ornamental 


(156)     STEEL.  CONCRETE,  CARPEN- 

te.-,   interior   finish,   linoleum,   store 

and  granite  work,  glass  and  glazing 

etc..  on  above. 

Contractor...The  Fink  &  Schindler  Co. 

226  13th.  San  Francisco. 
Filed'  Feb.  1,  '19.    Dated  Jan.  27.  '19. 

Payments  same  as  above 

TOTAL  COST.  $8285 
Bond,  $4142.50.  Surety.  Globe  Indem- 
nity Co.  Limit,  60  days.  Forfeit,  none 
Plans  and  specifications  filed. 


COHPLETION  NOTICES. 


.41ameda  County. 


HIEXX>RDED  AOCBPTEE 

Jan.  25,  1919— PTN  LOTS  14  AND 
15  Blk  2087  Map  The  Alden  Tract, 
Okd.     H   C    Brown   and   James   L 

Rich  to  whom  it  may  concern 

Jan.    16,    191! 

Jan.  27.  1919— E  DERBY  AVE  74.63 
S  E-13th  S  37%xll9.  Oakland. 
Gertrude  and  A  H  Geffeney  to 
Alex   C   Wleben Jan.   25.   191! 

Jan.  28.  1919— NT\-  ROSE  AND 
Milvia,  being  Nos.  1947-49-51-53 
Rose,  Bkly.  James  A  Gray  to 
Anderson  &  Holt Jan.   28.   191! 

Jan.  28,  1919— LOT  61  Piedmont 
Manor.  Piedmont.  Robert  Boyd  to 
whom  it  may  concern.. ..Jan.  28,  1911 

Jan.  29,  1919-^S  10  LOT  20;  all 
Lot  21;  S  20  Lot  19  and  N  15  Lot 
20  Blk  9  Map  Solano  Ave  Terrace, 

.     Anna   H   Spring   to   J   A 

Pinkerton Jan.    24,    191! 

Jan.  29,  1919— LOTS  15,  16,  17  AND 
18  Alden  Tract  Blk  1238,  Emery- 
ville. Mary  J  Mayborn  and  Har- 
riet M  Bonsall  to  Howard  Nethken 

Jan.    29,    191 

♦ 

LIENS  FILED. 


Alameda  CoHntr. 


RECORDED  AMOUN' 

Jan.  21,  1919— LOT  50  BLK  "F"  Map 

Lakewood     Park,     Oakland     and 

Piedmont.    P  Breitkoff  vs  Solomon 

Morris $3 


Brn>DrvG  contracts. 


Contra  Costa  County. 

PTATS 

SIXTH  ST.,  bet.  Ripley  and  Pennsyl 
VL}iia    Ave..    Richmond.      Two-stor 

Owner I.  Rudee    San  Francisco. 

Architect None. 


intractor....C.  E.  Meutzer,  Richmond. 
COST,  $3000 


SPAIRS 

XTEENTH  ST.,  bet.  Macdonald  and 
Nevin  Aves.,  Richmond.  Repair 
laundry  building. 

irn«r F.  Farnochia,  Richmond. 

■chitect None. 

intractor....J.   Narbett,    Richmond. 

COST,  $1750 


)TTAGES 

^INTON  AVE.,  bet.  18th  and  19th 
Stc,  Richmond.  Two  one-story 
frame  cottages. 

vner Mary  A.  Wood,  Richmond. 

•chiteot None. 

mtractor....J.    A.    Pagerstrom,    Rich- 
mond. 

COST.  $2100  each 


BUILDING  AND  ENGINEERING  NEWS 

AVON.,  Company's  Wharf.  All  work 
for  addition  to  wharf  and  to  pull  out 
three  dolphins  and  drive  12  new 
ones. 

Owner Associated  Oil  Co.,  Avon. 

Architect None. 

Contractor.. ..San  Fraucisco  Bridge  Co., 
Nevada  Bank  Bldg.,  S.  P. 
Filed  Jan.  25,  '19.    Dated  Jan.  14,  '19. 

On  10th  of  each  month 75% 

Usual  3'5  days 25% 

TOTAL  COST,   $ 

Bond,  $34,000.  Surety.  The  San  Fran- 
cisco Bridge  Co.  will  deposit  with  the 
Associated  Oil  Co.  Liberty  Bonds 
amounting  to  $34,000  as  security  until 
all  payments  are  made.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


EPAIR,  ETC. 

)URTH  ST.,  bet.  Maine  and  Virginia 
Sts.,  Richmond.  Repair  and  alter 
one-story  building. 

wner R.  H.  Higgins,  Richmond. 

rchitect None. 

)ntractor....J.   A.    Pagerstrom,    Rich- 
mond. COST,  $1500 


ElAME  COTTAGE 

(GHTH  ST.,  bet.  Ripley  and  Penn- 
sylvania, Richmond.  One-stor>- 
frame  cottage. 

.vner Margaret    Thomas,    Rich- 
mond. 

i-chitect None. 

)ntractor...'.E.     H.    Kueffer     &     Co., 
Richmond. 

COST,  $2110 


RAME  COTTAGE 

fGHTH  ST.,  bet.  Ripley  and  Penn- 
sylvania, Richmond.  One-story 
frame  cottage. 

»'ner ..J.  Harry  Lillie,  Richmond 

rchitect None. 

3ntractar....E.  H.  Kueffer  &  Co.,  Rich- 
mond. COST,   $2267 


RICK    BUILDING 

3  EIGHTH  ST.  AND  MACDONALD 
Ave..  Richmond.  One-story  brick 
building.     "Free  Market." 

wrner Max   Chinitz,    Richmond. 

rchitect None. 

Dntractor....Einar  Peterson,  S.  F. 

COST,  $12,380 


RAME    COTTAGE 

'^ASHOE  AVE.,  bet.  -Main  and  Vir- 
ginia Sts.,  Richmond.  One  and  one- 
half-story  frame  cottage. 

,wner H.  W.  Wenise,  Richmr.nd. 

rchitect Nona. 

ontractor.  -T.    Sawyer.    728    loth    Sf  , 
Richmond. 

COST.  $2800 

RADIXG.  ETC. 

VON.  (refinery  property).  All  work 
to  fill  in  ground  and  grading. 

wner Ass<x:iated  Oil  Co.,  Avon. 

rchitect None. 

lontractor    -W.  E.  Price.  Martinez. 

liled  Jan.  25.  '19.     Dated  Jan.  20.  '19. 

On  lOlh  of  each  month 75% 

Usual    35    days 25% 

TOTAL   COST.   .50c   per  cu.   yd. 

ond.  $10,000.     Surety.  Fidelity  &  De- 

osit  Co.  of  Maryland.  Limit,  not  given 

j'orfeit.  none.  Plans  and  specifi  .itions 

[led. 


COMPLETION  XOTICES. 


Contra  Costa  County. 


Recorded  Accepted 

Jan.  15,  1919— LOT  17  AND  E  %  Lot 
16  Bik  69,  Richmond  Annex.  Rich- 
mond. E  J  Henderson  to  J  A 
Pagerstrom Jan.    11,    1919 

Jan.  15,  1919— LOT  32  AND  E  1/2  Lot 
33  Blk  89.  Richmond  Annex,  Rich- 
mond. E  J  Henderson  to  J  A 
Pagerstrom Jan.    6,    1919 

Jan.  15,  1919— LOTS  16  AND  17  BLK 
74,  Richmond  Annex.  Richmond. 
E  J  Henderson  to  J  A  Pagerstrom 

^ Jan.    11.    1919 

♦ 

LIENS  FILED, 


Contra  Costa  Comity. 

Recorded  -        Amount 

Jan.  17.  1919— LOTS  40  AND  41  Map 
2  of  Concord  and  Bay  Point  Land 
Co.'s      Tract.      Richmond.        J    E 

Spargue  rs  Geo  A  Patterburg 

$241.50 

Dec.  12.  i'918— LOTS  8  AND  9  BLK  1 
(known  as  Lota  41  and  42  of  the 
San  Pablo  Rancho).  Jas  H  Cob- 
bledick  Co  vs  Mrs  E  B  Scott  and 
W  Jones   $317.11 


BUILDING  CONTRACTS. 


Fresno  County. 

DWELLING.  ETC.  . 

LA   SALLE   TRACT   Lots   21   arCS  22, 

Blk  3,  fresno.     Frame  dwelling  and 

garage. 

Owner C.    L.    Saylor.    o6o3    Iowa 

St.,  Fresno. 

Architect None. 

Day's    work.  COST.    $2800 

DWELLINGS 

LOTS   6   AND   7   BLK   1-5,   Hazelwood. 

Fresno.     Two  frame  dwellings  and 

gcrages. 
O-vvner Dan  Blosser,     161   Black- 
stone  St..  Fresno. 

Architect None. 

Day's  work. "  COST.  $3000  each 


rOIIFLETION  NOTICES. 


Fresno  County. 
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Jan.  24,  1919— SEC  31,  20-15  (Drill- 
ing well  No.  31),  Fresno.  South- 
ern Pacific  Co  to  whom  it  may 
concern Jan.    22,    1919 

Jan.  27.  1919— SEC.  3,  20-15,  Fresno. 
Drilling  Weil  No.  65  and  Derrick 
and  Rig  No.  57  on  Sec.  3,  19-15. 
Southern  Pacific  Co  to  whom  it 
may  concern.. Jan.  24,  1919 


Recorded  Accepted 

Jan.  29.  1919— LOTS  17  .a""  )  IS  BLK 
1.  Dean  Addition,  Pre  no.  (Two 
dwellings).  G  H  Stivers  to  whom 
It  may  concern Jan.  28,  1919 


Bl  ILDING  CONTRACTS. 


Sacramento  County. 


REPAIRS 

NO.  819  "M  "  ST..  Sacramento  Repair 
fire  damage  to  one-story  concrete 
gnrage. 

Owner Robert   Pinnie,    Premises. 

Architect None. 

Conaractor....Siller  Bros.,  1614  13th  St., 
Sacramento. 

COST,  $1000 


GARAGE 

NO.    713   "L"    ST.,   Sacramento.     One- 
story  brick  garage. 

Owner    S.    W.    McKim    and    S.    J. 

Lubin.  2015  "H"  St.,  Sac- 
ramento. 

-Architect None. 

Contractor.. ..Wm.      Murcell,     Ochsner 
Bldg.,   Sacramento. 

Filed  Jan.  23,  1'919. 

COST,  $7474 


CEMENT  FLOOR 

NO.  1803  SEVENTH  ST.,  Sacramento. 
Cement  flooring  for  one-story  tile 
building. 

Owner Shasta  Tristo  Co.,  Prem. 

Architect None. 

Contractor.. ..Wm.      Murcell.      Ochsner 
Bldg.,  Sacramento. 

COST.  $1400 

BlJILDINf;  CONTRACTS. 


San  .loaquin  County. 


FRAME  DM^LLING 
PILGRI-M    ST.,   bet.   Miner  and  Chan- 
nel Sts.,  Stockton.     Frame  dwelling. 

Owner     Mrs.  A.   B.   Hinthorn.  221 

N-Pilgrim    St..    Stockton. 

Architect None. 

Day'.^  work.  COST.  $1600 


LIENS  J-^nXD. 


Sacramento  County. 


Recoixled                                        Amount 
Jan.  23.  1919— LOT  166.  Citrus  Hgts 
Add'n    S,    Sacramento.      Diamond 
Match  Co  vs  H  E  Wellman  an^d  A 
T  Wellman  $125.80 


BlILDING  CONTRACTS. 


San  Joaquin  County. 

DWELLING 

.MADISON   ST..   bet.   Washington    and 
I>afavette,  Stockton.     Frame   dwlt. 

Owner. A.  C.  Williams,  Stockton. 

Architect None. 

Day's  work.  COST.  $3000 


FRAME  DWELLING 
COGNORO        ADDITION. 
Frame  dwelling. 
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Owner Geo.  Marsiano,  Stockton. 

Architect None. 

Day's  work.  COST,  ?3400 


FRAME  DWELLING 

BAKER   ST.,   bet.    Willow   and   North 

Sts.,  Stockton.    Frame  dwelling  and 

garage. 

Owner John  S.  Reid,  Stockton. 

Architect None. 

Day's  work.  COST,  $3150 


FRAME  DWELLING 
NO.    435      S-GRANT     ST..     Stockton. 
Frame  dwelling. 

Owner Mrs.  V.  Goodman,  727  E- 

Church  St.,  Stockton. 

Architect None. 

Day's  work.  COST.  $1700 


LIENS  FILED. 


BUILDING  AND  BNGINKE'RING  NEWS 
stabilize  condltionsi  in  building  and 
promote  harmony  among  those  who 
do  it. 

A  committee  to  formulate  plans  for 
a  permanenit  organization  was  elected 
as  follows:  A.  W.  Norris,  Chairman; 
Edward  Hook,  T.  S.  McDougall,  Ed. 
Book,  C.  E.  Corum  and  Walter  Camp- 
bell, who  is  Secretary.  The  commit- 
tee is  expected  to  report  at  a  general 
meeting  of  building  carpenters  that 
will  be  held  shortly. 

The  new  organization  will  not  com- 
pete with  the  Builders'  Exchange. 

Should  prices  come  down  soon  the 
contractors  expect  a  great  amount  of 
building  in  Sacramento,  as  housing 
conditions  demand  it. 


San  Joaqnin  Connty. 


Recorded  Amount 
Jan.  28,  1919— LOT  18  BLK  4,  Tux- 
edo Park  Div.  No.  1,  Stockton. 
Pacific  Mfg  Co.  Cptn  vs  Tuxedo 
Builders  and  Tuxedo  Land  Co, 
Cptn $275.49 


OCEAN    BOTJLETARD  PAYING    AP- 
PROYED. 

SAN  FRANCISCO,  Cal.— The  San 
Francisco  Park  Commissioners  ap- 
proved plans  by  the  Board  of  Works 
for  the  construction  of  a  forty-foot 
paved  roadway  along  the  ocean  high- 
way from  the  Cliff  House  to  Sloat 
Boulevard,  a  distance  of  two  miles. 
The  money  required.  $70,000,  is  to  be 
received  from  the  State  automobile 
highway  fund.  \The  new  roadway  is 
to  be  constructed  of  asphalt  and 
gravel.  It  will  replace  the  present  un- 
even macadam  roadway  along  the 
elevated  ocean  driveway. 

STREET       DIPROYEMENT       CON- 
TRACT AM  ARDEl). 


FRESNO,  Fresno  Co.  Cal.— Thomp- 
son Bros,  have  been  awarded  a  oon- 
trac'.  for  improving  San  Pablo  avenue 
from  Thomas  avenue  to  Englewood 
avenue  at  2.5c  per  sq.  ft.  for  grading; 
3.6c  per  sq.  ft.  fo/  oiling;  60c  per  lin. 
ft.  for  cement  cur'.s;  14.5c  per  sq.  ft. 
for  cement  sidewalk;  $2.95  per  lin.  ft. 
for  24-incb  corrugated  iron  culverts; 
$2.6'5  for  18-in.,  and  $2.25  for  12-in. 
culverts. 


SACRAMENTO       BUILDtNG       CON- 
TRACTORS     FORM     NEW     OR- 
GANIZATION. 


The  January  26th  issue  of  the  Sac- 
ramento Bee  says: 

The  general  contracting  builders  of 
Sacramento  met  last  night  at  the 
Builders'  Exchange,  where  they  de- 
rided to  form  an  organization  of  Gen- 
eral Contractors  of  Sacramento. 

Th    object  of  the  organization  Is  to 


SCHOOL    BUILDING    PLANNED. 


DURHAM,  Butte  Co.,  Cal.— Recom- 
mendation will  be  made  by  a  commit- 
tee appointed  to  look  into  the  matter 
that  $4'0,000  be  expended  upon  the 
conotruction  of  a  union  grammar 
school  building  here.  It  is  the  plan 
of  the  committee  that  a  schoolhouse 
of  sufficient  size  to  accommodate  350 
pupils  shall  be  erected. 


BIDS  WANTED  FOR  CEMENT. 

Department  of  the  Interior,  United 
States  Reclamation  Service,  Denver, 
Colo.,  January  15,  1919. — ^Sealed  pro- 
posals will  be  received  at  the  office  of 
the  United  States  Reclamation  Ser- 
vice, Tramway  Bldg.,  Denver,  Colo., 
until  2  o'clock  P.  M.,  February  10, 
1919,  and  will  at  that  hour  be  opened, 
for  furnishing  50,000  barrels  of  Port- 
land cement,  f.  o.  b.  cars  at  the  works 
of  the  bidder.  For  particulars  address 
the  U.  S.  Reclamation  Service,  Wash- 
ington, D.  C,  or  Denver,  Colo.,  F.  E. 
Wejnnouth,   Chief  of  Construction. 


SURVEY  COMPLETED  FOR  FISH 
HATCHERY. 

CHICO,  Butte  Co.,  Cal.— City  Engi- 
neer Frank  S.  Robinson  has  completed 
the  preliminary  survey  of  the  site  of 
the  proposed  fish  hatchery  of  the  State 
Fish  and  Game  Commission  in  Bid- 
well  Park. 

It  was  necessary  that  a  specified 
grade  be  found  for  a  water  ditch,  and 
it  was  determined  that  this  grade 
could  be  gained  by  carrying  the  water 
hr.lf  a  mile. 

A  map  of  the  sun^ey  will  be  sent  to 
the  Commission  before  further  action 
is  taken. 


FEDERAL  ENGINEER  TO  MAP  OUT 
COLUSA  COUNTY  ROADS. 

COLUSA,  Colusa  Co.,  Cal.— Notice 
has  been  received  by  the  Colusa  Coun- 
ty Supervisors  and  J.  B.  DeJarnatt. 
Chairman  of  the  Colusa  County  Good 


Roads  Committee,  that  th«  Fedtovil 
Government  will  send  an  engineer 
here  within  a  short  time  to  discuss 
plans  for  the  con'Structlon  of  roads 
throughout  the  county. 

Prior  to  the  world  war  plans  were 
under  way  for  the  construction  in 
Colusa  County  of  115  miles  of  concrete 
road.  At  the  outbreak  of  hostilities 
the  matter  was  held  in  abeyance. 

At  a  recent  meeting  it  was  decided 
that  the  work  should  be  resumed. 


PAYING  WORK  PLANNED. 

VALLEJO,  Solano  Co.,  Cal.— Cltyj 
Engineer  T.  D.  Kilkenny  is  completing 
surveys  for  the  paving  of  a  strip  in 
the  vicinity  of  the  Vallejo  side  of  the 
causeway  to  a  point  near  the  inter- 
section of  Tennessee  and  Butte  streets, 
It  is  understood  that  the  Housing 
Corporation  will  finance  the  work. 


PLAN  TO  CONSTRUCT  ELKS  HALL 
AT  BAKERSFIELD. 


BAKERSFIELD,  Kern  Co.,  Cal.— 
The  following  building  committee  haa 
been  appointed  by  Exalted  Ruler  P.  J. 
O'Meara  of  Bakersfleld  Lodge  of  Dlks, 
No.  266.  to  devise  ways  and  means  for 
the  proposed  new  clubhouse  which 
will  cost  from  $100,000  to  $150,000; 
Chairman,  J.  A.  Hnghes;  J.  M.  Jame- 
son.J.  Kelly  Russell.  H.  J.  Brandt  and 
R.  E.  Galloway. 


TO  BUILD  BRICK  PLANT. 

PORTERVILLE,  Tulare  Co.,  Oal.— 
The  McKnight  Fire  Brick  Company, 
promoted  by  J.  L.  and  J.  H.  McKnight, 
and'  financed  by  Los  Angeles  capit- 
alists, will  start  at  once  the  erection 
of  the  first  unit  of  a  plant  to  be 
erected  in  Porterville  for  the  manu- 
facture of  magmesite  brick.  A'bout 
$10,000  will  be  spent  on  the  first  unit. 


Street  IVidenlnp  Work  Planned. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— Several  plans  are  being  considered 
by  the  Santa  Cruz  City  Council  for  the 
widening  of  River  street.  One  plan 
calls  for  work  costing  between  $25,000 
and  $30,000. 

The  cost  of  concreting  the  street 
under  the  different  plans  follow: 

Advisor}'  committee  plan,  $14,000; 
Greenfield  plan,  $8,494;  Hinkle  plan, 
$6,740. 


SEWER  SYSTEM  EXTENSION  CON- 
TRACT  AWARI>ED. 


SANGER,  Fresno  Co.,  Cal.— Fred- 
eiickson  &  Shannon  of  Fresno,  have 
been  .^warded  a  contract  at  $11,000  for 
the  construction  of  an  extension  to 
the  sewer  system  and  the  erection  ot 
a  cottage  at  the  sewer  farm. 


Building    Operations   For 
December  1918. 


Farorable  Reactlou  rrom  >Var  Ke- 
strictionK  Xoted  lu  Slight  Increase 
in  PriTBte  Construction  During  Last 
Kontli  of  Tear— Total  Talne  of 
Bnildfng  Permits  for  1918  Sliows 
Loss  of  39  Per  Cent  Over  1917  and 
114  Per  Cent  Oyer  1916. 


A  favorable  reactiou  from  war  re- 
strictions can  be  noted  in  the  records 
of  building  permits  issued  in  the  prin- 
cipal cities  throughout  the  United 
States  for  December.  The  total  value 
of  p':rmi'".s  issued  during  Octoler, 
$26,279,711,  was  the  lowest  record  for 
any  month  up  to  that  time  during  the 
past  aix  years;  but  the  total  value  for 
November  was  almost  negligible, 
amounting  to  only  $6,5&3,857  in  151 
cities. 

Favoraiile  Increase  Sliown. 
D'iving  December  in  148  cities  the 
total  value  of  building  penults  offi- 
cially reported  to  The  American  Con- 
tractor was  $17,485.3%.  Although 
this  was  38  per  cent  less  than  the 
total  value  rapoi-.cd  during  December. 
1917.  the  gain  over  November  is  sig- 
nificant, sirce  uually  fewer  psrmits 
are  issued  in  Dcx;ember  than  in  No- 
vember. The  total  is  still  far  below 
normal,  but  apparently  the  removal  of 
government  restrictions  on  building 
and  the  end  of  the  war  are  having  the 
desired  favorable  effect. 

The  following  table  shows  an  inter- 
esting comparison  of  construction 
work  in  October.  November  and  De- 
cembsr  for  the  past  five  years: 

No.  of  Cities     Est.  Value 
1918  Reported.      of  Bldgs. 

October   142  $26,(M)0.O0O 

November   1'51  6,000.000 

December    148  17,000,000 

191T 

October    142  43,000,000 

Novembtr    151  45,000,000 

December    144  28.000,000 

1916 

October    Ill  99,000,000 

November    114  69.000,000 

December    „.     109    '  69,000,000 

1S15 

October    Ill  78,000,000 

November    114  69,000.000 

December    109  66,000,000 

1914  « 

October    73  44,000,000 

November   75  34,000,000 

December  ^ ._    76 37,000,000 

49  Cities  Show  Gain." 
Of  the  148  cities  reporting  a  gain 
over  December,  1917,  is  shown  in  49 
cities,  notably  at  Albany,  N.  Y..  Cam- 
den. N.  J..  Canton.  Cincinnati,  Colum- 
bus and  Dayton.  Ohio,  Indianapolis, 
Ind.,  New  Haven,  Conn..  Niagara  Falls, 
N.  Y..  Portland,  Ore..  Richmond.  Va., 
and  Salt  Lake  City.  Utah. 

Total  Value  of  Building  for  1918. 
The  total  value  of  building  permits 
fcr  the  year  is  significant  only  as  it 
indicates  the  decline  in  private  con- 
stiuction  due  to  war  conditions.  The 
total  value  of  $414,796,903  for  1918 
shows  a  loss  of  39  per  cent  over  tbe 
total  of  $676,662,206  for  1917,  and  a 
loss  of  114  per  cent  over  the  total  of 
$889,884,679  for  1916.  The  loss  v.-is 
fairly  evenly  distributed  over  r.ll 
months  of  the  year— July  showing  the 
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least    decline   with   only    10    per   cent 
loss,  November  has  the  greatest  with 
85  per  cent  loss- 
Dec.,  1918  Dec,  1917 

Akron    $      222,850  $  1,179,150 

-Vlanieda   10^51  46,240 

Albany    108,675  49,799 

Allentown  1,125  27,200 

Altoona    10,010  10,173 

Atlanta   ,^    90,739  216,950 

Atlantic   City   ....  105,598  78,907 

Auburn   3,025  5.800 

Bakersfield    8,600  67,471 

Bay  City   20,000  8.400 

Bayonne   22.300  7,000 

Berlseley    31,707  30,000 

Binghamton    26.194  38.905 

Birmingham    41,833  95,993 

Boston    485,315  501,315 

Bridgeport    134.385  105.430 

Brockton    16,370  10,043 

Buffalo    143,000  684.000 

Camden    410,844  202,417 

Canton    142,450  28.350 

Cedar  Rapids  ....  17.000  49,000 

Charleston    492.236  461,061 

Charlotte    53.900  14,200 

Ch.Tttanooga    19.192  28.273 

Chelsea    5.325  6.775 

Chicago    1.410.6'50  3.238.000 

Cincinnati    362,115  188.835 

Cleveland  529,905  1.370.280 

Colo.   Springs  ....  11,105  3,020 

Columbus    442,685  145.780 

Covington    400  8,550 

Dallas    61.6»5  128,115 

Davenport    18,900  17,223 

Dayton    161,506  32,625 

Decatur 2,340  75,915 

Denver    '     36,200  213.750 

Des  Moines  71,090  391.240 

Detroit 516,740  1,105.205 

Dubuque    1,500  4.050 

Duluth   34,107  110,225 

East  Orange  50,100  194.175 

East  St.  Louis....  35,100  21,050 

Easton   9,495  9,425 

Elizabeth    25,789  152.800 

El   Paso   52,668  ,58,700 

Erie    72.320  180,094 

Pitchburg    8,800  3,300 

Fort  Worth  53,312  136,345 

Fresno   38,757  89,667 

Galveston  15.062          

Grand  Ramds  ....  27,376  32.987 

Hamilton    50.000  36.000 

Harrisburg   22,575  8,030 

Hoboken  4,750  16.195 

Holyoke  22,325  9.800 

Houston    149.784  712.683 

Huntington    4.360  50.000 

Indianapolis    167,339  85.943 

Jackson   41,830  .     5,500 

Jersey  City  36.583          

Joliet   6.000          

Kansas  City,  K..  15.600  35,425 

Kansas  City,  JI..  58.050  1.37,500 

Knoxville   15.115  20,705 

Lancaster    9.750  8.900 

Lansing  9.246  18.350 

Lawrence  34,5.50  36.100 

Lexington   33,515  11.000 

Lincoln    3.370  33.750 

Lone  Beach  17.^584  67.469 

Los  .4ngeles  602,869  900,243 

Louisville  113.305  52.130 

Lowell    50.990  16.730 

.Manchester    ...:....  14.394  14.394 

Memphis    28.035  65.62.'^ 

Milwaukee   428.623  .526.767 

Minneapolis  242.070  595.150 

-Montgomery  30,552  28,113 

Newark   215.100  701,860 

New  redford  108.277  rn.l49 

New  Britain  5.650  70.800 

New  Haven  103,700  42,320 

New  Orleans  14.530  80.990 


15 
.New  York  City: 

Queens  327,185          

Manhattan   434,300  549,0oi) 

Richmond    87,632  77,910 

Brooklyn   726,161  1,915,875 

Bronx  164.008  452,073 

Niagara  Falls  ....  592,847  88,780 

Norfolk   28,007  40.506 

Oakland  281,175  244,045 

Oklahoma  City....  159,645  190,665 

Omaha    131.365  578,830 

I'asadena  28,663  52v>77 

Pasaic   53,075  14,350 

Pater.son    11,604  15.813 

Peoria   10.800  72.115 

Philadelphia    778,080  740,020 

Pittsburg    506.622  513,238 

Portland,  Me.  ..!.  13,760  74,610 

Portland.  Ore.  ..  317,215  91,285 

Portsmouth   33,453  23,4«0 

Pueblo    6,022  10,061 

Quincy   < 11,325  43,777 

Reading  12,975  10,4O0» 

Richmond  216,945  86,435 

Roanoke   1,715  4,170 

Roehester   73,034  423,665 

.Sacramento  116,610  165,691 

Saginaw    31,888  13,670 

Salem    4,325  13,894 

Salt  Lake  City....  531,950  215,800 

Skn   Antonio  82.983  234,945 

San  iHego  .8,3,515  61,945 

San  Francisco  ...  519,086  996,881 

.San  Jose 12,440  33,075 

Savannah   4,175  25,250 

Schenectady   12,625  178,680 

Sci-anton    4,625  5,030 

Sioux  City  66,400  77,700 

South  Bend  2,945  70,800 

Spokane   13,080  27,8,765 

Springfield.   111...  33,380  19,900 

Springfield   Mass  65,850  114.331 

Springfield,    Mo..  350  3,380 

St.   I^uis   347.481  424.67.S 

Stockton  27.376  38,41S 

St.  Paul  92.283  177,101) 

Superior  37,640  1.264.S8.i 

Syracuse    51.250  322  SCO 

Tacoma   127,049  73,7:!5 

Tampa    66,440  40.122 

Terre  Haute  16,160  21.1S.-. 

Toledo  119,672  126,113 

Topeka    5.685  12' 

Trenton    20,879  .  D.5b2 

Troy   4,613          

Utica    50,600    '  19,100 

Washington  308,271  622,665 

West  Hoboken  ..  3,350  900 

Wheeling    -32,420  25.823 

Wichita   22,175  172,260 

Wilkes-Barre   5,220  29,533 

Wilmington   77,056  81,648 

Worcester  57,970  39,950 

Yonkers 16,000  63.200 

York  ,,  1,625  3,842 

Youngstown   58.635  139.685 

Totals    ■...517,702.398  $29,269,601 

4M^ 

BIDS   OPENED  FOR  STEEL   ROLL- 
ING  DOORS. 

*  SAN  FRANCISCO.— Bids  were  open- 
ed Thursday,  January  29,  by  the  Har- 
bor Commissioners  for  steel  rolling 
doors  for  Pier  No.  31,  as  follows: 

C.    J.    Jorgensen $25,475 

Pacific  Building  Material  Co 26,945 

Waterhouse-Wilcox    Co 29,045 

Bills  were  ordered  paid  as  follows: 

J.   P.   Holland $6,3S5 

J.   D.  Hannah 4,500 

Pacific  Coast  Boiler  Worlis     330 


'age  aixteen 
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20ih  CENTURY 

Mixers,   Pavers,  Hoists  and 
Concrete  Carts. 


ipeeds:  perfei-'t  control  inclosiDf^  Holder 
t    Arm  feature,  in  place  of  foot  bolts.    No 
I    disfigurement  of   miirble,    mosaic   or 
tessehited  floors. 

NORTON  DOOR  CHECK  AC^CY 
'  I.  M.  Morrell,  Agt. 

Tel.  Keerny  740  273  Minna  St., 

IRAJfCHES  OF  rOKEIGTf  BAITKS  AT 
TLADIVOSTOK. 


IROQUOIS 

steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

from  the  manufacturer 
IMORRIS    K.    DAVIS,  M.nuf.clur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
_  T.i.phon.  Market  167S  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Franoiioo 

■(KHKHKHKHKHKH><K><HKHKHKHKHKHKH><H>i^^ 


FAST  ELECTRIC  r« 

5/^CRAM5NTo, 


Cablegram    from     Consul    John     K. 

Caldwell,      Vladivostok,      Siberia, 
Jan.  11,  1919.] 

Branches  of  foreign  banks  recently 
pened  here  include  the  Hongkong 
nd  Shanghai  Banking  Corporation, 
he  Bank  of  Indo-China,  the  Industrial 
iank  of  China  (French),  the  Yoko- 
lama  Specie  Bank,  and  the  National 
Mty  Bank  of  New  York.  The  Matsuda 
iank  has  had  a  branch  here  for  sev- 
iral  years  for  Japanese  client  ex- 
lusively.  The  Yokohama  Specie 
iank  also  is  pursuing  a  restricted 
lolicy. 


7:20A 


LONDON  reports  that  the  Huns  are 
till  working  for  a  rift  between  En- 
;land  and  America.  That  settles  it 
^Tiatsoever  the  Huns  work  for  can't 
lappen. — Houston  Post. 

IT  must  ce  a  glorious  thing  for 
irand  Old  Britain  to  reflect  that  in 
ler  modern  history  only  her  own  kith 
md  kin  have  been,  able  to  put  her 
lown  for  the  count. — Houston  Post. 


LgAVB  KBY  ROUTB  FERRY. 

Dally  except  aa  noted. 

Sacramento,  Pittsburg,  Bay 
Point.  Carries  Observation 
Car.  Through  train  to  Chico, 
Marysville,  Colusa,  Oroville 
and  Woodland. 
8 :0(XA Concord,  Diablo  and  Way  Sta- 
tions. 

•9 :00A  Sacramento,   Bay    Po'nt,    Pitts- 
burg, Chico,  Woodland.    Car- 
ries Parlor  Observation  Car. 
9:40A  Pinehurst,     Concord,     Sundays 
and  Holidays. 
11 :20A  Sacramento,       Pittsburg,      Bay 

Point,  Colusa.  Chico. 
♦1: OOP  Sacramento.      Pittsburg.      Bay 
Point,  Colusa. Chico,Woodland 
3:  OOP  Sacramento,      Pittsburg,      Bay 

Point,  Elverta,  Woodland. 
4:  OOP  Concord    and    Way    Stations. 
4 :  40iP  Sacramento,   Pittsburg,   Marys- 
ville, Colusa,     Oroville     and 
Chico.     Observation  Car. 
5:15PPittsiburg,     Concord,     Danville 
and     Way     Stations,     except 
Sundays  and  Holidays. 
8:00P|Sacramento.    Pittsburg,    Wood- 
I     land   and   Way   Stations. 
•     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  Isleton.  an  1  Hio 
Vista  by  Lauritzen  Transportat  on  Co. 
Boats. 


CABINET    Ji-AKERS. 


iunter,  R.  J.,  expert  cabin«t  maker, 
2156  Telegrapli  Ave.;  dealer  in  nia- 
hograny.  antoque  and  all  kinds  of 
liirnilture;  repairs  and  polishing: 
Telephone    Oakland    2735. 


OAKLAND,  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Une  Trans.  Co.,  S.  F.:  People's 
Express  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


»SH-B*SSWOOD-BIR.^  ■ 
AROMATIC  RED  CEDAB 
COTTONWOOD -ELM  •  HOILV 

SOUTHERN-BED   OtlM  :. 


-  QUARTERED  OAK- 
WYSROCK  BENDING  OAK 
1'OPLAB--,WALnOT 


WHITE  BROTHERS 


KIKTU  and  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL, 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered . 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FERRY 

Phone  Sutter  23.S9 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 
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A  BIG  THING 
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New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  bot  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  tieadaches 

Calilornia  Trojan  Powder  Company 


Phelan  Building 
Sin  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Saniury  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Safe  Deposit  Vaults 

of  the  5  1 

BANK  OF  ITALY     ^  ' 


Telephone  Oakland  2181 

American  Excavating  Company 


—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 


arc  open  every  (hiy  of  the  year,  includint;  Sundiiys  and  Holidays, 
from  8  A.  M.  until  midnight.  Specially  convenient  for  Builders 
and  Contractors.    Boxes  $2.50  per  yearand  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F.,  Cal. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 


Member 
SAN  FRANCISCO  Insurance  Brokers  Exchange 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 

Wednesday,  November  fi,  1918 
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Letter    Heads 

(Size   Si'-xll) 
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10000    29.50 

Gnvelopes 
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Business    Cards 
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500    «  3.00 
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2000    0.25 
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10000     20.75 
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5000    13.25 

Bin  Heads 

(Size    7x8  %■> 

1000    »  5.25 

2000     8.00 

5000    16.00 

Imitation    Typewritten    or 
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Printed   in   One   Color   Ink 

These    prices    include    stock 

and  printing  of  firm  name   on 

top   of  Letter  Head. 

500    »  6.00 

1000    S. 7.00 

2000    10.00 

6000    19.00 


Hand    Bills    or   Dodgrers 

(Size  6x9) 
Printed  on  White  Nevys 

1000     «  4.00 

2000 5.50 

5000    10.00 

10000     15.75 

Dodgers 

(Size  9x12) 
Printed  on   White   News 

500    *  .-l-SO 

1000    6.00 

2000    7.00 

5000     12.00 

10000    19.75 

Ask  prices  on  larger  sizes 
Tagrs 

Eureka  and   Pacifiic  Qualities 
Nos.  1,  2,  3 

1000    $  4.80 

2000    6.00 

5000    14..W 

Size  5 

1000    9  5.00 

1000     9  H-OO 

5000     16.25 
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color  ink;  for  two  colors  of  ink  add  $2.00  for  first  100*  and  $1.00  for  each  additional  1000  to  above  prices. 
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The  Vallejo  Lodge,  No.  E59,  P.  B.  O. 
E.,  has  purchased  *he  corner  of 
Georgia  and  Sonoma  streets,  Vallejo, 
and  will  erect  a  new  lodge  building, 
when  the  old  site  is  disposed  of.  E. 
J.  R.  Whittaker,  741  Capitol  St.,  Val- 
lejo, is  the  Secretary.  Architect  W. 
A.  Jones  of  Vallejo  prepared  the  plans 
for  the  oM  lodge  building. 


for  a  three-story  brick  lodge  building 
to  be  erected  by  the  Oneta  Tribe,  No. 
183,  I.  O.  0.  R.,  John  A.  ifiller,  chair- 
man of  the  Building  Committee,  19 
Second  street,  Richmond.  It  will  he 
erected  on  Seventh  avenue  near  Mc- 
Donald,   Richmond.      Estimated    cost, 

Tbe  project  is  now  toeing  financed, 
and  when  tun<is  are  finally  secured 
piams  will  he  completed  and  bids 
called  for. 


Architect  E.  W.  Cannon,  Central 
Bank  Bldg.,  Oakland,  has  completed 
plans  and  is  taking  figures  for  the 
construction  of  a  two-story  frame 
residence  to  contain  seven  rooms  and 
Bleeping  porch.  It  wili  be  erected  on 
Jerome  avenue  in  Piedmont.  There 
will  also  be  a  garage.     Cost,  ?8,<KM). 


Bids  will  be  received'  by  the  High- 
way Commission  of  the  State  of 
Nevada  until  February  21st  for  the 
construction  of  approximately  14.75 
miles  of  highway  in  Nye  County,  from 
Tonopah  to  the  western  boundary  of 
Monitor  Division  Toiyabe  National 
Forest.  Plans  may  be  obtained  from 
the  State  Highway  Engineer  C.  C. 
Cottrell  at  Carson  City,  Nevada,  or 
from  the  County  Clerk  of  Nye  County 
at  Tonopah.  Deposit  of  $15  required. 
For  further  particulars  see  official 
proposal  on  Page  3  of  this  issiie  or 
address  the  engineer. 


Architect  Arthur  S.  Busbee  has 
opened  an  office  at  Room  316,  Sharon 
Bldg.,  cornier  of  New  Montgomery  and 
Jessie  streets,  and  is  preparing  plajs 
for  a  three-story  frame  apartment 
house  to  be  erected  in  San  Francisco, 
estimated  cost  $30,000  and  a  four- 
story  Class  "C"  apartment  houSe  to  be 
erected  in  Oakland  at  a  cost  of  $70,000. 

The  finishing  touches  are  being  put 
on  E.  M.  Wilson's  residfence  for  wliich 
Mr.  Bugbee  is  the  anchitect.  It  is  a 
t-w«-story  and  liasemient  Class  "A" 
stiructuPe  and  is  located  on  the  east 
side  of  Guerrero  streeit  142  feet  soutih 
of  Twenty-fifth  street.    Cost.  $5O,0'00. 


The  Fink  &  Schindler  Co.,  has  been 
awarded  a  contract  to  make  altera- 
tions in  the  Crystal  Cafeteria,  Phelan 
Bldg.  Considerable  plate  glass  and 
marble  is  required.  A.  R.  Denke,  Ar- 
chitect. 


Architect  F.  O.  Eager,  American 
National  Bank  Bldg.,  Los  Angeles,  has 
awarded  a  contiact  to  Joseph  Thomp- 
son of  Monrovia,  for  the  construction 
of  a  two-story  and  basement  frame 
residence  and  garage.  It  will  contain 
ten  rooms  and  three  bathrooms  and 
will  be  erected  at  East  Glendora,  Los 
Angeles  County,  for  L.  H.  La  Chanje 
of  Chicago.     Contract  price,  $20,000. 


Architect  Thomas  B.  Wiseman,  Mor- 
gan Bldg.,  Bakersfield,  has  awarded  a 
contract  to  Henry  Eisslr-r,  1616  Cali- 
fornia street,  Bakersfield,  tor  the  con- 
struction of  a  one-story  brick  garage 
building,  82x112.  The  building  is 
ovmed  by  H.  H.  Schultz  and  has  been 
leased  to  the  Western  Auto  Stage  Co 
of  Bakersfield.  It  will  be  erected  on 
Nineteenth  and  "M"  streets  in  Bakers- 
field.    Contract  price,  $15,000. 


Architects  Bliss  &  Faville,  Balboa 
Bldg.,  have  completed  plans  and  are 
about  ready  to  take  figures  for  altera- 
tions to  the  Prussia  Company's  store 
at  No.  139  Geary  street.  There  will  be 
new  store  fronts  installed  and  now 
interior  arrangements  made.  Esti- 
iratod  cost.  $18,000.  Plans  for  the  fix- 
ture work  are  being  prepared  by  E. 
W.  Metcalf  of  Los  Angeles. 


Architect  J.  B.   Ogborn,   821   BIssell 
street,  Richmond,  is  preparing  plans 


Architect  E.  H.  Hildobrand,  Crocker 
Bldg..  is  preparing  plans  for  a  one 
,ind  ono-half-story  frame  residence  to 
be  erected  in  Parkside,  San  Francisco. 
Estimated  cost.  $5,000. 


Architects  Bake\viell  &  Brown,  251 
Kearny  street,  are  preparing  plans  for 
a  .two-story  frame  and  plaster  resi- 
dence to  contain  eight  rooms.  It  will 
be  erected  at  Pebble  Beach  in  MV>n 
tierey  County,  for  Charles  Clark  of  San 
Maiteo.     Estimated  cost,  $20,000. 


Architects  Charles  W.  Kent  &  Sons 
of  Glendale  are  preparing  plans  for  a 
gronp  of  brick  and  frame  church 
buildings  for  the  Holy  Family  Catholic 
Church  of  Glendale.  Los  Angeles 
County.     Estfimated  cost,  $100,000. 

The  buildings  will  include  a  new 
chuix-h  edifice, parish  house,  guildhall, 
school,  etc.  The  larger  buildings  will 
be  of  brick  construction  with  plaster- 
ed exiteriors.  while  the  smaller  build- 
ings will  probably  be  of  frame  and 
plaster  consitruction.  The  huildmg 
committee  is  composed  of  Father 
O'Neill  A.  R.  Townsend.  T.  J.  Keleher. 
J.  G.  Monahan.  P.  L.  Ferry,  H.  M.  Doll 
and  M.  J.  Brennan. 


Architect  Joseph  Cahen.  333  Kearny 
street,  is  taking  figures  for  the  con- 
strudtion  of  a  one-stor^'  and  basement 
Class  "C"  warehouse  to  be  erected  by 
Milton  Auerbaoh.  It  will  be  located 
on  the  .southwest  corner  of  Siecond  and 
Bryant  streets,  and  will  cost  in  the 
neighhorhocd  of  $2i5,0'00. 

Architect  C.  0.  Clausen,  Hearst 
Bldg.,  is  (taking  figures  for  the  con- 
struction, of  a  four-story  reinforced 
concrete  factory  building  for  the  San 
Francisco  Casket  Company.  It  will 
be  erected  on  the  e-ast  side  of  Valencia 
street  lOO   feet  south  of  Fourteenth. 

Mr.  Clausen  is  also  taking  figures 
for  the  cons.tniction  of  a  two-story 
and  bai.=«ment  frame  residence  to  con- 
tain Steven  rooms  and  a  garage.  It 
will,  be  erected  in  the  Park-Presidio 
District  and  will  cost  in  the  neighbor- 
hood of  $4,000. 

He  has  completed  plans  for  a  two- 
story  and  ba-sememt  frame  flat  build- 
ing for  himself.  It  will  contain  two 
six-room  flats  and  w^Hl  he  erected  on 
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Lake  street  between  Sevenilh  aind 
Bigtoth  avenues.  Bstimated  cost, 
$7,500.    Bids  are  now  beieg  taken. 

He  is  also  preparing  plans  for  a 
two^s.t'Oiy  brick  ga'rage  building  to  be 
erected  in  the  Park-Presidio  District 
to  cost  aipproxiniiately  .$9,000. 


BUILDING  AND  BNGINEBRING  NEWg 
RlIM  MOUKNED  BY  "WILD  BILL." 


Architect  Arthur  G.  Soholz,  Phelan 
Bl'dg.,  is  preparing  plans  for  altera- 
tions  to  the  interior  of  a  brick  factory 
building  in  San  Francisco.  The  work 
will  consist  of  composition  floors, 
p'iasteriog,  ceiling  and  walla,  interior 
partitions,  painting,  electric  work, 
etc.    Bs.timated  cost,  $20,000. 


Arcfiiteot  G.  A.  Applegarth,  Claus 
Spreckels  Bld'g.,  is  preparing  plans  for 
a  three-stoiy  brick  aiid  mlli  construct- 
ed warehouse  building  to  be  erected  in 
San  Francisco.  Estimated  cost.  $100,- 
OOO. 


Bids  will  be  received  until  February 
3  9,  1'919,  at  4  P.  M.,  by  the  Palo  Verde 
Mutual  Water  Company,  Blythe, 
Riverside  County,  for  the  constriic- 
tion  of  a  brick  store  aiwi  office  build- 
ing to  be  erected  in  Blythe. 

Plans  and  specifications  on  file  in 
ihe  office  of  the  water  company  at 
Blythe!.  Bach  bid  must  be  ac- 
companied by  a  surety  bond  of  $1000. 
I.  J.  Custer,  asisi-sitant  manager. 

Architect  John  J.  Reid.  Jr.,  First 
National  Dank  Bldg.,  is  preparing  pre- 
Imidnary  plans  for  a  two-story  frame 
residence  to  be  erected  in  San  Fran- 
cisco, at  a  cost  of  approximately 
$]'5.000. 


Engineer  W.  N.  Hall,  First  National 
Dank  DMg.,  Oakland,  is  coanpleting 
p1an.=;  for  a  one^stoT-y  frame  temporary 
warehouse,  130x500.  It  will  be  erected 
at  the  foot  of  Seventh  .street,  O'akland, 
for  the  Parr-ilcConnick  Tennimal 
Company.  Bids  will  be  taken  in  .ibout 
two  weeks. 


Arohitects  O'Brien  Bros.,  240  Mont- 
gomery street,  a're  preparing  plans  for 
two  twoistory  aaid  basememt  reinforc- 
ed concrete  garage  buildings  to  be 
erected  in  San  Francisco  at  a  cost  of 
?3O,0O0  each. 

George  J.  Ulrich,  419  Sycamore  St., 
Modesto,  has  been  awarded  a  contract 
by  the  Ward  Hardware  and  Furniture 
Company  of  Modesto  for  the  construc- 
tion of  their  now  one-story  and  base- 
ment brick  store  building.  It  will  be 
srected  on  Tenth  utroct  between  "J" 
and  "K"  streets,  Mmt'eslo  (,'ontrart 
price,  $18,000. 


Senator  ,Scott    Sings  Solemn    Solous 
Swan  Song  for  John  Barleyconi. 


CLEARING  HOUSE  REPORTS  FROM 
CALITORJVIA  CITIES. 


SACRAMENTO,  Cal.— Just  to  wind 
up  the  se.ssion  with  a  bit  of  folly. 
Senator  Scott  proposed  the  following 
as  a  eulogy  on  the  imperator  et  rex 
who  had  just  been  stabbed  to  death  in 
what  he  might  have  thought  was  the 
house  of  his  friends: 

Deceased— Demom  Rum,  alias 
King  Booze,  the  cup  that  cheers, 
the  flowing  bowl,  the  rosy  god,  old 
Bacchus,  King  Tanglelegs,  Snake 
Cure,  firewater,  John  Barleycorn, 
influenza  cure,  redeye,  sheepherd- 
ers'  delight,  imprisoned  laughter, 
nose  paint,  sheep  dip,  hooch, 
aguadiente,  the  old  stuff  and  the 
curse  of  man. 

The  demon  has  had  a  long  and 
eventful  career.  For  many  years 
he  went  along  his  triumphant  way 
unmolested,  but  of  recent  years 
many  have  conspired  to  cause  his 
downfall.  The  determinied  efforts 
of  the  conspirators  have  been  re- 
warded from  time  to  time  as  the 
yer.rs  have  gone  by.  and.  although 
the  demon's  many  friends  have 
mcde  a  heroic  fight,  they  have  been 
compelled  to  observe  the  constant 
closing  in  of  his  enemies. 

These  enemies  of  the  demon 
have  been  untiring  in  their  efforts 
all  these  many  years  and  they 
have  taken  advantage  of  all  cir- 
cumstances that  would  in  any  way 
tend  to  murder  him.  The  Euro- 
pean war  came  as  a  great  boon 
to  the  conspirators  and  as  a  re- 
sult of  Uncle  Sam  entering  the 
war  they  represented  that  the  . 
demon  was  not  a  fit  companion 
for  the  soldiers,  sailors  and  ma- 
rines, so  they  prevailed  upon 
Congress  to  submit  to  the  various 
legislatures  an  amendment  to  the 
Federal  Constitution  which  was 
intended  to  deal  the  death  blow 
to  our  old  friend. 

The  enemies  of  the  demon  seiz- 
ed upon  this  opportunity  with 
avidity,  and  upon  the  assembling 
of  the  forty-third  session  of  the 
California  Legislature  they  hast- 
ened to  put  over  the  knockout 
blow. 

On  Friday,  January  10,  1919,  the 
Senate,  with  a  mighty  swing  on 
the  .iaw.  knocked  our  old  friend  to 
hi;  knees,  and  on  January  1.5, 
1919,  in  spite  of  the  desperate 
efforts  of  his  many  bottleholders, 
ithe  Aissembly  finished  him  with  a 
tremendous  wallop  on  his  stjlar 
plexus,  and  it  is  herewith  an- 
noimced  that  Demon  Rum,  etc.,  is 
.  dead,  dead.  dead. 


PL.4NS     BEING     PREPARED     FOR 
BRIDGES. 

VrSALIA,  Tulare  Co.,  Cal.— The 
County  Supervisors  instructed  the 
County  Surveyor  to  prepare  plans  and 
specifications  for  a  number  of  small 
bridges  on  the  Porterville-Woodville 
branch  of  the  county  highway  system 
and  also  for  several  small  bridges  on 
the  WoodvUle-Tipton  division, 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  last 
week  showing  the  amount  of  increase 
on  corresponding  date  last  year. 

Increase. 
San    Francisco..$113,023,074  $20,755,574 

Los    Angeles 35,024,000       8,327,000 

Oakland   7,469,621      2,330,714 

Sacramento    3,523,055         637,986 

San    Diego 1,794,636  10,470 

Fresno 2,329,227  586,066 

Stockton    1,607,903  *6,530 

Bakersfield    615,197       *592,244 

Pasadena   1,198,092         335,839 

Long    Beach 1,144,175  355,447 

*D6crease. 

STUDY  HOUSING  PROBLEM. 


Colusa  Mayor  Appoints  Committee  to 

Look  Into  Need  for  More 

Residences. 


COLUSA,  Cal.— Mayor  Oscar  Robin-. 
son  has  appointed  a  committee  of  five 
prominent  men  to  look  after  the  hous- 
ing pi-oblem  in  Colusa,  which  for  some 
time  has  been  serious. 

A  public  meeting  was  held  at  the 
Court  House  and  the  need  of  more 
homes  foT  the  people  discussed. 

The  committee  is  composed  of 
Frank  L.  Clajton,  H.  D.  Stowe,  W.  C. 
Bleao,  Phil  B.  Arnold  and  B.  D.  Deck- 
with.  United  action  is  sought  with  a 
view  to  putting  up  a  number  of 
houses  for  rent  as  well  as  one  or 
more  apartment  houses. 


Bid^  are  being  received  by  the  State 
Board  of  Harbor  Commissionres  for 
steel  rolling  doors  in  Pier  No.  31  shed 
fnd  connecting  buildings  for  Piers 
Nog.  29  and  31  on  the  San  Francisco 
Waterfront.  Bids  close  February  20, 
1919,  at  11  o'clock  A.  M.  Plans  may 
be  obtained  at  Room  18,  Ferry  Build- 


BRIDGE  WORK  PLANNED. 


HANPORD,  Kings  Co.,  Cal.— Peti- 
tions to  construct  bridges  throughout 
the  county  have  been  received  by  the 
County  Supervisors  as  follows: 

Bridge  over  Kings  River  at  Clark's 
Ford  (containing  106  signatures). 
This  structure  will  be  about  100  feet 
in  length. 

Bridge  over  Kings  River,  3^  miles 
south  of  the  Stratdord  Bridge. 

A  bridge  o'r  fill  across  a  narrow  pit 
in  a  levee  now  unde-r  construction. 

All  were  referred  to  Supenlsor 
Carter  tor  report, 
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ADVANCE     NEWS 

Official  Proposals,  Etc. 


Plans  Being  Prepared. 

WAREHOUSE  Cost.   $100,000 

SAN  FRANCISCO 

Three-story  brick  and  mill  con- 
struction warehouse. 

Owner — Withheld. 

Architect— G.  A.  Applegarth,  Glaus 
Spreckels  Bldg..  San  Francisco. 


Cost,  ?15,000 


Plans  Being  Prepared. 
RESIDENCE 
SAN  FRANCISCO. 
Two-story  frame  residence. 
Owner — Withheld. 

Architect— John  J.   Reid  Jr.,  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 
Preliminary  sketches  only  are  being 
made. 


Plans  Being  Figured.    Bids  Close  Feb. 
19,  1919,  4  P.  M. 

OFFICE   BOLDING  Cost,   $ 

BLYTHE.  Riverside  Co'.,  Cal. 
Brick  store  and  office  building.  40x90. 
Owner — Palo  Verde  Mutual'^'ater  Co. 
Architect — Not  Given. 

Plans  and  specifications  on  file  in 
the  office  of  the  -water  comimny  at 
Blj-the.  Each  bid  must  be  ac- 
companied by  a  surety  bond;  of  $1000. 
I.  J.  Custer,  assistant  manager. 


Plans  Being  Prepared.  Bids  will  be 
Called  for  in  Two  Weeks. 

PACKING  HOUSE  Cost.   $13,000 

SAN  FRANCISCO.  Foot  of  Leaven- 
worth Street. 

One-story  frame  packing  house  for 
the  Boizone  Fish  Company. 

Owner — State  of  California. 

Architect — Engineering  Department 
Harbor  Board.  Ferry  Bldg.,  San 
Francisco. 


Contract  Awarded. 

STORE  BUILDING  Cost.  .,18.000 

MODESTO,  Stanislaus  Co..  Cal.  Tenth 
Street   bet.   "J"   and  "K"   Streets. 

One-story  and  basement  brick  store 
building. 

Owner — Ward  Hardware  &  Furniture 
Co..   Modesto.   Cal. 

Architect — Not  Given. 

Contractor— Geo.  J.  Ulrich,  419  Syca- 
more St..  Modesto. 


Plans  Being  Prepared. 

PIER.   SHED.  ETC.     Cosct.  $1,150,000 

SAN  FTIAXCISCO.     Water  Front. 

New  pier  and  shed.  Pier  No.  1.  $400.- 
000;  bulkhead  wall  and  wharf. 
Islais  creek.  JoOO.OOO;  bulkhead 
and!  wharf  China  Basin,  $250,000. 


Owner — State  of  California. 

Architect — Engineering      DBparttoi€.nt 

Harbor  Board,  Ferry   Bldg.,   San 

PYancisco. 

Bonds  for  these  improvements  were 

voted,  but  the  bonds     have  not     yet 

been  sold.    Bids  will  not  be  called  for 

the  above  until  bonds  have  been  sold. 


Plans  Being  Prepared.  Ready  for 
Figures  End  of  Month. 

SCHOOL  Cost.  $110,000 

SAN  FRANCISCO.  %  of  Block  bded. 
by  18th  and  19th  Avenues,  Balboa 
and  Caibrillo  Streets. 

Two-story  frame  and  brick  veneer 
school. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect — John  J.  Reid  Jr.,  1st  Na- 
tional Bank  Bldg.,  San  Francisco 
Plans   have   been   approved  by  the 

Board  of  Education  and  will  go  to  the 

Board  of  Public  Works  very  stoortly. 


Ready  for  Figures  in  About  Two 
Weeks. 

WAREHOUSE  Cost,  $ 

OAKLAND.     Foot  of  Seventh  Street. 

One-story  frame  temporary  ware- 
house. 130x500. 

Owner — Parr-McCormick  Co. 

Engineer — W.  N.  Ball.  1st  National 
Bank  Bldg.,  and)  Foot  of  7th  St., 
Oakland. 


Contract  Awarded. 

PERMANENT  BLDGS     Cost.   $430,881 

200  days. 
SAN  DIEGO.  Cal.    North  Island  Naval 

Air  School. 
Ten  permanent  buildlings. 
Owner — ^United   States   Government. 
Architect — ^None. 
Contractors — Lange  &  Bergstrom,  819 

Timkin   Bldg.,     San     Diego,     and 

Sharon  Bldg.,  San  Francisco. 


Contract  to  be  Awarded  Shortly. 

ALTERATIONS,  ETC.       Cost.  $20,000 

SAN  FRANCISCO.     No.  157  Geary  St. 

New  front,  fixtures,  shelving,  addi- 
tion of  mezzanine  floor  and 
stairs,  etc.,  for  shoe  store. 

Owner — Hanan  &  Son.  New  York. 

Architect— Chas.  E.  Gottschalk,  Phe- 
lan  Bldg..  San  Francisco. 


Plans   Prepared. 
MANTJFACTURING  PLANT 

■Cost,  $225,000. 
SACRAMENTO.  Cal.    "R"  St..  bet.  16th 
and  17th  Sts.,  160x120. 


Ice  manufacturing  plant. 

O'vvner — R.  Carstensen  of  the  Crystal 

Ice  Co.,  3i5th  St.  and  Fifth  Ave., 

Sacramento. 
Designer — John   Oit,  Care  Owner. 

Construction     w^ill  not  be     started 
until  the  end  of  this  year. 


Contract   Awarded. 

ALTERATIONS  Cost,  $ 

SAN   FRANCISCO.     Phelan    Building 

Basement. 
Alterations   to   cafeteria    (plate   glass 

and  marble.) 
Owner — Cr>-stal     Cafeteria,       Phelan 

Bldg.,  San  Francisco. 
Architect — A.  R.  Denke,  Nevada  Bank 

Bldg.,  San  Francisco. 
Contractors^ — ^Fink     &    Scbindler,  226 

13th  St..  San  Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $70,000 

OAKLAND. 

Four-story  brick  Class  "C"  apart- 
ment building,  104  rooms  (3  room 
suites)   with  sleeping  porches. 

Owner — ^^'ithheld. 

Architect— Arthur     S.      Bugbee,     316 
Sharon  Bldg.,  San  Francisco. 
SPECIFICATIONS 
Heating.  Steam ;   Furnace,  Oil  burn- 
ing. 


Contract  Awarded. 

ALTERATIONS  Cost,   $78,744 

OAKLAND.  Cal.     Foot  of  Seventh  St. 

Key  Route  Fill. 
Rebuild  and  extend  apron  wharf  and 

trestle. 
Ownejr — Parr-McCorm,ick        Term'inial 

Co..  San  Francisco  and  Oakland. 
Engineer — W.  N.  Ball.     1st     National 

Bank  Bldg..  Oakland. 
Contractors— Tibbitts-Pacific    Co.,    16 

California   St.,   San  Fl-ancisco. 


Site  Selected.  Will  Call  for  Bids  in 
March. 

HOSPITAL  Cost,  $100,000 

FAIRFIELD,  Solano  Co.,  Cal.  18  acr«s 
one  mile  west  of  P^irfield  on  the 
State  Highway. 

One-story  brick  ot  frame  County  Hos:- 
pltal,  300x100  (brick  or  stucco 
exterior.) 

Owner — Solano  County. 

Architect— C.  E.   Perry  Jr.,  1209  Sut- 
ter St..  Vallejo. 
Bids  will   be  taken  both  on  frame 

and  brick  construction. 
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Plans  Being  Figured.  Bids  Close 
Saturday  11  A.  M. 

FACTORY.  Cost,   $50,000 

SAN  FRANCISCO.  E  Valencia  100  S 
Hth  Street. 

Pour-story  reinforced  concrete  factorj- 
building. 

0^r,aer— San  Francisco  Casket  Co.| 
ISth  and  Guerrero  Sts..  San  Fran- 
cisco. 

Apchitect— C.  0.  Clau&en,  Hearst  Bldg. 
San  Francisco. 
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floors,  plastering  ceiling  and  walls, 
interior  partitions,  painting,  electric 
work,  etc. 


Plans  Being  Figured. 

WAREHOUSE  -         Cost.   $25,000 

SAN   FRANCISCO.     SW  Second     and 

Bo-ant  Stress. 
Four-story  and    basement    Class  "C" 

warehouse. 
Owner — Milton  Auerbaoh. 
ArcMtecit— Joseph  Cahen,  333  Kearny 

St.,  San  Francisco. 


Plans  Being  Figured. 

FRAME  FLA.TS  COsit,  $7,500 

SAN   FRANCISCO.     Lake   Street  bet. 

7th  and  8th  Avenues." 
Two-stOTy   and   basement   frame    (2) 

flats   (6  rooms  each). 
Owner— C.  O.   Clausen,  Hearst  Bldg., 

San  Francisco. 
Architett — C.  O.  Clausen.  Hearst  Bldg 

Sa-m  Francisco. 


Plans  Being  Figured. 

RESIDENCE,  ETC.  Cost,  $4,000 

SAN  FRA'NCISCO.  Park-Pnesidio 
District. 

Two-stor>'  and  basem'ent  frame  resi- 
dence and  gai^ge  (7  rooms). 

Owner — Withhe'ld. 

Architect— C.  O.  Clausen,  Hearst  Bldg 
San  Francisco. 


Plans  Being  Prepai-ed. 

GARAGE  Cost.   $9,000 

SAN     FRANCISCO.       Par  k-Presidio 

District. 
Two-story  brick  garage. 
Owner — ^^\Mthhel  d. 
Architect^-C.  O.  Clausen.  Hearst  Bldg 

San  Francisco. 


Pains  Being  Prepared. 
WAREHOUSE  Cost,   $56,000 

SAN  FRANCISCO.    Foot  of  Second  St. 
Three-story  reinforced  concrete  ware- 

hlouse  with  spur  track  privileges. 
Owner — Withheld. 
Architect— Edw.    G.    Bolles,    233    Post 

St..  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $20,000 

Alterations   to   interior   of   brick   fac- 
tory building. 
Ownei^Withheld . 

Architect— Arthur    G.    Soholz,    Phclan 
Bldg..  San  Francisco. 
Work  will  consist    of    composition 


Plans  Being  Re-Drawn. 

ADDITION  Cost,  $100,000 

OAKLAND.    S  11th  Street  90  W  AVash- 

ington  Street. 
Four-story  reinforced  concrete  Cllass 

"C  department  store  addition. 
Owner— ■S\'hitthome     &     Swan.     1015 

Washington  St.,  Oakland. 
Architect  and  Construction  Manager— 
Wm.  Knowles,  Hobart  Bldg.,  San 
Francisco. 
Foundation  work  'has  been  started 
under  the  supervision  of  Mr.  Knowles'. 
Reinforcing  fabric  awarded'  to  Ed. 
L.  Soule  Co. 
A  sprinkler  system  will  be  installed. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $40,000 

NEAR  SAN  FRANCISCO. 
Three-story    half    timbered    English 

type  residence. 
0  wner — Withheld . 

Architect' — Wm.       Knowles,       Hearst 
Bldg.,  San  Francisco. 
Further  particulars  not  available  at 
this  time. 


Plans  Being  Figured.  Bids  Close 
March  3,  1919,  7:30  P.  M. 

SCHOOL  Cost,  $ 

EUREKA,  Humboldt  Co.,  OaJ. 

Two-story  reinforced  concrete  school. 

Owner— Eureka  School  District,  Geo. 
B.  Albee,  Supt.  of  Schools. 

Architect— N'ewton  Ackerman,  9Z6 
10th  St..  Eureka. 


Plans  Being  Prepared. 

FRUIT  DRYER  Cost,  $ 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
Walker  Street  bet.  2nd  and  3rd. 
Two-story  frame  dryer.  96x70. 
Owner— Quong       S.     Eng,      Manager, 
Central    E\-aporating    Co.,    Lower 
Main  St.,  W^atsonville,  Cal. 
Architect — None. 

The  drj-er  will  have  the  very  latest 
type  evaporators  and  elevators.  Five 
furnaces  will  be  constructed  in  ce- 
ment, making  it  almost  fireproof.  A 
cement  oil  tank  of  18,000  gallons  ca- 
pacity will  be  a  feature. 


Contract  Awarded. 

GRADING  Cost,  $ 

SAN  FRANCISCO.  S  Geary  nx  Powell 
Street.    St.  Francis  Theatre. 

Grading  for  altering  Class  "A"  thea- 
tre into  cafe. 

O^vner — Carlton  Wall  ami  A.  Morri- 
son. Techau  Tavern. 

Architects — Cunningham  &  Pollteo, 
Ist  National  Bank  Bldg.,  San 
Francisco. 

Contractor— Sibley  Grading  &  Team- 
ing Co.,  180  Jessie,  San  Francisoo. 


Contract  Awarded. 

HOSPITAL  Cost,  $35,000 

MODESTO,  Stanislaus  Co.,  Cal.  Cor. 
Tw«!lfth  and  "J"  Sitreets. 

Two-stor>-  frame  hospital  building  (22 
rooms  and  8  baths). 

Owner— Dr.  J.  O.  Robertson,  "Robert- 
son's Hospital."  Modesto.  Oail. 

Architect— Not  Given. 

Contractor— Milton  0.  Ward,  Modesto. 


Plans  Being  Prepared. 

ACADEMY  Cost,  $140,000 

OAKLAND,    Alameda    Co.,    Cal.     lith 

and  Franklin  Streets. 
Two^story  reinforced'     concrete     and 

brick  dancing  academy. 
Owneir — Amusement    CO.,   hteaded   by 

M.  Fisher. 
Architects — Cunningiham     &     Politeo, 

1st  Nat'l.  Bk  Bldg.,  San  Franclcso. 

Negotiations  are  under  way  for  the 

lease  or  purchase  of  above  property. 

In  the  event  of  the  lease  being  signeKl 

plans  -ml]  be  completed  and  bids  taken 


Sub-Bids  to  be  Called  in  One  Week. 

ADDITION  Cost,  $100,000 

SACRAAIENTO,  Cal. 

Addition  to  two-story  reinforced  con- 
crete cannery,  75x285  and  one- 
story  brick  and  timiber  building, 
128x200. 

Owner — Libby,McNeill  &  Libby. 

Architect — Washington  J.  Miller,  417 
Market  St.,  San  Francisco. 

Contractors — Palmer  &  Peterson,  681 
Market    St.,   San   Francisco, 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $10,0(W 

OAKLAND.    Tenth  St.,  bet.  Broadway 

and  Framklin. 
Alter   three-story  brick   building   tor 

wholesale  grocery  firm. 
Owner — Pacific  Theologiacl  Seminary. 
Architect— Ed.  T.     Foulkes,    Cnooker 

Bldg..  San  Francisco. 
W^ork  will  include  a  freight  elevator 
new   interior     partitions,     plastering, 
plumbing,    electric   work,   new   front, 
etc. 


February  7,  1919. 

Plans  Being  Prepared. 

APARTMENTS  Cos*,  $46,000 

SAN  FRANCISCO.    'Western  Addition. 

Five-story  reinforced  concrete  apart- 
ment hotise  (6  rooms  each.) 

Owner — Withheld. 

Architect— Walter  C.  1!M<*.  Heorat 
Bldg..  San  Francisco. 


Contract  Awarded.  Figures  Being 
Taken  Ftor  Marble,  Tile  and  Fix- 
tures'. 

ALTEDATIONS  Cost,  $ 


PALO  ALTO.  Santa  Clara  Co.,  Cal. 

Heating  and  electrical  work  for  alter- 
ation to  bank. 

Owner — First  National  Bank,  Palo 
Alto,  Cal. 

Architect— Wm.  H.  Weeks,  75  Post  St., 
San.  Francisco. 

Contractors — Heating,  Scott  Co.,  San 
Francisco,  $W30;  Wiring,  Stan- 
ford Electrical  Works,  Palo  Alto, 
$1060. 
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Three-storj-  ibrick  loft  building,  50*120 
Owner — Wagner-Woodruff  Co. 
Architects— Train      &     Williams,    226 
Exchange  EWg.,  Los  Ang«les. 


Contract  Awarded. 

RESIDENCE  Cost,  $15,000 

FULJLERTON,  Orange  Co.,  Cal. 

One  and  two-story  frame     residence 

(8  rooms  and  3  bathrooms.) 
Owner — Captain  HaiTy  Gantz. 
Architect — Harry  McPhee. 
Contractor — Nance   Constr.     Co.,     846 

Linden  St.,  Los  Angeles. 


February  7,  1919. 
WORK  ST.4RTED  OX  LIBBY  PLANT 
AT  SELM.4. 

SELMA.  Fresno  Co..  Cal.— Work  has 
been  started  on  the  $20,000  addition  to 
the  Libby,  JfcNeill  &  Libby  cannery 
at  Selma.  Offices  and  new  receiving 
rooms  are  being  provided  for.  Con- 
crete floors  will  be  used  throughout. 


Preliminao'  Sketches  Being  Prepared 

SCHOOL  Cost,  $ 

.MERCED.  Merced  Co.,  Cal. 

High  School. 

Owner — Merced    Union    High    School 

District. 
Architects — ^Allison  &  Allison,  Los  An- 
geles. 
Plans  for  the  erection  of  the  sohool 
for  the  Bear  Creek  site  were  rejected 
by  the  Board  of  School  Trustees  re- 
cently. The  structure  will  now  be 
erected  in  the  Bradley  Addition. 


Permit  to  Erect  Granted. 
APARTMENTS,  ETC.        Cost,  $15,000 
ALTURAS,  Modoc  Co.,  Cal.     Main  St. 
Two-story   reinforced   concrete   stores 

and  apartments. 
Owner — Andrew  Toreson. 
Architect — Not  Given. 


Contract  Awarded. 

APARTMENTS  Cost,    $140,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Ocean  Ave.,  bet.  Elm  and  Linden 

Streets. 
Pive-story  Class  "C"  apartment  house 

(53  2  and  3-raom  apts.) 
Owner — Dr.  Roy  A.  Terry  . 
Architect  and   Contractor — Mihvaukee 

Bldg.  Co.,  315  AVright  and  Collen- 

der  Bldg..  Los  Angeles. 


Bids  to  be  Taken  Shortly. 

I.OFT  BUILDING  Cost,   $ 

LOS  ANGELES.     Near  Olive  and  11th 
Streets, 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $ 

LONG   BEACH.,  Ocean  Avenue. 

E1ght-«tory  reinforced  concrete  apart- 
ment house,  100x130  (210  rooms). 
90  2  and  3-room  apts. 

Own  er— Wi  thhell  d. 

Architect— L.  A.  Smith,  621  Inievst- 
ment  Bldg.,  Los  Angeles. 


Cost,  $113,316 


Contract  Awarded. 
SCHOOL 
A  JO,  Arizona. 

Class  "B"  holloiw  tile  sohool. 
Owner — ^AJo  Grade  School  District. 
Architects — Lescher  &  Kibbey,  Phoe- 
nix, Arizona. 
Contractors — Edwards   &  Wildey  Co., 
515  Black  Bldg.,  Los  Angeles. 
Horrall    &   Belles   of   Phoenix,   sub- 
mitted  the    lowest  bit   at   $14,996   for 
the  plumbing  and  steam  heating  work. 


February  8  1919. 
Plans  Being  Figured.    Bids  Ciot-e  Feb. 

26,  1919. 
SCHOOL  Cost,  $40,000 

PT    HELENS,  Oregon. 
Two-story  and  basement  biick  school, 

134x84. 
Owner — City  of  St.  Helens. 
Architects — Tourtelotte     &     Hummel, 

McKay  Bldg..  Partland. 


Plans  Prepared. 

THEATRE  Cost,  $10,000 

CROCKETT,  Contra    Costa  Co.,    Cal. 

Cor.  Loring  Ave.  and  Bay  St. 
One-Gtory  brick  and  concrete  moving 

picture  theatpe.    Seating  capacity 

with  gallerj',  650. 
Owner — Manuel  Medierios,  Crockett. 
Architect — Not  Given. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $60,000 

WASCX),  Kern  Co.,  Cajl. 

Grammar  school,  182x146. 

Owner — Wasco  School  District. 

Architect— J.  M.  SaffeW,  Bakersfield. 


HIGH>VAT    BIElS    OPEyEDt 

PORTLAND,  Ore.— The  following 
low  bids  were  received  by  the  State 
Highft-ay  Commission,  Leon  Bldg., 
Portland,  for  highway  work  through- 
out the  State  of  Oregon: 

Gliding  Pacific  Highway  in  Douglas 
County,  drain  to  a  point  1  mile  south 
of  Yoncalla,  approximately  47,500  cu. 
yds.  excavation.  5.1  miles  in  length. 

H.  J.  Hildebum,  $49,107.95. 

Grading  and  graveling  Columbia 
River  Highway  in  Morrow  County. 

Porter  &  OonHey,  $226,020. 

Beinforc«d    concrete  viaduct    over 
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the  Southern  Pacific  railroad  at  Di- 
vide, approximately  164  cu.  yds. 

Albert  Anderson,  Grants'  Pass,  Ore., 
$6,256. 

Grading  Pacific  Highway  in  Doug- 
las County,  Josephine-Douglas  County 
line  throug'h  Stage  Coach  Pass,  ap- 
proximately 66,(KK)  cu.  yds.  excavation, 
2V&  miles. 

John  Hampshire  Co.,  $53,220.46. 

Grading  and  macadam  on  Yamhill- 
Nestucca  Highway,  Grand  Ronde  Sec- 
tion, approximately  4  miles,  6500  cu. 
yds  macadam  approximately  31,000 
cu.  yds.  excavation. 

Elliot  &  Scoggine,  concrete  or  cor- 
rugated iron  pipe,  $57,651.50  and  $57,- 
917.50,  respectively. 

Paving  Pacific  Higihway  in  Jose- 
phine County,  Grants  Pass  to  Jose- 
phine-Jackson County  line,  6  mWes. 

A.  D.  Kern,  $117,150.20. 

Paving  West  Side  Highway  in  Ben- 
ton County  from  Polk  County  line  to 
Corvallis,  10.5  miles. 

Oscar  Huber,  $248,649.50. 

Paving  Wesit  Side  Highway  in  Wash- 
ington County,  Multnomah  County  line 
to  Hilllsiboro,  approximately  11.6  miltes. 

A  Guthrie  &  Co.,  $248,935. 


Day's   Work. 

APARTMENTS  Cost,  $85,000 

San  Francisco.     California  and  Gou^ 

Streets. 
Five-story  Class  "C"  brick  apartments 

7  rooms  each). 
Owner — M.    S.    Show,    1915   California 
St.,  Tel.  West  392,  San  Francisco. 
Architect — 'A.  H.  KnoH. 

Terra  cotta  awarded  to  N.  Olark  & 
Son. 

Plan®  have  not  been  fully  compl'eted 
Owner  will  take  all  stib-bids.  Terra 
cotta  work  awarded  at  this  time  so  as 
to  insure  delivery  in  April,  when  work 
will  start. 

Exterior  Finish,  pressed  brick  and 
terra  cotta;  Kobler  plumbing  heating 
system.     Garage  in  basement. 


TO  ALTER  FOR  LODGE  ROOMS. 

COTTOrWOOD,  Shasta  Co.,  Cal.— 
Steps  for  the  formation  of  a  Pythian 
Castle  Haill  Association  hav«  been 
taken.  The  organization  proposes  to 
purchase  the  Palm  Hotel  and  convert 
:t  into  a  modem'  lodge  structure.  Suf- 
ficient fundSi  for  construction  are  on 
bend. 

The  first  five  directors  elected  are: 
Otto  G.  Trants,  W.  F.  Smith.  E.  J.  Pos- 
ter, E.  Addison  and  E.  F.  Long. 


MILL    BUILD    FOR    TEN.4NT. 

SAN  PRANCISCX).- The  Simpson 
Brush  &  Broom  Co..  517  Mission  St., 
own  a  lot  on  Harrison  street  near  8th 
street  and  will  build  a  factory  build- 
ing or  warehouse  if  a  tenant  can  be 
secured.  No  plans  have  been  prepared. 
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BUILDING  tONTRAlTS. 


No. 

150 
1151 
152 
153 
154 
155 
1'56 
157 
168 
159 
160 
Ifil 
162 
1«3 
164 
165 
166 
167 
168 
169 
170 
171 
172 
173 
174 
17fl 
176 
177 
178 
179 
180 
181 
182 
183 
184 
185 
186 


San  Francisco  Connty. 

Owner  Contractor 

Nelson    Nelson 

McNeill    Key 

Edgan    Spargo 

Olympic   Ryan 

Magnin    Stahl 

O'Conner    O'Conner 

Samuelson    Samuelson 

Spaar    Zupar 

Bell    Todhunter 

Prutiger   Ingra/ham 

Page   Pajge 

Maguire    Maguire 

Carroul    Ehrin 

City  &  Oounity Lettloh 

Yano    YoS'hida 

Spaeth    Ownier 

Gustone    Lyncli 

Linde    Liade 

Wendel    Schell 

Panama   _ Nelson 

Wstm    Smeliting O'Neill 

Arkguis    Arkiguis 

Eisner    Urfer 

Orpheuim   Brumfield 

Schwartz    Robloson 

HamddopuloBi  Owner 

176    Hougtiton  ....Johnson 

Hind    Hind 

Rose   Boivyer 

Eisenbaoh   Owner 

Jacobs    Hamlll 

Same    Saane 

Janssen    Janssen 

Kammler   Donohue 

Clausen    Clausen 

Um^>sen  Coburn 

Cordier    jSibley 


Anit. 

3000 

5O0 

lOOO 

4000 

2800 

2600 

5800 

4950 

4O0 

400 

400 

800 

4O0 

1905 

5000 

900 

800 

600 

lOOO 

700 

1000 

40O 

400 

400 

600 

400 

700 

'500 

50O 

1000 

3000 

3000 

300O 

500 

5O00 

500 

39O0 


DWELLING 

(li50)     E  THIRTIETH     AVE   160     N 
Irving.    One-story  frame  dwelling. 

Owner F.  Nelson     &  Sons,     2701 

Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000 


REPAIRS 

(151)     NO.  3690  EIGHTEEINTH.     Re- 
pair fire  damage. 

Owner D.     R.     McNeill,       Santa 

Monica,  Cal. 

Architect None. 

Contractor....Henry  Key,  2290  Fulton, 
San  Francisco. 

COST,  $500 


(152)     NW  LAKE  AND  FIFTH  AVE. 
Alter  residence. 

Owner M.  J.  Edgar,  171  5th  Ave., 

'San  Francisco. 
Architect O'Brien  Bros.,  240  Mont- 
gomery, S.  F. 
Contractor....J.  Spargo.  240  Montgom- 
ery, San  Francisco. 

COST.   $1000 


CLUB  HOUSE 

(153)     LAKESIDE  GOLF  LINKS.  One 

story  and  basement  frame  clubhouse. 

Owner Olympic    Club,    524    Post, 

San    Francisco. 
Architect J.   R.  Miller,  Lick  Bldg., 

San  Francisco. 


Contractor....J.  G.  Ryan,  -524  Post  St.. 
San  Francisco. 

COST,  .f4000 


ALTERATIONS 

(164)     SE  O'FARRELL  AND  STOCK- 
ton.    Alter  stores. 

Owner I.  Magnin  &  Co.,  Premises 

Architect Bernard    J.     Joseph,     74 

New  Montgomery,  S.  F. 
Contractor....J.  J.  Stahl,  666  8th  Ave., 
San  PYancisco. 

COST,   $2800 


RPPAIRS 

(165)     HOWARD  bet.   12th  and  13th. 

Repair  dwellings. 
Owner D.  O'Conner,  1624-B  How- 
ard, San  Francisco. 

Architect None. 

Contractor....J.     F.  O'Conner,      1624-B 

Howard,   San   Francisco. 

COST,  $2'00 


PRAjME  DWELLING 

(156)  SE  MOUSE  249-274  NE  Newton. 
Two  one  and  one-half-story  and 
basement  frame  dwellings. 

Owner Alvin  M.  Samuelson,  3732 

21st,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $2900  each 


FRAME  FLATS    ' 

(167)  NW  ANZA  AND  NINiEJTEBNTH 
Ave.  Two-story  and  basement  frame 
(4)  flats,  25x74-6. 

Owner J.  P.  and    Hattie    Spaar, 

127-A  Albion  Ave..  S.  F. 

Architect None. 

Contractor....W.    G.  Zupar,    526     24th 
Ave.,  San  Francisco. 

COST,  $4950 


ALTERATIONS 

(li58)     NOS.  731-733  POLK.  Alter  stop 

Owner Mrs.  T.  Bell,  350  Buchan- 
an, San  Francisco. 

Architect None. 

Contractor-.Geo.  C.  Todihunter,     1088 
Ashbury,  San  Francisco. 
COST,  $400 


ALTERATIONS 

(li59)     NO.  2325  FILLMORE.     Altera- 
tions. 
Owner. ...G.  Frutiger.  Premi.ses. 

Architect 6one. 

Contractor....M.  C.  Ingraham.  450  Du- 

boce  Ave.,  San  Francisco. 

COST,  $400 


One- 


GARAGE 

(160)     NO.     2770     DIAMOND, 
story  frame  private  garage. 

Owner M.  E.  Page.  40  Surrey  St.. 

San  Francisco. 

Architect None. 

Day's  work.  COST.  $400 


REPAIRS 

(161)     SEVENTH  AVE  &  CLEMENT. 
Repair  store. 

Owner J.  Maguire,  326  6th  Ave., 

San  Francisco. 


COST,  $800 


Architect None. 

Day's  work. 

ALTERATIONS 

(162)     SW    TWENTY-SECOND    AND 

Guerrero.    Alter  bakery. 
Owner J.      Carroul,    3485      22nd, 

San  Francisco. 

Architect None. 

Contractor... .A.    Ehrin,    425   Castenada 

Ave.,  San  Francisco. 

COST,  $400 


WATER  SUPPLY 

(163)     COUNTY  JAIL  NO.  3.    Install 

au.xilairy    water   supply   for   county 

jail. 

Owner City  &  County  of  S.  F. 

Architect None. 

Contractor....A.  Lettich,  365  Pell,  S.  F. 
COST,   $1905 


FRAME  STORE 

(164)     E    GREAT    HIGHWAY    242    N 
Balboa.    Two-story  frame  store,  48x 
36. 
Owner P.  M.  Yano,  2476   Sacra- 
mento, San  Francisco. 

Designer K.  Yoshida. 

Contractor....K.   Yoshida,   2470    Sacra- 
mento, San  Francisco. 

COST,  $5000 


ALTERATIONS 

(16")    NO.  2511  McAllister.   Alter 

Owner B.   Spaeth,   2645  McAllis- 
ter, San  Francisco. 

Architect None. 

Day's  work.  COST,  $900 


ALTERATIONS 

(166)     SW  BRYANT  AND  LANG-TON. 
Alterations. 

Owner Gustone  Peed  Co.,  Prem. 

Architect None. 

ContractcT....P.   J.   Lynch,    180   Jessie, 
San  Francisco. 

COST,  $800 


ALTERATIONS 

(167)     NO.    1   TEDDY  AVE.     Altera- 
tions. 

Owner G.  Lindle,  Premlsies. 

Architect None. 

Day's  wArk.  COST.  $500 


REPAIRS 
(1688)     NO.    726    CLEMENT.      Repair 
fire  damage. 

Owner Geo.  H.  Wendel,  728  Cte-  I 

ment,  San  Francisco. 

Architect None. 

Contractor....S.      Schell,     180     J«8s4e, 
San  Francisco. 

COST,  $1000 


ALTERATIONS 

(169)     NOS.   66-68     EIGHTH.       Alter 
Sitore  front. 

Owner Panama    Realty     Oo..   68 

Post,  San  Francisco. 

Architect A.  Carroll. 

Contractor.. ..Nelson      &      Bauer,     599 
Gough,  San  Francisco. 

COST,  $700 


ALTERATIONS 

(170)     NO.  75  FOLSOM.    Alter  offices 

Owner Western   Smelting  &  Re- 
fining Works,  Premises. 

Architect None. 

Contractor....D.     O'Neill,     273     Minna, 
San  Francisco. 

COST,  $1000 
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Contractor.... J.  Eisenbach,  544  Market, 
9an  Francisco. 

COST,  nooo 
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LEASES. 


ALTERATIONS 

(171)  NO.  1109  GRANT  AVE.    Alter- 

Owner...! M'.  Arkguis.  Premises. 

Arohiteot None. 

Day's  work.      COST,  $400 

ALTERATIONS 

(172)  NO.     1211     MARKET.        Alter 

Owner "  ...Milton     E.     Eisner,     110 

Market,  San  Francisco. 

Architect None.  ,n,  «  i 

Contraotor....Clias.  E.  Urfer.  134  Hal- 
leck.  San  Francisco. 

COST,  $400 


FRAME  RESIDENCE    '       ^    .,^  ,_ 

(180)     E  TWENTY-SECOND  AVTS  100 

N    Balboa.     Two-ston'   frame   resi- 

Owner' A.     P.  Jacobs,    20     Palm 

Ave..  San  Francisco. 

Arcliitect C.     0.    'Clausen,     Hearst 

Bldg.,  San  Francisco. 

Contractor....Thos.    Hamill,    4101    Bal- 
boa, San  Francisco. 
COST, 


Architect . 


San  Francisco  County. 

Feb.  4,  1919— E  SANSOME  bet.  Pin« 
and  California:  No.  210  Sansome. 
Chas  Schlessinger  to  Macondray  & 
Co.    2  years.    $3360. 

Feb.  6,  1919— NOS.  1137-1139-1141  Mc- 
Allister bet.  Webster  and  Fillmore. 
Laura  M  Chance  to  Mrs.  Delia  La 
Polnte.      2    years.      $1770. 

Fe'b.  8,  1919— NO.  1008  LARKIN  NE 
Post.  E  F  Gorman  to  Matti*  P 
Lawior.    4  years.  $704  per  month. 


FR\ME  DWELLING    '  _      ^ 

aSl)     W  T^N-BNTY-SECOND  A\'E  100 

S  Anza     Two-story  frame  dwelling. 

Owner JV.    P.    Jacobs.    20    Palm 

Ave.,   San   Francisco. 
„C.     0.     Clausen.     Hearst 
Bldg..  San  Franci.sco. 
.Thos.  Hamill,  4101  Balboa 
Sau  Francisco. 

COST,   $3000 


Contractor.. 


ELECTRIC  SIGN  . 

(173)  NO.  279  O'FARRELL.    Electric 

O^er. Orpheum  Grocery,  Prem. 

Architect .None. 

Oanitractaor....Brumfield      Elec.      Sign 
Co.,  18  7th,  S.  F. 

COST,    $400 

ALTERATIONS 

(174)  NO.   1665     SUTTER.       Altera- 

O^^ot'      ...S.  Schwartz,     1405  Web- 
ster. San  Francisco. 

Architect None. 

ODtitraotor....Roibinson      &      Gillespie, 
1051  Sutter,  S.  F. 

COST,   $500 


FRAilE  DT\'ELLING 
\vm  W  TN^-ENTY-SECOND  AVE  2o0 
N  Balboa.  One-storj-  frame  dwelling 
Owner        ....E.  A.   Janssen   and  Robt. 

"^     G.     Black,     1001     Hearst 

Bldg.,    San    Francisco. 

Architect -None. 

DaVs  work.  COST.  $300<J 


Alter  front 
301 


ALTERATIONS 
(175)     NO.  402  SUTTER, 
of  restaurant. 

Own^r    -A..       Hand]opulos, 

O'Farrell,  S.  F. 

^STtof^'-  COST,  $400 

?17^SE  FRANKLIN  AND  JACKSON. 

One-story  private  garage. 
Owner        ..-M.  B.  Houghton,  544  Mar- 
ket, San  Francisco, 

Architect J^'one. 

Cont:ractor....Otto    Johnson,    aO    Turk, 
San  Francisco.^^^   ^^^^ 

tl^Tf^^J.'°il6    STOCKTON.      Alter 

0^°er  '.™!Wd    CO..    245    Stockton, 
San  Francisco. 

"SST^oi^""^^ COST.    $500 

^If^W  BuIh    and     FILLMORE. 

Alter  bakery. 
Owner J.  Rose. 

^;^Sor:;Bovyer&Son«^  2401  Cali- 
fornia, san  Fi^^o^^^ 

ta^l^TJACKSON   185  E  Montgom- 
ery.     Alter  and  repair  store 

OwSer     j:iseinbach  Co..    o44   Mai- 

ket,  San  Francisco. 
Architect .None. 


ALTERATIONS 

(183)     NO.  546  LONDON.    Alter  dwlg. 

Owner W.    Kammler,    Premises. 

Architect None.  . 

Contractor....P.  A.  Donohue,  272  Lisbon 
&a.n  Francisco. 

COST,  $.500 


XOTICE  OF  XO.f.RESPOKSIBILITT. 

San  Francisco  County. 

Feb  8,  1919— W  MONTGOMERY  34- 
4%  N  Sutter  N  ©8-9xW  60.  Caro- 
line A  NLxon  and  Wm  J  Regan  as 
to  improvements  on  leased  prop- 
erty          

Feb  7.  1919— SE  FELL  &  BAKER 
E  221-10%xS  275.  Melville  S 
Toplitz.  Belle  Banner,  Geo  T  Top- 
litz,  Monroe  Toplitz  and  Jemnte 
Oppenheim  as  to  improvements 
on    leased    property 

SAX  FRA>C1SC0  BUILDIKG  OPER- 
ATIONS FOR  THE  MONTH  OF 
JANTARY,  1»19. 


FRAilE  FLATS     ' 

(184)  N   LAKE    54   W   Seventh   Ave. 
Two-story  frame   (2)    6-room  flats. 

Owner  ....C.  O.  Clausen,  Hearst 
Bldg.,  San  Francisco. 

Architect C.     O.     Clausen,     Hear.st 

Bldg.,  San  Francisco. 

Day's  work.  COST.  $5000 

ALTERATIONS 

(185)  NO.  136  EDDY.     Alter  restau- 
rant. ..„  ,,     i 

Owner  G.  H.  Umhsen,  20  Mont- 
gomery,   San    Francisco. 

Architect None. 

Cantraotor..-C.  Coburn,  180  Jessie, 
San  Francisco. 

COST,  $.500 


The  foUoiwing  is  a  report  of  building 
operations  for  the  month  of  January. 
1919,  as  shoWiQ  by  the  records  of  tli« 
Bureau  of  Building  Inspection: 
No.  of 

Class  Bldgs-  0<*** 

..0..  1        llfiO.OOO 

.^..  2  9,490 

Frames  *«  150.034 

Alterations  201  124.303 

Harbor  Commission  1  31,400 

Public   buildings  2  26,879 


Total 


253        $429,106 


EXCAVATION  „  w  ^- 

(186)  S  GEARY  92-6  W  Powell  W  4o 
xS  137-6.  All  work  for  excavation 
of  lot. 

Owner     T.  W.  Corder,  Inc. 

Architect Cunningham     &     Pojiteo, 

1st   National   Bank   Bldg., 
San  Francisco. 
Contractor....Sibley  Grading  &  Team- 
ing Co..   284   Dolores   St., 
San   Francisco. 
Filed  Feb.  8,  '19.     Dated  Feb.  8    '19. 
On  1st  and  15th  of  each  month    7o/o 
usual    35   ^-■;^^-,^^:  ^ 
Bond,  $1950.     Surety,  Fidelity  &  De- 
posit Co.     Limit,  30  days  after  Feb. 
10,  1919.    Forfeit,  $10.     Specifications 
only  filed. 


COMPLETION  NOTICES. 

San  Francisco  County. 

RKCOKDBD                                  ACOHPT13D 
Jan.   31.   1919— SE   GREENft'ICH   & 
Larkin  50x62-6.     Leonard  E  Stok- 
ing to  whom  it  may  concern 

^  Jan.  30.  1919 

Feb."4.  igia^aE  ptn  lot  %  blk 

22  St.  Francis  Wood  Bxln  No.  2 
described  as  comg  N  bdy  line 
Yerba  Buena  Ave  and  SE  bdy 
line  Lot  8  Blk  22  heing  most 
Southerly  Cor.  Lot  8  N  34  deg  03 
min  30  sec  E  115.25  N  55  deg  5€ 
min  30  sec  W  39.31  S  34  deg  23 
min  56  sec  W  115.14  th  on  course 
to  lef  40.  Helen  E^)lrell  Bull  and 
as  Admx  Estate  Albert  Crandall 

Bull    dec'd  to  Arthur  Elvin 

Jan.    26.   1919 

Feb "  4  w'id^N  VALLEJO  162-6  E 
Hyde  E  43-9xN  137-6.  Mrs  M 
Knapp  and  Helene  Mignet  to 
Massagli  &  Vannucci  and  J  E 
Steer  Jan.   28.   1919 

Feb  4,  igia^'SE  FOURTH  AND 
Brannan  137-6x275.  The  John 
BoUman    Branch     of    Liggett     ft 
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""  ,  a^oiiiminn  400      Aifhilecl, None. 

M.v.rs  Tobacco  Co  to  Frank  Davi-  VU>    \^e         ".'^Sl"  1800  Contractor....Roy     Wilson     1455     86th 

^i-.M       .M.'XMivrier      Coleman      and  1»'0    iNionoib    \,.^^„„  4<H)  Ave.,  Oakland. 

^ullc-'^^GoeSp. ■■^^:']'^'  ^l    ^^^   ^^^^  ^  COST,  |700 

Feb.    4,   191!>--  SE     FOURTH     AND  82     K,    ball    ■■-■           City  500  

Bi-annan    137-6x275.       The     John  18,5  n  "thiehean"'     Deteelkamp  37'50  DWELLING 

BoUman   Branch   of     Leggett     &  ,\tS?ntiP  '             Noble  2500  (165)     NO.  3045  MONTANA,  Oakland. 

Myers  Tobacco  Co  to  H  W  Johns  bo     wome    ■.'...Notole  2i5<)0  One-;itory  3-room  dwelling. 

Manville  Co v:V.V^,^f°k     avf  S7     Mul ler ■.■.'.'.R^ktogham  2625      Owner James  Hanson,  Premisss. 

Feb.    5,    1919-NW    PRECITA    AVL  IS,  -^      '^'    ■•-;                   \)oss  400      Architect None. 

27.456   SW     Florida    SW     54/J14x  88  M;C-Candish    ■■■■■— :-^^^^  ,00  Day«  work,                            COST,  J4O0 

96.92  m  or  1.     Lawrence  Costello  8.      « > 'S";^"      Qwner  450  

and    Michael    M^Donough    to   Mc-  190     J*';^^^'^      jlealy  400  pwELLING 

EWnough  &  Costello Feb.  5,  1919  1  >1    ^°™^,^j;;-          Vaughaji  400  (i^ge)     S  SHERIDAN     ROAD  1500     E 

-* V93     Blitsch    Owner  2500  McAdam,  Oakland.  One  and  one-half 

* 104    Bank  of  Italy Owner  75O0  story  4-room  dwelling. 

LIENS  FILED.  I't    parendes Santos  50O      owner D.  Miller.  P.  O.  Box  642, 

,  196     Watson    .Sberidan  40O  Oakland. 

San  Francisco  County.  K,^     Sinith    Bo'^er  1800      Architect None. 

. Day's  work,  LObi,  $/uo 

^^i'tTi^VnW  PINE  &  B^KeT  OWBLLING  _^^  ^  ^^^^^^^  ^^^  ^^^^^^ 

N  25xW  73  W  A  581.  E  Pasqualetti  '''q  ^land      One-story   5-room  'dwlg.  u^T)     NO.  345  SANTA  CLARA  AVE., 

vs  Marge  Krueger  and  \\m  C  ana  „  E       Campomenosi,      5238  Oakland.     Garage. 

Alvina  Zupar  ■-- :"V,'*  Lawton  Ave.,  Oakland.        ~  owner M.  Hamilton,  Premises. 

Jan.  31,  1919-NW     SUTTER    AND  ,,,„,,itg,ct       None.  „  Architect None. 

Gough  N  50xW  137-6.    S  Glaser  vs  ^'^ work"  COST,  $2850  Contractor....Jamcs  L.  Rich,  4051  Tel«- 

Frri9"l9^-s'"T^LPrH-  InI)''  AD^DITION- .-Ph    Ave.,    O^kla^d.^^^^ 

^X  ^5^f  NW  ^6l'''Br°ofk,  ,158)     NO.  2903  DWIGHT  WAV,  Ber-  

James   &   Hicks   vs   Heirs  of   I   I  keley.     A4ditmn.  EXCAVATION 

vs  Anna  Hladik  and  Otto  Carson  ston   ^^ay,         ^^^^    ^^^^      ^^^^^ Chevrolet  Motor  Co.,  act- 

;V-;Vr^  -  ing   througli   Agent   P.   J. 

Pg,",    4    i9i9_W  TWENTIETH  AVE  Walker,  Monadnock  Bldg. 

225  N  Balboa  N  25xW  120.    Malott  DWELLING                            mllPfrp  Ave  San  Francisco. 

1  Peterson  vs  Rialto  Realty  Co.,  (1,59,     N  PRINCE' 868-4  E  College  Ave                        ^^^^ 

John  F  Haner  and  Frank  T  Leahy  Berkeley.     One-story  6-™om  dwlg^  Contractor....E^a     Mordecai      (Eureka 

•-"f2      Owner John     A.     Bischon.     o<o'^  Teaming  Co.),  1818  Green, 

Feb"4'l919-S  FILBERT   147-6  W  Shatter  Ave.,  Oakland.  ^^^  Francisco. 

Steiner  W   75xS   137-6^     ^''"f^",^  Architect        None.                                           pi,g^  P^b.  3,  '19.    Dated . 

Fa.ssio    (as  Mission     Concrete     &  Day's  work.                           cuM.f'                Monthly    payments    of 75% 

Mosaic  Co)  vs  Anna  Hlad.k   Otto  :«j   days   after ,26% 

Carson  and  J   C  Hladik...      $1393 17  jj^^.j^^liNG                       _  ^,  „     .  .  ,^  TOTAL   COST,   $5000 

Feb.   5,   191-9-S  FILBERT   147-6  W  nGO)     E  PARK  BLVD.  60  N  Hopkns,  b^„^j2500.        Sureties.      Aaron      D. 

Steiner  W  75xS  137-6.    A  Seghieu  Oakland.     Onc-rvtory  5-room   dwlg_  ^obree   and  Alex   Hirsobberg.     Limit 

&  Bro.   Inc   vs   Anna   Hladik   and          ^^^^^^^^, Cyril  A.  Legris,  491  5Sth,  ^^    ^^^.^      Forfeit,    none.      Plans    and 

Otto   Carson    ■••■-■-viV.T^.'r^M   09   N  Oakland.  specifications  filed. 

Feb.   5,    1319-E    HARRISON    92    N  ^^chitect None.  

Pi'pcita    Ave    N    SOxE    lOO.      J    n  rrnv-s  work                            COSl ,  ^i'ouii 

PnPrnCovsFAmatoreandLiUie  DajswoiK.       TOILET  BUILDING 

?  ^    lam                              ?80.39  ^^  (169)     KEY  ROUTE  BASIN,  Oakland. 

Fe^  ^-igW-S  FILBERT  147-6  W  °Y,^^"^^rk  BLVD  110  N  Hopkins,  Reinforced  concrete  tx)rlet  building^ 

t^TL";firBS.r.  »i   "Su,5r"<s..'^s ...» .™~  ow.„ -«-aus."s'- 

0"  ^~^,rz=- •"  o.*r.-  cjH, . ..*. .« --  ^^,^ s:z'''--'-\  ^ 

^  OakUnd.      .  Contractor  .  H.  O.  Hoyt  &  Co.,  Monad- 

,U-1T.B.N0_C0NTRACT^.  ^^?f^^,u:^°^^^ COST,  $3000  '  nock  Bldg.,  S.^R  ^^  ^^^^ 

OAKLAND  AND  AI.AMEDA  COUNTS.  

^„„tT»ot«r  vmi.  iroT   iNF  PARK  BLVD.  &  HOPKINS,  WAREHOUSE                               ^  ,  ,       , 

X«.       o,vner                  *^"Twner  2850  '^n^VlInd     One  "4orv  five-room  dwlg.  (hq)     KEY  ROUTE  BASIN,  Oakland. 

]%    SnT"            Sing  loo  o.vne  '        ...SHr  A    I-egris.  491  58th,  one-story  reinforced  concrete  ware- 

I'vO    Moff ".'...Bischoft  30O0      ^^       Oakland.  house.                                   Ma.n.^anese 

»^  :::==■£;  iE  ^S^-^^^^l^  co...,-.  -" Ef^H^^' 

inr.  Hanson    Hanson  40O  (1^^^'^.^^,.^  4.,.oom  dwolnn|^  nock  Bldg.,  b.^^^^    ^^^^^ 

166  Miller    .....MM  er  700                  C.  A.   Week.   ..425   Cham                                   

ir,7  Hamilton    ^'fl^  ^"^                            nion,  Oakland. 

rs  nte^rolet        Eureka  5000   .                          ^"^;  OFFICE  BUILDING  ,    ^  ,  ,      . 

In  A^an    :. Hoyt  6000  AiT'h.tcct  „....None                 ^^            ^^^^  KEY  ROUTE  BASIN,  Oakland. 

170  -.Tme               Same  4000  Contractoi....Hari>                          ,^^,^^,3  Two-story  office  building. 

:!^  o.'"'*    S.inTe  50OO                              leiegiai           ^OST,  $2200      owner American     Mangau«so 

i}  l^-r  ■■•■•■■• -^^  "^  —  ^gf  ^idiiTT^  "'■ 

]i^    S>er7::ZR^^i^S'      1S^      ""'"\frr^If^oSZr''''      ^^^r::^aHo,..(>.,Monad- 

6    Liberty  soda  ..^ Mfz        500      ^  Ave    Oaldand^One-story  gore.^  ^^^  nock  Bldg.,  SK 

--^^-^^^ l°rr^      loo      °^^^"^ s'str  Ave.-,  Oakland.  COST,  $.000 


F-ACTORY 

[172)  CARLTON  AND  SEVENTY- 
aecond  Ave.,  Oakland.  Three-story 
reinforced    concrete    auto    faotory. 

Owner Chlevrolet    Motor    Co.    of 

California,  Premises. 

\rchilect None. 

>)ntractor.-..P.  J.  Walker,  Monadnock 
Bldg.,  San  Francisco. 

COST,  $200,000 


BUILDING  AND  ENGINEERING  NEWS 

Owner Berkeley         Development 

Oo.,  Shattuck  &  Addison, 
Berkeley. 

Architect None. 

Contractor.. ..Mason  McDuffle  Co.,  Shat- 

tuck  &  Addison.  Berkeley. 

COST,  $400 


SCHOOLS 

(173)*  PIEDMONT  AND  ECHO  AVES 
Oakland.  Two  one-story  l-room 
school  buildings. 

Dwner City  of  Oakland. 

A.i-chit€Ct None. 

C:ontraotor....Joain  R.  Faulkes,  9828  E- 
14(th,  Oakland. 

COST,  $990  each 


A.DDITION 

(174)     NO.     1404     THIRTY-SECOND, 
Oakland.    Addlitian. 

Owner Toney  Perry,  Premises. 

Architect Ntone. 

Day's  work.  COST,   $500 


ADDITION 

(175)     NO.    850    GRAND    AVE.,    Oak- 
land.    Addition. 

Owner J.    Hertzberg,    Premises. 

Architect None. 

C&nti-actor....K.    Ruibinstein,    6&8    6tht 
Oakland. 

COST,  $400 


BOILER  HOUSE 

(170)  NO.  538  FORTY-SEVENTH, 
Oakland.  One-story  brick  boiler 
house. 

Owner Liberty  Soda  Works,  538 

47th,  Oakland. 

Architect None. 

Contraotor....Paul  Metz,     2029     Chan- 
ning  Way,  Berkeley. 

COST,  $500 


ALTEHtATIONS 

(177)     NO.  1545  FRANKLIN,  Oakland 
Alter  telephlone  building. 

Owner Pacific  Tel.  &  Tel.  Co. 

Architect None. 

Contractor....W.     G.    Thomalley,     5S5 
leth,  Oakland. 

COST,  $3485 


ADDITION 

(178)     NO.   1539     HAMILTON     TER- 
race,  Berkeley.    Addition. 

Cwneir .Earl  H.  Webb,  Premises. 

Architect None. 

Contractor.. -C.  F.  Scammon,  2070  Uni- 
versity Ave.,  Berkeley. 

COST,  $500 


GARAGE  _„„ 

(179)     NO.  1535  HAWTHORNE  TER- 
race.  Berkeley.     Garage. 

Owner Earl  H.  We,  Itemises. 

Architect None. 

Contractor-.C.  F.  Scammon,  2070  Uni- 
versity Ave.,   Berkeley. 

COST,  $400 


DWELLING 

(180)  E  DOHR     80  S  Oregon.     Ber- 
keley.    One-Story  5-room  dwlg. 

Owner C.    S.    Nichols,    2449   66th 

Ave.,  Oakland. 

Architect None.  

Day'?  work.  COST,  $1800 

FURNACE  ^    ,    , 

(181)  NO.  916     FRESNO,     Berkeley. 
Furnace. 


ALTERATIONS 

(182)     NO.     2131     HASTE,     Berkeley. 
Alterations. 

Owner Roy  Kimball,  1227  Gear>'. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $1000 


ALTERATIONS 

(183)     NO.    2136   UNIVERSITY   AVE., 
Berkeley.    Alterations. 

Owner Pete  James  &  Co..  Prem. 

Architect None. 

Con,tTactor....Bay     City     Cabinet     Co., 
1080   5th,  Oakland. 

COST,   $500 


SHEDS 

(184)     UNION    IRON    WORKS,    Ala- 
meda. Three  sheds. 

Owner Bethlehem      Shipbuilding 

C^rp.,  Ltd. 

Architect None. 

Contractor.. ..E.  Deiselkamp,     61     Car- 
melita,   San  Francisco. 

COST,  $1250  each 


FRAME  DU'ELLING 

(185)  NO.  2708  SAN  JOSE  AVE., 
Alameda.  One-story  S-room  frame 
dlwelling. 

Owner G.   H.   Noble,   2205    Santa 

Clara  Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $2500 

FRAME  DWELLING 

(186)  NO.  1179  VERSAILLES  AVE., 
Alameda.     One-story  5-room  dwlg. 

Owner G.   H.   Noble,    2205   Saata 

Olara  Ave.,  Alameda. 

Architect None. 

Diay's  work.  COST,  $2500 


DWELLING 

(187)     COLLEGE       AVE.,      Alameda. 
One-story  5-room  dwelling. 

Owner Mrs.  A.  MuUer. 

Ai-chitect JJone. 

Contraotor....J.    H.    Rockingham,    2306 

San   Jose  Ave.,  Alameda. 

COST,  $2625 


ALTERATIONS 

(188)     NO.      1637      ALA.MEDA     AVE., 
Alameda.    Alterations. 

Owner JE.  H.  McCandish,  Premises 

Architect None. 

Conitractor....E.   A.   Dass,   2028   E-15th, 
Oakliand. 

COST,  $400 
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GARAGE 

1191)     NO.  444  SIXTY-SECOND,  Oak- 
laud.    Garage. 

0\vner Fred  Moroe,  Premises. 

Architect None. 

Contractor.. -P.  J.  Healy,  842  37th,  Okd 
COST.  $40ij 


ALTERATIONS 

(18d)     NO.  1522  WEBSTER,  Alameda 
Alterations. 

Owner Geo.  T.  Wright. 

Architect None. 

0>ntractor....E.  Deiselkamp,     61     Car- 
melita,  San'  Francisco. 

COST.   $400 


MARQUEE 

(190)     NO.   2725   SAN   PABLO     AVE., 
Oakland.    Marquee. 

Owner Jesperson    &    Dippo,  878 

54th.  Oakland. 

Architect None. 

Day's  work.  COST,  $450 


ALTERATIONS 

(192)     NO.  912  THIRTY-FIFTH.  Oak- 
land.   Alterations. 

Owner Francis  P.  V.iughan,  1124 

Hampel,  Oakland. 

AiKihitect None. 

Contractor.. ..John        Vaughon,        1124 
Hampel,  Oakland. 

COST,    $400 


DWELLING 

(193)     W  NINETY-SECOND  AVE  500 

N    E-14th,    Oakland.      One-story    5- 

room  dwelling. 

Owner John     Blitsch,     844     68th 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2500 


ALTERATIONS 

(194)     NB       E-FOURTE(ENTH      AND 

Fi-uitvp.le   Ave.,    Oakland.     Addition 

and  alierations  to  bank. 

Owner Bank  of  Italy,  S.  F. 

Architect R.  F.  Felchlin  Co.,  Bank 

of  Italy  Bldg.,  Pre.; no. 
Day's  work  COST,  $7500 


ADDITION 

(195)     NO.   821     PORTWOOD     AVE., 
Oakland.    Addition. 

Owner Joe  Parendes,  Premises. 

Architect None. 

Contractor...L.  Santos,     2212     E-17th, 
Oakland. 

COST,  $500 


ALTERATIONS 

(196)     NOS.  621-623  SIXTIETH,  Oak- 
land.    Alterations. 

Owner :Mrs.  J.  M.  Watson,     1707 

Fail-view,  Berkeley. 

ArAiteot None. 

Contractor  ...Phil   Sheridan,  1510  Har- 
mon. Berkeley. 

COST,  ^00 


ALTERATIONS 

(197)     NO.    1527     HASTE,     Berkeley. 
Alter  dwelling  into  apartments. 

Owner A.  0.  Smith. 

Architect Nona. 

Cont:-actor ...F.  P.  Mowen,  2027  Chan- 
ning  Way,  Berkeley. 

COST,  $1800 


COKPLETION  NOTICES. 


Alameda  County. 


RECORDED  ACCEPTED 

Feb.  3,  1919— W  NLVETEENTH  AV 
70  S  E-19th,  Okd.  Grace  C  and 
Thomas  M  Gardiner  to  Bellefon- 
taine   &  Higgins.. Feb.   1,   1919 

Feb.  4,  1919— W  T^^NTY-THIRD 
Ave  52  N  Frederick  N  25xW  125, 
Okd.  Anna  Ward  and  Thomas  M 
Gardiner,  Executors  last  will  and 
testament  Henry  Ward,  dec'd.  to 
Knowles  &  Reichloy Feb.  1,  W19 

Feb.  4,  1919— W  40  LOT  156  AND  E 
10  Lot  155  Blk  881.  Ci-ocker  High- 
lands, Okd  Charles  E  Quigley  to 
whom  it  may  concern. .Jan.  25,  1919 

Feb  5,  1919— LOTS  7,  8,  9  and  N  % 
Lot  10  Blk  5  Map  Solano  Avenue 
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Teirave,  • .    Aunu  H  Spring  to 

J   A   Piukeilon P'eb.   1,   1919 

Feb.  5,  1919— ALVARADO.  Walter 
D  Hlnes,  Director  General  Rail- 
roads, S.  P.  Co.  to  A  P  Kock  and 
FVederick  D  Boese (Standard  Con- 
struction  Co) Jan.   28.   1919 

Feb.  5.  1919— PTN  LOTS  21  AND  22 
Blk  "F"  Map  Alton  Park,  Okd. 
William  J  Baker  to  wboni  it  may 
concern Feb.  5,  1919 


LIENS  FILSD, 


Alameda  County. 


RECORDED  AMOUNT 

Feb.  3,  1919--LOT  5  RLK  "A"  Map 
Lakewood  Park.  Oakland  and 
Piedmont.  Pacific  Mfg  Co  vs 
Nettie  W  -McFarland  and  A  Mc- 
Farland   &   Harrv   Schwalm.. $380.80 

Fob.  3,  1919— N  E-34TH  100  W 
Bruce  W  75  th  at  right  angles  100 
Oaklandr    Rhodes  Jamieson  &  Co 

vs  Joseph  and  Margaret  Silva 

_ ?38.73 

Feb.  .">,  1919— LOT  5  BLK  "A"  Map 
I^ikewood  Park.  Okd.  Fred  J 
Jackson.  $357.40;  W  H  Pollard  Jr, 
$82  :E  Lightfoot  and  G  R  Goebbels 
(Standard  Art  Glass  Works), 
$107.25:  W  &  J  Sloane.  $141.77; 
George  Warner,  $40;  Thomas  F 
Rignev,  $106;  V  G  Blake  and  W 
Petrocelli  (V  G  Elec  Co).  $39; 
Bird  R>nner  Co.  $167.50;  Herbert 
.rohn.?on.  $333.30;  Bay  Engineer- 
ing Co.  $80.55;  E  M  Daniels, 
$186.68;  Maxwell  Hardware  Co, 
$123.50  vs  Nettie  W  and  A  McFar- 
land  and   Harry   Schwalm 


BIILDIXG  COXTRArTS. 


Santa  Clara  Conntr. 


ALTERATIONS 

COP.    FRANKLIN    &    WASHINGTON 

Sts..  Santa  Clara.    All  work  for  ro- 

mcdeling  store  building. 

Owner V.  A.  Scheller,  San  Jose. 

Archateot Wolfe     &     Higgius,     San 

Jose. 
Contractor.. ..Morrison      Bros.,      Santa 

Clara  CoA 
Filed  Feb.  3,  '19.    Dated  Jan.  30,  '19. 

As  work  progres"os 75% 

TOTAL  COST.  $1702 
Bond.  $851.  Sureties.  D.  N.  Wallace 
and  C;  A.  Morrison.  Limit.  30  dav.s. 
Forfeit.  $3.  Plans  and  rpecification.s 
filed. 


BRICK  BUIT  DING 

NO.  .■■4  S-FIRST  ST..  San  Jose.  All 
work  for  one-story  brick  bu'lding. 

Owner M.  Broedel.  Premises. 

Architect Wolfe     &     Higgins,     San 

Jose. 

Cc•^/^■ar'r^r     :i.  H.  MM'er.  San  Jo«!e. 

FMed  Jan.  30.  '19.     Dated  Jan.  17.  '19. 

As  work  Krogresse?. 75% 

Usiuil    35    d•a^"S 2.5% 

TOTAL   COST,    $2431 

Pond,  $1215..50.  Sureties,  A.  L.  Hub- 
hard  and  H.  C.  Artana.    Limit.  &0  days. 

Forfeit.  $5.     Plans  and  si>ecifications 

filed. 


DWELLING 

I.O'?   ALTO'^    Cal.     All  work  for  five- 
roo'ii  dwellin.g. 

Owppr P.  A.  Hill,  Ix>s  Altos, 

Architect       None. 


BUILDING  AND  ENGINEERING  NEWS 

Contractor.. -Geo.  Kitohen,  14  Porter 
St.,  San  Jose. 

F'iled  Jan.  28,  '19.     Dated  Jan,  28,  '19. 

Hou.se  enclosed  $800 

Ready  for  plaster 800 

Inside  finished  600 

Completed   - 300 

TOTAL  COST,  $2500 

Bond,  limiit,  forfeit,  none.     Plans  and 

specifications    filed. 

■ ♦ 

BUILDING  CONTRACTS. 


Fresno  County. 


FRAME  DWELLING 
ALTA  VISTA  LOT  1  BLK  5     Fresno. 
Frame  dwelling. 

0-ttTier J.  B.  Hart,  3667  Grant  St., 

Fresno. 

Architect None. 

Day's  work.  COST.  $35o0 


FRAME  DWELLING 

LOTS  14  AND  15  BLK  4,  Dean  Park, 

Fresno.     Frame  dwelling. 
Owmer O.  E.  McCrea.  325  Town- 
send  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $1800 


FRAilE  DWELLING 
CEDAR  PARK  LOT  3  BLK  7,  Fresno. 
Frame  dwelling. 

Owner T  h  o  ni  a  s      Montgomery, 

Fresno. 

Architect None. 

Day's  work.  COST.  $2000 


FR,-UIE  DWELLING 
GRAND   AVENUE  PARK   LOTS   11   & 
12  Blk  6,  Fresno.    Frame  dwelling. 

Owner W.  M.  James,  245  WTiite's 

Bridge.   Fresno. 
Architect  ..-..None. 
Day's  work.  COST,  $1000 

FRA-ME  DWELLINGS 
NOS.  910  AND  914  ROOSEVELT  A\'E.. 
Fresno.     Two  frame  dwellings. 

Owner Chas.  Fink,  .Fresno. 

Architect None. 

Day's  wor,k.  COST,  $2400  each 


FRAME  DWELLING 
LOT   9  BLK     5,  Alta  Vista.       Frame 
dwelling  and  garage. 

Owner Ree.se     &     Atkins,     3643 

Piatt  St..  Fresno. 

Architect None. 

Day's    wni*.  COST,    $28<iO 


FRAME  DAS'ELLINGS 

LOTS  15.  16,  17  AND  18  BLK  1,  Palm 

Heights,      Fresno.         T^vo      frame 

dwellings  and  garages. 
Owner K.  C.  Buwalda,  3411  Ven- 
tura St.,  Fresno. 

Architect None. 

Day's  work,  COST,  $2850  each 


FRAAIE  DWELLING 
ALTA  VISTA  TRACT  LOT  7  BLK  30, 
Fresno.    Fi-ame  dwelling  and  garage 

Owner Alta   Vista     Homes     Co., 

Fresno. 

Architect None. 

ContTactor....W.     H.   Ackerman.     3620 
Kerchoff  St..   Fresno. 

COST,  $3000 


DWELLING 

BELMONT  ADDITION  LOTS  19  AND 

20  Blk  86,  Fresno.     Frame  dwelling 

and  shed. 


Owner W.    R.    Ralls,    125   Modo 

St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $200 


FRAME  DM^LLING 

ALTA  VISTA  TRACT  LOT  3  BLK  li 

Fresino.      Frame    dwelling    and    ga 

rage. 

Owner Alta    Vista    Homes    Co. 

Fresno. 

Architect None. 

Contracto....W.     H.     Ackerman,     362{ 
Kerckhoff  St.,  Fresno. 

COST,  $365< 

FRAilE  DWELLING 
ALTA  VISTA  TRACT  LOT  4  BLK  30 
Fre.sno.      Frame    dwelling    and    ga- 
rage. 

Owner _Alta    Vista    Homes    Co., 

Fresno. 

Architect None. 

ContractOr....W.     H.   Ackerman,     3620 
Kerckhoff  St..  Fre.sno. 

COST,  $31. "0 


FRA-ME  DWELLING 

LOT  1  BLK     4.  Hazel  wood.       Frame 

dwelling  and  garage. 
Owner O.  D.  Atkins,  3219  Kerck- 
hoff St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2800 


DAIRY 

LOTS  27  TO  32  BLK  64,  Fresno.  Two- 
story  and  basement  Class  "A"  dairy 

Owner Jersey  Farm   Dairy.  2018 

Fresno   St.,   Fresno. 

Architect None. 

Day's  work.  COST,  $32,500 


DWELLING 

LOTS   15   AND   16   BLK    129,   Fresno. 
Frame  dwelling  and  garage. 

Owner S.     Tufenkjian,     225   "G" 

St.,  Fresno. 

Architect None. 

Contractor. ...A.    Nicholson,    903    Palm 
St..  Fresno. 

COST,   $8000 


D^\'ELLING     - 

LOT  24  BLK  50  K.  H.  Heights.  Fresno 
Frame   dwelling  and  garage. 

Owner Kearney     Blvd.     Heights 

Co.,  Fresno. 

Architect None. 

Day's  work.  COST,  $4700 


FRESNO  RTTI.niNG  TOTALS. 


The  following  is  a  report  of  the 
building  operations  for  the  month  of 
January  1919,  in  the  City  of  Fresno: 

New   buildings $79,376 

Alterations  and   repairs 7,297 

Total    $86,672 

« 

BinvDING  CONTRACTS. 

Sacramento  County. 


ALTERATIONS 

NO.   2919   "D"   ST..   Sacramento.     Re- 
model one-.story  frame  dwelling. 

Owner Elsie  Stang,  Premises. 

Architect None. 

Contractor.. ..Coutts     &     Artz,   Sacra- 
mento. COST,  $1200 


BriLDCS'G  COMRACTS. 
San  Joaquin  County. 


PAIRS 

217,S-SUTTER  ST.,  Stockton.  Re- 
iirs  to  building. 

aer Mrs.  Mary  S.  Leffler,  217 

S-Sutter  St.,  Stockton. 

hitect None. 

■'s  work.  COST,  $1500 


LIE>S  FILED. 


Sau  Joa<iuln  County. 


orded  Amount 

I.  3,  1919— LOT  76,  Mosswood 
ark,  Stockton.  Simpson-Gray 
umber  Co  vs     K  T  Howe     and 

ary  B   Percival $125.36 

.  3,  1919— LOT  5  BLK  7  Tuxedo 
ark  Sbdvn  No.  1,  Stockton.  Rob- 
"t  Hanson  vs  Tuxedo  Buildei-s  & 

uxedo  Land  Co  Cpui $300 

.  3.  1919— LOT  18  BLK  4,  Tuxedo 
ark  Sbd'VTi  No.  1,  Stockton.  Rob- 
-t  Hansen  vs  Tuxedo  Builders, 
ptn  and  Tuxedo  Land  Co,  Cptn 

?289.22 

♦ 

PICE   OF  XOX-RE.SPO-NSIBILITT. 

San  Joaquin  County. 

.  3,  1919— E  %  LOTS  3  AND  i 
Ik  17,  Sbdvn  No.  1.  Tuxedo  Park, 
Lockton.  Tuxedo  Lan-d  Co  as  to 
aprovements  on  leased  property 

— « 

RELEASE   OF   LIEXS. 


Sacramento   County. 

4,  1919— THIRTEENTH  AND 
"  STS..  Sacramento.  E  W  Book 
Pure  Milk  Distributor  Co 


JSPECTUS    ORDERED  OS    NEIV 
HOMES  PLAN. 


iCRA.MEN"TO^  Cal.— The  Directors 
ihe  Chamber  of  Commerce  took 
«  to  solve  the  acute  housing  prob- 

in  Sacramento  by  authorizing 
Housing  Committee  to  prepare  a 
spectus  on  the  plan  of  forming  a 
ding  company  to  be  backed  by 
Chamber  of  Commerce, 
his  prospectus  is  to  show  what 
lunt  is  needed  to  provide  the  nec- 
iry  homes  in  Sacramento  and  how 
an  be  done.  The  prospectus  will 
submitted  to  the  Chamber  next 
k. 

anager  Arnold  of  the  Libby,  Mc- 
I  &  Libby  Company  said  his  firm 

contracted  to  build  twenty-five 
'  houses  across  from  the  cannery 
would  guarantee  families  for  200 
vj  houses. 


BRIDCxE    PLANS    ORDERED. 

BATTLE.  Wash.— Plans  and  speci- 
tlons  have  been  ordered  prepared 
Oounty  Engineer  Sam  Humes  for 
Lee  Hill  Bridge  which  will  cross 
G-reen  River  east  of  Auburn  and 
A«e  the  present  timbered  stnicture 
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at  that  point.  Plans  for  both  steel 
structure  and  a  timbereid  bridge  will 
be  submitted  to  the  Board  of  County 
Commissioners  and  bids  called  for  on 
the  type  of  bridge  chosen. 

The  span  will  be  75  feet  in  length 
and  will  re.st  on  concrete  piers  and  if 
the  steel  type  of  structure  is  decided 
as  proper  for  this  site  the  cost  is 
figured  at  approximately  $25,000. 


RAKERSFlELD       PROVIDES 
STREET  WORK. 


FOR 


BAKERSFIELD.  Kern  Co.,  Cal.— 
The  City  Council  has  decided  to  com- 
mence three  miles  of  street  improve- 
ments. Resolutions  have  been  passed 
providing  for  the  paving  of  Seven- 
teenth street  from  "Q"  to  Cedar,  "Q" 
street  from  Nineteenth  to  Truxtun 
avenue  and  Cedar  street  from  Seven- 
teenth to  Eighteenth  streets.  The 
sti-eets  will  be  graded  and  paved  with 
asphalt.  The  work  will  proceed  with- 
out delay,  according  to  City  Engineer 
Hubbard. 

F.  S    Renson  is  City  Manager. 


MAKING      EXTENSFTE      DIPROVE- 
MENTS. 


BAY  POINT  SHIPYARD.— The  con- 
tinued growth  of  the  Pacific  Coast 
Shipbuilding  Company's  big  yard  on 
Suisun  Bay  has  necessitated  several 
improvements  and  enlargements,  on 
which  work  is  now  preceedlng.  The 
yai-d  is  building  ten  cargo  boats  o' 
orie  of  the  large  t  typ'^s,  the  de-.d- 
weight  tonnage  of  each  being  9400. 

A  new  spur  track  has  been  ordered 
in  addition  to  the  more  than  two  miles 
of  tracks  already  in  use.  The  new 
one  is  designed  to  help  facilitate  the 
unloading  of  machinery.  Space  is  be- 
ing cleared  for  a  100  foot  by  100  foot 
enlargement  of  the  store  house.  The 
restaurant  ?.t  the  yard,  which  is 
operated  by  the  Welfare  and  Housing 
Bep.-\rtment  of  the  company,  is  to  be 
tnlarged  again,  seats  for  250  men  be- 
ing added,  with  additions  to  the 
kitchen  facilities.  Another  improve- 
ment is  to  be  the  erection  of  two 
model  dormitories  near  the  main  gate, 
each  containing  56  single  rooms. 
These  will  embody  the  company's  ex- 
periences in  its  older  dormitories  as 
well  as  the  lessons  of  housing  study. 
The  dormitories  have  no  connection 
W'ith  Clyde,  the  special  town  being 
built  for  the  employees  with  the  as- 
sistance of  the  United  States  Shipping 
Board.  The  first  of  the  homes  at 
Clj'de  are  almost  completed  and  rapid 
progress  is  being  made  on  the  110- 
room  hotel,  costing  $150,000. 

.More  big  boilers  have  reached  the 
plant,  four  sets  of  three  each  having 
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been  ordered  through  the  Emergency 
Fleet  Corporation,  including  those  for 
the  first  shiip  launched,  the  Diablo. 
They  are  all  of  the  heaviest  marine 
type  ever  built  on  the  Pacific  Coast, 
with  a  shell  thickness  of  1%  inch. 
The  first  to  be  received  are  already  in 
the  hull  of  the  Diablo,  at  the  fitting 
out  wharf. 


BIDS  WANTED     FOR  SURVEY     OF 
TIDELAJSDS. 

REDONDO  BEACH,  Los  Angeles 
Co.,  Cal.— Until  8  P.  M.,  February  17, 
bids  will  be  received  by  the  City 
Clerk  for  making  a  survey  of  tide- 
lands  in  Redondo  Beach.  Bidders 
must  guarantee  that  the  information 
furnished  by  them  will  be  accepted  by 
the  courts  for  the  establishment  of  a 
mean  high  tide  line.  Harry  Polglase, 
City  Clerk. 


PIPE  AND  FITTING  BIDS  WANTED. 

OAKLAND,  Cal.— Bids  will  be  re- 
ceived up  to  FebruaiT  11th.  2  P.  M.,  by 
the  Board  of  Park  Directors,  Room 
407.  City  Hall,  Oakland,  for  furnishing 
and  delivering  galvanized  iron  pipa 
and  fittings. 

Henry  F.  Vogt,  is  Secretary  of  the 
Commission. 


PLAN  TO  CONSTRUCT  BIG  APART- 
M1:NT   HOUSE. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— A.  Mortimer  of  Los  Angeles,  and  R. 
H.  Young,  representing  the  Strand  Iin- 
provement  Company  of  Long  Beach, 
appeared  before  the  City  Commission 
and  announced  they  would  build  an 
eight-storj'  apartment  house,  contain- 
ing 225  rooms,  and  costing  more  than 
$250,000,  on  the  site  of  the  old  Foru-n 
on  West  Ocean  avenue,  at  Chestnut 
Place,  providing  the  city  would  grant 
an  easement  over  the  parkway,  similar 
to  that  granted  for  the  Virginia  Hotel, 
.Markwel)  Building  and  Sutherland 
Apartments.  The  commission  favored 
the  request  and  an  ordinance  granting 
the  easement  will  be  introduced  at  an 
early  meeting. 


STREET  WORK  PLANNED. 

SACRAMENTO.  Cal.— The  City 
Commissioners  have  adopted  plans 
and  passed  a  resolution  of  intention 
providing  for  the  following  work: 

Improving  Fourteenth  street,  from 
the  S  line  of  "Q"  street  to  the  N  line 
of  "X"  street  by  removing  and  dis- 
posing of  all  surplus  and  refuse  ma- 
terial, grading  the  roadway  and  con- 
structing thereon  a  pavement  consist- 
ing of  a  hydraulic  concrete  base  4 
Inches  in  thickness,  an  asphaltic  ce- 
ment flush  coat,  and  a  bitulithic  wear- 
ing surface  IVi  Inches  In  thickness, 
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SEWER  WORK  BIDS  WAJfTED. 

VALIjEJO,  Solano  Co.,  Cal.— Bids 
will  be  received  by  City  Clerk  Alf.  E. 
Edgecumbe  up  to  February  12th,  12  M., 
for  the  construction  of  a  sewer  6 
inches  in  diameter  of  vitrified,  salt- 
glazed  ironstone  pipe  to  be  constructed 
along  the  center  line  of  Farragut  Ave- 
nue from  a  point  145  feet  W  of  the 
W  line  of  Fremont  street  to  a  point  620 
feet  W  of  W  line  of  Carter  street,  and 
S  from  a  manhole  in  said  Farragut 
avenue  sewer  at  a  point  420  feet  W 
of  W  line  of  said  Carter  street  across 
Farragut  avenue  and  along  a  sewer 
right-of-way  a  distance  of  224  feet  to 
a  connection  vnih  the  6  inch  sewer 
which  drains  the  NE  dormitory  build- 
ing of  Section  No.  2  of  the  United 
States  Housing  Corporation  Project 
No.  581,  together  with  3  lampholes,  3 
manholes,  30  Y  branches,  4  inch  by  6 
inch  size  (at  least  one  Y  branch  for 
each  house  or  lot  which  may  drain  di- 
rectly into  said  sewer),  and  5  vitrified 
ironstone  pipe  risers  for  4  inch  pipe, 
rising  from  said  main  sewer  in  deep 
cut  to  a  level  4  feet  below  the  ground 
level,  said  risers  to  be  laid  to  .serve 
lots  49  to  53  inclusive  of  block  10, 
"VaMejo  Heights"  Subdivision,  one  to 
each  said  lots. 
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THE     SOUTHERN   PACIFIC     BUYS 

MORE     LAKD  FOB     DtPROTE- 

MENTS. 

SAN  FRANCISCO.,  Cal.— The  South- 
ern Pacific  Company  has  purchased 
125  acres  of  level  land  between  Its 
tracks  in  Visitacion  valley  and  the  bay 
shore  a  mile  south  of  Hunter's  Point. 

Umbsen,  Kerner  &  Eisert  closed  the 
deal  between  the  railroad  company 
and  a  number  of  landliQld'ers.  The 
price  was  close  to  $l,O00,0«O. 

Purchase  of  the  land  gives  the 
Southern  Pacific  ownership  of  the 
600-foot  San  Mateo  canal  and  the 
Guadalupe  canal  and  makes  possible 
a  great  transfer  center  at  which  rail- 
roads and  ships  may  meet. 

The  Southern  Pacific  shops  are  near 
the  company's  new  property.  It  was 
reported  that  the  company  planned 
to  execute  Harriman's  plan  to  build 
long  wharves  into  deep  water  and  to 
carry  its  rails  out  to  their  edges. 
^  The  new  property  of  the  Southern 
Pacific  lies  one  mile  south  of  India 
basin,  to  improve  which  the  State  is 
contemplating  spending  millions  of 
dollars. 


FATING  CONTRACT  AWARDED. 

REDLANDS,  San  Bernardino  Co., 
Cal. — Contractor  Abrarason  of  Red- 
lands,  submitted  the  lowest  bid  and 
was  awarded  the  contract  for  paving 
appioximately  124,000  sq.  ft.  of  reser- 
voirs for  the  Redlands  and  Yucaipa 
Land  Company.  The  paving  will  con- 
sist of  4  in.  of  concrete  reinforced  with 
Clinton  wire  mesh.  The  company  will 
furnish  the  cement. 


FLOOD  PROTECTION  WORK. 

MONROV'IA,  Los  Angeles  Co.,  Cai. 
Wori;  will  be  started  at  once  on  the 
i.on.struction  of  check  dams  in  Sawpit 
canyon  by  the  Los  Angeles  County 
Flood  Control  District.  Assistant 
Flood  Control  Engineer  J.  H.  Ingram 
will  have  charge  of  the  work,  for 
whi  h  $21,300  has  been  appropnated. 
The  dams  will  be  constructed  chiefly 
of  rock  and  brush. 

TO    RERIILD    CANNERY. 

HAXFORD,  Kings  Co..  Cal.— The 
California  Packing  Company  has  de- 
clared its  intention  of  rebuilding  its 
p'an',  recently  de.stroyed  by  fire.  Man- 
.Tgcr  ■\Vet:iiore  has  requested  the  Han- 
ford  Hoard  of  Trade  to  endorse  the  di- 
rectorate of  a  proposal  to  the  City 
Tru^'.ees  for  a  permit  to  construct  a 
spur  track  from  the  main  line  of  the 
."-"yntp.  Fe  to  the  cannery  site. 

The  fire  which  destroyed  the  plant 
laused  a  loss  or  $700,000. 


TO  RE-EQUIP  POWER  LINE. 

BRAWLEY,  Imperial  Co  ,  Cal.— The 
Southern  Sierras  Power  Company  is 
re-equipping  its  power  line  from 
Bishop,  Inyo  county,  to  Brawley  and 
Calexico,  at  an  expenditure  of  $300,- 
000,  according  to  Chief  E>nglneer  0.  0. 
Poole.  The  voltage  of  the  maia  line 
will  be  increased  from  55,000  to  8'',- 
000  volts. 


HELPER,S      NEEDED      AT     MARE 
ISLAND  YARDS. 


VALLEJO,  Cal. — According  to  Mare 
Island  oflficials  the  hull  department  is 
still  in  need  of  shipfitters'  helpers.  As 
soon  as  the  men  report  for  work  they 
are  to  be  assigned  to  the  battleship 
California,  which  is  to  be  rushed  to 
an  early  completion.  The  r.avy  yard 
already  has  another  dreadnaught  con- 
tract on  hand  and  this  is  the  principal 
reason  for  the  hull  department  being 
anxious  to  get  the  "44"  oft  the  ways 
so  that  the  keel  of  the  other  battler 
can  be  laid. 

The  navy  yard  is  also  in  line  to  lay 
the  keel  of  a  battle  cruiser  before  the 
year  is  over,  and  as  a  result  the 
present  force  will  be  kept  intact  for 
at  least  three  years  to  come. 


ENGINEER  LEATES  $57,987. 


Late  A.  R.  W.  Sperrr,  Irrigation  Dis- 
trict Engineer,  Leaves  Estate  to 
WidoTT  and   Dangliter. 

REDDING,  Cal.— The  late  A.  R.  W. 
Snprrv    rbipf  pn^inppr  fnr   thp    Anrtpr. 


Eon-Cottonwood  Irrlg'ation  Di8tri< 
left  an  estate  valued  at  $57,987,  a 
cording  to  probate  proceedings  in  t! 
Supierior  Court. 

Sperry  succumber  to  influenza 
Stockton  on  Decemiber  6th.  He  1« 
a  widow,  Mrs.  Marguerite  Speri 
whom  he  married  in  August,  and 
daughter  by  a  former  marriage,  Cat 
erine  Sperry,  aged  5  years.  The  t^ 
will  get  the  whole  estate. 

One  item  in  the  estate  is  stock 
the  Sperry  Flour  Mills  worth  $45,0( 
Sperry    carried    $5,000    worth    of    li 
insurance  and  had  $2,500  invested 
the  Rising  River  Ranch  Company, 
the  eastern  part  of  Shasta  County. 
— — ♦ 

SALE  OF  WATER  PLANT. 


W.  W.  Jones,  W.  E.  Johnson,  Geor 
C.  Boardtnan,  George  Long  and  Har 
N.  Stetson,  trustees  for  the  stoc 
holders  of  the  Western  Metropol 
Savings  Bank,  which  discontinue 
banking  business  in  August,  1915,  a 
plied  to  the  Railroad  Commission  r 
cently  for  an  order  authorizing  the 
as  trustees  of  the  bank  to  sell 
Bmilio  S.  Grannacci,  a  water  dl 
tributing  plant  in  Inverness  Par 
Marin  county,  for  $9,000. 


HIGHWAY    COMMISSION'S    ACTIO 

ON       TAHOE-UKIAH       ROAD 

PLEASES  GRASS  VALlEY. 


GRASS  VALLEY,  Nevada  Co.,  Cal.- 
There  is  great  satisfication  here  ov 
word  from  Sacramento  that  the  Sta 
Highway  Commission  has  endorse 
the  Tahoe-Ukiah  highway  project  ai 
will  recommend  that  it  be  incorpora 
ed  in  the  next  highway  budget. 

This  is  believed  to  be  a  long  st< 
in  the  direction  of  a  plan  which  wi 
origi  -ated  here  over  a  year  ago  1 
J.  E.  Taylor,  Chamber  of  Commen 
Director,  for  a  cross-State  highwj 
to  reach  large  sections  of  undevelop* 
country. 


IFARROR    COMinSSIONERS     WAN 
PAYING  BIDS. 

SAN  FRANCISCO.— Bids  will  be  n 
ceived  by  the  State  Board  of  Harb< 
Commissioners.  Frank  G.  White,  Ei 
gineer.  Ferry  BIdg.,  up  to  Februai 
13th,  11  A.  M.,  for  paving  portions  i 
The  Embarcadero  in  front  of  Pier  N 
3,  on  the  water  front. 


BIDS  OPENED  FOR  PIPE,  ETC 

LOS  ANGELES,  Cal.— The  Westei 
Pipe  &  Steel  Company  submitted  tl 
lowest  general  bid  at  $92,000  for  she 
steel,  rivets  and  pipe  sections  for  tl 
penstock  for  Power  House  No.  2 
San    Francisqulto    canyon,    in    acco 


The  next  lowest  bid  was  from  the 
Lacy  Manufacturing  Company  at 
about  ?93,300.  The  bids  will  be  acted 
upon,  by  the  Department  of  Public 
Service,  Friday,  January  31.  Jas.  P. 
Vroman  is  secretary  of  the  board. 


TO  CONSTRUCT  HTBRO-ELECTRIC 
PLANT,  DAMS,  ETC. 

LOS  ANGELES,  Cal.— The  Southern 
California  Edison  Company's  develop- 
ment program  calls  for  an  expendi- 
ture of  $18,945,000  during  the  next 
three  years,  according  to  statement  of 
officials  to  the  state  railroad  commis- 
sion, which  authorized  the  issuance 
of  $8,000,000  refunding  bonds  and  $8,- 
000,000  debentures  by  the  company. 
The  program  includes  the  construc- 
tion of  a  great  dam  and  hydro-electric 
plant  in  the  upper  Kem  river  valley. 


ROAD  WORK  BIBS  REJECTED. 

STOCKTON,  .='an  Joaquin  Co.,  Cal. 
— The  County  b'.pervisors  have  re- 
jected bids  received  for  improvement 
on   the   Terminous   road. 

The  County  Engineer  was  instruct- 
ed *o  prepare  plans  and  specifications 
for  grading  the  Terminous  road  from 
the  Telegraph  road  west  a  distance  of 
four  miles. 


TO  PURCHASE  WAGON  LOADERS 
AND  AUTO  TR.AILOR- 

MERCED,  Merced  Co.,  Cal.— The 
Board  of  Supervisors  of  Merced 
County  have  voted  to  purchase  two 
Haiss  Wagon  Loaders,  one  for  Road 
Districts  Nos.  1,  2  and  5  at  a  cost  of 
$1,425  each. 

The  Board  also  ordered  the  Super- 
visors of  Road  District  No.  4  to  pur- 
chase one  Trailer  for  auto  truck  at  a 
cost  of  $550. 


BANK  OF  ITALY  BUILDING. 


The  Bank  of  Italy  proposes  to  build 
a  six-story  Class  "A"  building  on  the 
NW  corner  of  Powell  and  Eddy  Sts.. 
on  the  site  of  the  present  Techau 
Tavern,  to  cost  about  $500,000. 

The  building  will  be  used  wholly  for 
the  bank's  uses;  the  basement  for 
safe  deposit  boxes,  the  first  floor,  a 
general  banking  room,  the  2nd  floor 
for  trust  department,  the  top  floor  for 
employees  rest  rooms,  etc.,  and  the 
intermediate  three  floors  for  execu- 
tive ofiBces  of  the  bank  offlcials. 

An  architectural  competition  is  to 
he  held  under  the  direction  of  Sylvian 
Schnaittaoher.  open  to  the  following 
list:  Bakewell  &  Brown;  Bliss  & 
Faville;  W.  C.  Hays;  Ed.  T.  Foulkes; 
E.  A.  Mathews;  Reid  Bros.;  W.  D. 
Phea;  Weeks  &  Day;  I.  Zanolini,  all 
of  San  Francisco,  and  R.  C.  Felchin 
of  Fresno. 
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There  will  be  four  prizes  of  $1000 
each  besides  the  prize  to  the  winner 
of  6%  of  the  total  cost  of  the  work. 


DRAINAGE    SYSTEM. 

HOLTVILLE,  Imiperial  Co.,  Cal.— 
J.  C.  Allison  of  Calexico,  consulting 
engineer  for  Imperial  Water  Com- 
pany No.  7,  has  submitted  a  report  to 
the  directors  on  a  proposed  drainage 
system  for  the  territory  served  by  the 
company.  He  estimates  the  cost  of  an 
adequate  drainage  system  at  $49,781. 
Drainage  to  meet  immediate  require- 
ments will  cost  $28,035.  Drains  in 
the  saturated  areas  can  be  made  with 
Stockton  dredger  equipped  with  a 
#-ag  line  bucket  and  in  other  areas 
construction  can  be  made  with  Fresno 
teams.  He  recommends  that  the  out- 
fall drain  to  Alamo  be  constructed  of 
concrete.  The  estimated  cost  of  this 
drain  is  $8,8.50.  The  engineer's  re- 
port was  adopted  and  the  directors 
will  consider  ways  and  means  for 
constructing  the  proposed  drainage 
fystem.    . 


GOTERN^IENT       MAKES       APPRO- 
PRIATION  FOR  ROAD. 

LOS  ANGELES,  Cal.— R.  H.  Chari- 
ton, Supervisor  of  the  Los  Angeles 
Forest  Reserve,  announces  that  the 
government  has  appropriated  $127,000 
for  the  construction  of  a  road  in  San 
Gabriel  canyon  from  Azusa  to  Camip 
Rincan  above  the  forks  of  the  San 
Gabriel  river.  The  appropriation  is 
conditional  on  a  like  amount  being 
raised  by  Los  Angeles  county  to  be 
applied  on  the  construction  of  the 
highway.  Provision  for  this  fund 
cannot  be  made  by  the  county  until 
next  year's  tax  budget  is  made  up, 
but  in  the  meantime  some  of  the  cities 
in  the  San  Gabriel  Valley  have  taken 
up  the  matter  providing  means  to 
meet  the  government's  request  in 
order  that  work  may  be  started  at  an 
early  date. 


ROAD  WORK  PLANNED. 

SEATTLE,  Wash.— King  County  En- 
gineer Humes  is  completing  details  for 
the  paving  of  a  two-mile  road  just 
south  of  the  city,  kno'wn  to  county  of- 
ficials as  the  Renton-Renton  Junction 
Road.  The  work  will  cost  about  $60,000 


BIDS    WANTED    FOR    LIGHTING 
SYSTEM. 


SAN  DIEGO,  Cal.— Until  11  A.  M.. 
February  6,  bids  will  be  received  at 
the  naval  public  works  office,  Timken 
Bldg.,  San  Diego,  for  the  construction 
of  a  complete  flood  lighting  system  at 
the  naval  coaling  station  at  La  Playa. 
The  system  will  consLst  of  high- 
powered  '  projectors   with   wires    run- 
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ning  to  the  lights  from  the  power  plant  ' 
in  submerged  concrete  conduits.  Plans 
and    specifications    may    be    secured 
from  Lieut.  Bmil  Praeger  at  the  pub- 
lic works  office. 
STATE  HIGHWAY  CONSTRUCTION. 


STATE  OF  NEYADA. 


NOTICE  TO  CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  tw  12  oVlock 
Noon,  Febmarj-  21,  1919,  for  construc- 
tion of  State  Highway  from  Elko  to 
Vivian,  Elko  County,  18.73  miles.  Ap- 
proximately 51,300  cu.  yds.  excavation, 
unclassified;  55,060  sq.  yds.  gi-avel 
surface  5  in.  thick  after  compacting; 
54,820  sq.  yds.  broken  shale  surface  5 
in.  deep  aliter  compacting;  160  cu.  yds. 
Class  "A"  concrete;  100  cu.  yds.  Class 
"B"  concrete;  740  ft.  15  in.  corruga;ted 
metal  pipe;  756  ft.  18  in.  corinigated 
metal  pipe;  518  ft.  24  in.  corrugated 
metal  pipe;  50  ft.  30  in.  corrugated 
metal  pipe,  and  266  monuments. 

Plans  may  be  examined  and  forms 
of  proposal,  contract  and  specifica- 
tions secui^d  at  office  of  undersigned, 
may  also  be  examined  at  County 
Clerks  office,  Elko.  Cash  deposit  of 
$15.00  with  undersigned  required  for  • 
copy  of  plans,  which  will  be  refunded 
on  return  in  good  condition.  Bids 
must  be  made  on  Proposal  Fomi  of 
Highway  Department.  Right  is  re- 
served to  reject  any  or  all  bids. 

C.    C.    COTTRELL, 
State  Highway  Engineer. 
Carson  City,  Nevada. 


LARGE  OIL  BOOM. 


EASTLAND,  Tex.— What  promises 
to  be  the  largest  field  of  hig'h  grade 
paraffine  base  oil  in  America  is  be- 
ing developed  in  Eastland  and  Steph- 
ens counties,  Texas.  The  first  test 
well  in  this  field  come  in  October  20, 
1917,  near  Ranger,  and  since  then 
there  haS  been  a  continual  develop- 
ment program  around  Ranger  and 
Eastland  and  reaching  north  into 
Stephens  county.  While  the  zenith  of 
production  has  not  been  reached  this 
Central  Texas  field  is  producing  more 
than  100,000  barrels  daily  from  the 
present  development,  with  a  possible 
production  of  300,000  barrels  daily. 


COLUSA  PLANS  PAYING. 

COLUSA,  Colusa  Co.,  Cal.— Mahi 
street,  whi<?h  next  to  >farket  and 
Fifth  is  the  chief  business  streo(.  of 
Colusa,  will  be  paved.  This  was  -de- 
termined at  a  meeting .  of  the  Town 
Trustees.  .*. "  ' 

Trustees  J.  J.  O'Rourke  and  L.'^. 
Hicock  and  Mar.shal  J.  N.  Scoggins 
were  named  by  Mayor  O.'^car  Robin- 
son as  a  committee  to  investigstfe 
propo.sed  paving  plans  and  report  at 
a  meeting  t'o  be  held  in  two  weeks. 
Tv.clve  l)Iocks  of  the  street  will  be 
Iiaved. 
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20ih  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

chase  from  the  raaDufacturer 
MORRIS    K.    DAVIS,  Manulactur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
Tei.phone  Market  1 675  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Francisco 
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STATE  BANK  REPORT. 


FAST  €uE^^U^ 


state  SuperisQtendenit  of  Banks,  C, 
F.  Stem,  says  in  submitting  figures 
on  conditiou  of  State  ba;nks  as  of 
December  31,  1918:  The  figures  here- 
with submit)te<i  show  an  increase  be- 
tween November  lat  and  December 
31st  of  approximaitely  32  millions  in 
the  deposits  of  our  State  banks — an 
luicrease  without  precedlent  in  the  his- 
tory of  this  departtment — an  increase 
in  sixty  days  only  sligtatly  less  than 
the  average  annual  increase  since  the 
formation  of  t!he  dtepartment  in  1909. 

At  clos«  of  business  December  31, 
1918. 

Loans    $    594,342,826.90 

Total    resources 1,053,946.492.36 

Ciapital  stock 

paid  in  70,491,7'5O.'00 

Individual    deposits 875,797,015.05 

Total    liabilities 1,053,946,492.36 

Court  trust  resources,  exclusive  of 
capital,  surplus  and  undivided  profits, 
total  $€9,324,365.09. 

♦ 

CABINET    lUAKBRS. 

Hunter,  R.  J.,  expert  cabimet  maker, 
2156  Telegraph  Ave.;  debater  in  ma- 
hograny.  antoque  and  all  kinds  of 
furniiture:  repairs  and  polishing: 
Tel»phon«   Oakland    2733. 


LgAVE    KSY    ROUTE    FERRY. 

Love  I  Daily  except  as  noted. 

7:20A!Sacramento.      Pitts'burg,      Bay 

I     Point.     Carries     Observation 

j     Car.  Through  train  to  Chico, 

Marysville.    Colusa,    Oroville 

I    and  Woodland. 

S:OOAiConcord,  Diablo  and  Way  Sta- 

I     tions. 
•9:00A!Sacramento,    Bay    Pont.    Pitts- 
burg, Chico,  Woodland.    Car- 
ries Parlor  Ob.?ervation  Car. 
9:40A!Pinehurst,     Concord,     Sundays 

I     and  Holidays. 
ll:20A!Sacraniento,       Pittsburg.      Bay 

I     Point,  Colusa.  Chico. 
•liOOPlSacramento,      Pittsburg,      Bay 
I     Point,  Colusa.Chico,Wood<and 
3:00P|Sacramento,      Pittsburg,      Ba> 

I     Point,  Elverta,  Woodland. 
4:00PlConcord    and    Way    Stations. 
4:40P|Sacramento,   Pittsburg,   Marys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P|Pittsburg,     Concord,     Danville 
I     and    Way    Stations,     e.xcepi 
1    Sundays  and  Holidays. 
8:00P|Sacramento,    Pittsburg,    Wood- 
I     land   and   Way   Stat'on.s. 
*     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  Isleton,  an  1  Rio 
Vista  by  Lauritzen  Transportafon  Co. 
Boats. 


OAKLAND,  ANTIOGH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co.,  S.  F.;  People's 
Express  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


LLGNUMVITAE- MAHOGANY 
BOSEWoSCTEAK  "'"  "■ ■"' 
.  SPOTTED  gum-circa; 


HARDWOOD  FLOORING 
WYB/iO  VENEERED  PANELS 
OOWELS-TREENAILS-VENEERS 


WHITE  BROTHERS 


SAN  FRANCISCO.  GAL. 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  ijuard  all  OA&E  Ry  trains 
between     San  Francisco     and 

Sacramento. 

The  electrical  autamatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered . 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FEKRY 

Phone  Sutter  23:ffl 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manage 

905  Sixth  Street 


PablicatioD  OKice 
560  Mission  Street 


San  Francisco,  Cal..  February  19, 1919 


Pablisbed  Eycit  Wtinttikj 
Nineteenth  Year,    No.  8 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
Sia  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Ore;?on 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fme  and  Sanitary  PLUMBING 


221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 


Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 


are  open  every  day  of  the  year,  including  Sundays  and  Holidays. 
Irom  8  A.  M.  until  midniifht.  Specially  convenient  for  Builders 
and  Contractors.    Boxes  $2.50  per  year  and  upwards. 


473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal.   S     K  Junction  Market,  Mason  and  Turk  Sts.,  S.  F.,  Gal. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 


Member 
SAN  FRANCtSCO  Insurance  Brokers  Exchaofe 
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The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 

Wednesday,  November  fi,  1918 

Price  List  on  Money  Saving  PRINTING  tor  Every  Day  Requirements. 


Note   Heads 

(Size    B>^x8V4) 

1000  •  4.00 

3000    5.50 

6000    10.75 

10000    19.50 

Letter   Heads 

(Size  S»'-x.ll) 

A  flne  erade  of  Bond   Paper 

500  *  4.00 

1000  4.75 

2000  7.5« 

5000  15.75 

10000  20.50 

Envelopes 

(Size    3V4x6H) 
Good    Grade — W'hite    Only 

500    •  3.00 

1000    .". 5.00 

2000    7.50 

500O    15J50 

10000    28.50 

Envelopes 
Largre    Legal    SIse 

(No.  ao.  Size  4%x9%) 

.•MM)    •  5.00 

1000    7.00 

2000    13.00 

5000    20.76 


Business    Cards 

(Size    2x3V&) 

500    *  3.00 

100©    4.00 

2000    0.25 

5000  la.oo 

10000     20.75 

Short   Ruled   Bill   Heads 

(Size    4»^xSV4) 
and  Ruled  Statenients 

(Size    5%-c8%) 

1000    *  4.50 

2000    6.50 

5000    13.25 

Bill  Heads 

(Size    TxSVz') 

1000    »  5.25 

2000    8.00 

500O    16.00 

Imitation    Typeivrltten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One  Color    Ink 

These    prices    include    stock 

and   printing  of   firm   name   on 

top   of  Letter  Head. 

500 »  6.00 

1000    —      7.00 

2000    lO.OO 

5000     10.00 


Hand   Bills   or  Dodgers 

(Size  6x9) 
Printed  on  White  News 

1000    *  4.00 

2000    5.B0 

!5000    10.00 

10000    15.75 

Dodgrers 

(Size  9x12) 
Printed  on   White   News 

500    C  3JS0 

1000    5.00 

2O00    7.00 

5000    12.00 

10000    10.76 

Ask  prices  on  larger  sizes 
Tags 

Eureka  and   Pacific  Qualities 
Nos.  1.  2,  3 

1000     •  4.80 

2000    6.60 

5000    14.60 

Size  5 

1000    •  54)0 

1000    »  5.0O 

.'.(too    16.25 

ced  and  balance  C.  O.  D. 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
anclsco.     All  prices  quoted  are  for  one 
onal  1000  to  above  prices. 


The  above  price  list  is  figured  on  a  cash  basis.    One-half  when  order  is  pla 

By  eliminating  bookkeeping,  the  sending  of  bills,  and  the  expense  of  makln 
the   advantage   of   low    priced   printing.    _       .  ,         ,     . 

These  terms  apply  to  all.  and  is  no  reflection   on  anyDody.     It  is  our  way  o 

Estimates  given  on  all  kinds  of  printing.  These  prices  are  f.  o.  b.  San  Fr 
color  Ink;  for  two  colors  of  ink  add  J2.00  for  first  1000  and  $1.00  for  each  addit 

Tel.  Douglas  2372         The  Buildef  Printing  Company      560  Mission  St.,  S.  F. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year        San  Francisco,  Cal.,  February  19,  1919 


Nineteenth  Year,  No.  8 


IBuildin^  G> 
Bngineefin^ 


DaTotcd  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities   of   the   Pacific   Coast. 

Entered  ae  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  March  3,  1879. 

ISeUB-D    ETVERY    WEDNESDAY. 

L-     A.     L,ARSBJX, 

Pnbllalier   and    Proprietor. 

Sabscrlptlon  Ratefs — One  Year.  |3.00. 
payable  strictly  in  advance.  Single 
copleg,  10c. 

SAN   FRANCISCO   OFFICE 

Oeo  MlMion  Street. 
Telephone — Donglaa  2373. 

Among  the  Architeds. 

Plans  have  been  approved  by  the 
San  Francisco  Board  of  Education  for 
the  two-story  frame  and  brick  veneer 
school  building  to  be  erected  in  the 
half  block  bounded  by  18th  and  19th 
avenues,  Balboa  and  Cabrillo  streets. 
Plans  are  being  prepared  by  Architect 
John  Reid  Jr.,  1st  National  Bank 
Bldg.  Estimated  cost,  $110,000.  Bids 
will  be  called  for  about  the  first  of 
March. 


Architect  J.  M.  Saffel  of  Bakersfield, 
Is  preparing  plans  for  a  grammar 
school  for  the  Wasco  School  District 
in  Kern  County.  A  bond  election  will 
be  called  for  $60,000  shortly. 


Architect  E.  T.  Foulkes,  Crocker 
BMg.,  Is  preparing  plans  for  altera- 
tions to  a  three-story  brick  building 
on  Tenth  street  between  Broadway 
an<l  Franklin  streets,  Oakland.  Esti- 
mated cost,  $10,000. 

Work  will'  include  a  freight  elevator 
new  interior  partitions,  plastering, 
plumbing,  electric  work,  new  front, 
etc. 


Palmer  &  Peterson,  681  Market  St., 
are  taking  sub-figures  in  connection 
with  work  on  the  two -story  reinforced 
concrete  cannery  addition  and  a  one- 
story  brick  and  timber  building  of 
Libby,  McNeill  &  Libby,  at  Sacra- 
mento, for  which  they  were  recently 
awarded  the  contract.       Plans     were 


prepared  by  Architect  Wasihlngiton  J. 
Miller,  417  Market  street.  Cost,  ap- 
proximately $100,000. 


Bids  are  being  received  by  the 
State  of  Nevada  Highway  Commission 
for  18.73  miles  of  highway  improve- 
ment from  Elko  to  Vivian,  Elko  Coun- 
ey.  Plans  may  be  obtained  from  the 
County  Clerk  of  Blko  County  or  from 
the  State  Highway  Engineer,  C.  C. 
Cottrell,  at  Carson  City.  Bids  close 
February  21,  1919  at  12  o'clock  noon. 
For  further  particulars  see  official 
proposal  on  Page  3  of  this  issue  or 
address  the  State  Engineer. 


Architect  James  Plachek,  2014 
Shattuck  avenue,  Berkeley,  has  award- 
ed a  contract  to  C.  H.  Warren,  2267 
Fulton  street,  Berkeley,  for  the  con- 
struction of  a  one-story  frame  resi- 
dence to  be  erected  at  Mt.  Diablo,  on 
the  Mt.  Diablo  County  Club  grounds 
It  will  contain  nine  rooms  and  two 
sleeping  porches  also  a  separate  ga- 
rage. H.  C.  Macauley  is  the  owner. 
Contract  price,  $7,4-85. 


Architect  Chas.  W.  McCall,  Central 
Bank  Bldg.,  Oakland,  is  preparing 
plans  for  a  two-story  frame  residence 
to  be  erected  on  Excelsior  avenue, 
Oakland.  It  will  have  a  cement  plaster 
exterior,  hardwood  floors,  gum  in- 
terior trim  and  a  hot  air  heating. sys- 
tem.   Estimated  cost,  $7,000. 

Mr.  McCall  is  also  preparing  re- 
vised plans  for  a  two-story  frame  resi- 
dence to  contain  ten  rooms  and  two 
bathrooms.  It  will  be  erected  in  the 
Lower  Piedmont  District  and  will  cost 
between  $10,000  and  $12,000.  The  ex- 
terior will  be  cement  plaster,  interior 
white  enamel,  hardwood  floors,  hot  air 
heating  system  and  all  other  modern 
conveniences. 


Architect  Chas.  E.  J.  Rogers,  Phelan 
Bldg.,  is  preparing  plans  for  a  two- 
story  eight-room  frame  residence.  It 
will  be  erected  in  Burlingame,  San 
Mateo  County,  at  a  cost  of  approxi- 
mately $10,000.  The  exterior  will  be 
of  cement  plaster  and  metal  lath;  in- 
terior and  floors  of  hardwood  and 
gum.  hot  air  heating  system,  shingle 
loof.  etc. 


Bids  will  be  received  until  Febru- 
ary 24th,  by  the  United  States  Govern- 
ament  for  the  construction  of  a  stor- 
age plant  tor  fuel  oil  at  Mare  Island, 
under  Specification  No.  3631.  Esti- 
mated cost,  $400,000.  Plans  may  be 
obtained  from  Mare  Island.  Deposii 
of  $50  required. 


The  Grant  Smith  Construction  Co., 
who  had  the  contract  to  build  for  the 
Government  a  T.  N.  T.  plant  at  Giant, 
Contra  Costa  Co.,  Cal.  is  winding  up 
its  affairs  at  this  job.  The  plant  is  not 
now  needed  on  account  of  the  war 
ending. 

Thirty  footings  were  poured;  14 
bunk  houses  built;  2  oflSce  buildings, 
and  a  railroad  spur  laid.  A  high 
quantity  of  lumber  and  other  ma- 
terials not  used  will  no  dtoubt  be  of- 
fered for  sale. 


Architect  A.  H.  Knoll,  465  Dolores 
street,  has  completed  plans  for  a  five- 
story  brick  Class  "C"  apartment  house 
to  be  erected  on  the  southwest  comer 
of  California  and  Gough  streets.  It 
will  contain  two  apartments  on  each 
floor  of  seven  rooms  and  two  bath- 
rooms each.  M.  S.  Show  is  the  owner. 
Estimated  cost,  $85,000.  Figures  are 
now  being  taken  for  the  conlcreltq 
work 


Architect  Miss  Ida  McCain,  318 
Kearny  street,  has  completed  plans 
and  will  shortly  take  figures  for  the 
construction  of  a  six-room  frame 
bungalow.  It  will  be  erected  in  West- 
wood  Park  on  Plymouth  avenue  near 
San  Ramone  Way  for  Mr.  Stearns. 
Estimated  cost,  $6,000. 

Miss  McCain  is  also  preparing  plans 
for  two  other  six-room  frame  bunga- 
lows to  be  erected  in  Westwood  Park. 
One  will  be  erected  am  Eastwood 
Drive  near  Montecito  avenue  and  the 
other  on  Faxon  avenue  near  Elmwood 
Way.  Both  will  have  cement  plaster 
exteriors,  gum  and  white  enamel  in- 
terior trim  and  hardwood  floors.  Esti- 
mated cost,  $5,000  and  $4,500  re- 
spectively. 


-Architect  Harrison  Albright,  553 
Laughlin  Bldg.,  Los  Angeles,  is  pre- 
paring plans  for  a  twelve-story  Class 
"A"   hotel    building.   25'0xl75.     It   will 
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be  erected  no  West  Sixth  street  near 
Westlake   Park,  Los  Amgeles.     Theo- 
dore Curtis  is  the  owner.     There  wll 
be  approximately  lOOO  rooms. 


Bids  will  be  called  this  week  for 
the  grading  and  excavating  of  the  sit« 
for  tbe  new  Alameda  County  Hospital 
at  14th  avenue  and  EJ27th  street,  Oak- 
land. 

Plans  are  being  prepared  by  Archi- 
tect Hemry  H.  Meyers,  Kohl  Bldg., 
San  Francisco.  The  first  unit  will  cost 
$54«,000. 

The  excavation  is  estimated  to  cost 
betwwn  |T5,0O0  and  $8S,000.  If  bids 
are  called  next  week  the  closing  date 
will  be  March  17th. 


BOin)S. 

PALO  ALTO,  Santa  Clara  Co.,  Cal.— 
The  City  Trustees  will  shortly  call  an 
election  to  vote  bonds  with  wbich  to 
finance  construction  of  a  new  sewer 
line  in  South  Palo  Alto.  The  issue  will 
provide  about  $24,000.  Frank  Kasson 
is  City  Clerk. 


BERKELEY,  Alameda  Co.,  Cal.—  ' 
Between  two  and  three  million  dollars 
will  be  spent  on  Berkeley  schools  if 
the  plan  decided  upon  by  the  Board 
of  Education  to  hold  a  bond  election 
to  this  end  is  successful.  New  build- 
ings and  many  improvements  in  the 
present  facilities  are  planned  as  a  re- 
sult in  part  of  the  statement  of  the 
new  Superintendent,  H.  B.  Wilson, 
who  has  asserted  that  the  schools  of 
this  city  are  "inadequate." 

A  committee  headed  by  Lester  Hink 
and  C.  C.  Newkirk  have  been  appoint- 
ed to  work  out  the  preliminaries  for 
the  proposed  election. 


SALEM.  Ore. — To  furnis/h  work  for 
returning  soldiers,  plans  for  a  special 
election  to'  vote  bonds  witb  wbich  to 
finance  construction  of  a  staite  peni- 
tentiarj-  and  other  public  buildings  are 
under  way.  The  election  will  proibably 
be  hcW  in  June  of  this  year. 


MODESTO.  Stanislaus  Co.,  Cal.— 
The  Waterford  Irrigation  District  will 
soon  vote  on  the  issuance  of  $200,000 
bonds,  of  which  amount  $170,000  will 
be  used  to  pay  for  new  water  priori- 
ties in  the  Tuolumne  river  secured 
from  the  Sierra  &  San  Francisco 
Power  Company  and  the  remainder  in 
extensions  and  improvements  to  the 
irrigation  system. 


IRRIGATION  WORK   PLAinirED. 

OROVILLE.  Butte  Co..  Cal.— B.  L. 
McCoy  ha&  been  employed  by  water- 
users  to  ascertain  the   possibility   of 
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increasing  the  irrigation  supply  of  the 
Bangor   district. 

He  will  learn  the  impounding  ca- 
pacity of  a  reservoir  site  on  Honcut 
Creek,  near  Sugar  Loaf  Mountain,  by 
use  of  data  obtained'  in  surveys  al- 
ready made. 

It  is  understood  that  use  of  the 
reservoir  will  require  some  pumping, 
A  report  on  tbe  project  will  be  made 
soon,  and  a  d'ecision  will  be  reached 
as  to  further  steps. 


HIGHWAY  SURVEY     STARTED. 

^FERCBD,  Cal. — County  Surveyor 
A.  E.  Crowell  has  started  surveys-  on 
two  sections  of  the  135-mile  county 
highway  system,  which  will  be  the 
first  to  be  constructed  under  the  $1.- 
250,000  bond  issue.  These  are  de- 
scribed as  follows: 

Highiway  from  the  intersection  of 
the  Merced,  Madera  county  line  witb 
east  line  of  township  10  south,  range 
13  east,  to  southerly  limits  of  city  of 
Merced,  via  Merced  and  Ohowohilla 
road,  a  distance  of  14.20  miles. 

Higih'way  from  state  highway,  town 
of  Livingston,  to  Center  avenue  road 
via  Livington  and  Central  Camp  road 
and  Blewitt  road  and  extension  there- 
of, a  distance  of  8.&8  miles. 

The  roads  will  be  paved  with  t 
inches  of  concrete  16  feet  in  width. 


SITE  TO  BE  SOON  SELECTED  FOR 
MOTOR  TR.4\SP0RT  DIVISIOy. 

Colonel  Abiede  returns  to  Washing- 
ton today,  ha\'ing  been  out  here  in- 
specting a%'ailable  sites  for  the  plant 
of  the  Motor  Transport  Corps. 

Tho  plant  will  consist  of  3  or  4 
concrete  and  steel  shop  buildings  and 
40  or  50  barrack  buildings  and  will 
cost  amout  $1,000,000. 


TO  CALL  BIDS  >EXT  WEEK    FOR 
BIG  EXCATATIOJf  JOB. 

OAKLAND,  Oal.— B/ldS  Avill  be' 
called'  next  week  for  the  grading  and 
excavating  of  the  site  for  the  now 
Alameda  County  Hospital  at  14th 
avenue   and  E-27th   street.  Oakland. 

Plans  are  being  prepared  by  Archi- 
tect Henry  H.  Meyers,  Kohl  Bldg., 
San  Francisco.  The  first  unit  will  cost 
$548,000. 

The  excavation  is  estimated  to  cost 
between  $75,000  and  $85,000.  If  bids 
are  called  next  week  the  closing  date 
will  be  March  17th. 


BRIDGE  OR  FILL  WORK  PLAXJfXD 

NEVADA  CITY.  Nevada  Co.,  Cal.— 
The  State  Highway  Commission  has 
instructed  Engineer  Carruthers  to 
have  plans  prepared  and  a  survey 
made  for  the  proposed  bridge  or  fill 
for  the  State  Hlgh'\vay  lateral  where  it 


crosses  the  gap  at  the  south  end  of  the 
Narrow  Gauge  railroad  tunnel  atToTsn 
Talk.  The  Railroad  Commission  will 
determine  how  the  expense  isi  to  be 
divid-ed  among  the  State,  county  and 
Narrow  Gauge  Railroad  Comipany. 


GOVERNMENT    BIDS    WANTED. 
SUPPLIES    FOR    THE   NAVY 

Bureau  of  Supplies  and  Accounts, 
Na\T  Department,  Washington,  D.  C. — 
Sealed  proposals  are  wanted  un-der 
schedules  as  indicated  below  for  fur- 
nisbing  miscellaneous  !?upplies  for  the 
Navy.  The  date  of  opening  is  noted 
at  the  end  of  each  paragraph.  Where 
no  date  is  shown  the  ti-me  of  opening 
has  not  been  decided,  but  will  be  in  the 
near  future. 

Schedule  3717,  for  Mare  Island,  1 
duplex  coating  machine,  opening  of 
March  11. 

Schedule  3722,  for  San  Francisco, 
monel  metal  s<Jreening,  opening  of 
March  11. 

Schedule  3724,  for  Puget  Sound',  28 
annunciators,  opening  of  Marrii  11. 

Schedule  3725.  eastern  and  western 
yards,  hani'mock  rings,  opening  of 
March  11. 

Schedule  3730,  for  New  York  and 
San  Francisco,  16.000  barrelis  cement, 
opening  of  February  18. 

Schedule  773«%,  f.  o.  b.  works,  1 
eng'ine  lathe,  opening  of  February  10. 

Schedule  7737%,  f.  o.  b.  works,  1 
engine  lathe,  opening  of  February  10. 

Schedule  7738%,  f.  o.  b.  works,  1 
radial  drill,  opening  of  February  10. 

Schedule  7739%,  f.  o.  b.  works,  1 
milling  machine,  opening  of  February 
10. 

Schedule  7740%,  f.  o.  b,  works,  1  ra- 
dial  drill,  opening  of  February  10. 

Schedule  7741%,  f.  o.  b.  works,  1  en- 
gine^  lathe,  opening  of  February  10. 

Schedule  7742%,  for  South  Brook- 
l)Ti,  miscellaneous  steam  an-cl  water 
valves,  opening  of  February  10. 

Schedule  7743%,  f.  o.  b.  works,  1 
bench  lathe,  opening  of  February  10. 

Schedule  7745%.  for  San  Diego,  Cal., 
machine  tools,  opening  of  February  14. 

Schedule  7746%,  f.  o.  b.  works,  50 
lanterns.  op3ning  of  February  14. 

SEWER  WORK  BIDS  WANTED. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — The  City  Trustees.  W.  A.  Price, 
City  Clerk,  will  receive  bids  up  to 
March  3rd,  7:30  P.  M.,  for  the  follow- 
ing work: 

6  and  8  inch  by  4  inch  vitrified,  salt- 
glazed  tile  pipe,  wyes  and  4  inch  vit- 
rified, salt-glazed  tile  pipe  seive;  lat- 
terals;  brick  manholes,  etc..  be  con- 
structed on  Stambaugh,  Willow  and 
Laurel  stretts. 
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ADVAIVCE     INJEWS 

Official  Proposals,  Etc. 


steel  Work  to  be  Figured  This  Week. 

ALTERATIONS  Cost,    $45,000 

SAN  FRANCISCO.  St.  Francis  Theatre 
S  Geary  n«ar  Powell  Street. 

Alter  Class  "A"  theatre  building  into 
Cafe. 

Owner — Carlton  Wall  and  A.  Morri- 
son of  the  Techau  Tavern. 

Architects — Cunningham     &     Politeo, 

1st  Nafl.  Bk.  Bldg.,  San  Francisco 

The  alteration  of  the  building  will 

cost  $45,000,  exclusive  of  decorations, 

etc.     TTiere  will  also  be  an  entrance 

on  Powell  street. 


Plans  Being  Figured. 

OFFICE  BUILDING  Cost,  | 

LOS  ANGEILBS.     Santa  Fe  Ave.  near 

37th  Street. 
Three-story  reinforced  concrete  office 
building,   100x500;    also  two  one- 
story  reinforced  concrete  factory 
buildings,    100x^36    and    100x396, 
respectively. 
Owner — Keystone  Iron  Works- 
Architect — Albert  C.  Martin,  Higgins 
Bldg.,  Los  Angeles. 
Only   the   office   structure    Is   being 
figured  now 


Plans  Prepared. 

HOTEL  Cost,  I 

LOS  AKGELES.    W-Sixth  Street  near 

Westlake  Park. 
Twelve-story    Class    "A"   hotel.    250x 

175,  approximately  1000  rooms. 
Owner — Theodore  Curtis. 
Architect — Harrison       Albright.       553 

Laughlin  Bldg.,  Los  Ange'es. 


Plans  Being  Prei>ared. 

POST  OFFICE  Cost,  % 

SAN  LUIS  OBISPO,  San  Luis  Obispo 
Co.,  Cal. 

Post  Office  building. 

Owner — United   States   Government. 

Architect — Supervising  Architect's  Of- 
fice, Washington,  D.  C. 


Plans  Being  Prepared. 

PACKING  HOUSE  Cost,  $4,000 

SONOMA,  Sonoma  Co.,  Cal.  Opposite 
Vineburg  Station. 

Frame  packing  house,  60xW  (concrete 
foundation). 

Owner — Sonoma  Valley  Apple  Grow- 
ers-" Ass'n.,  Sonoma.  Cal. 

Architect — Not  Given. 


Work  to  be  Started  Shortly. 

HOSPITAL  Cost,  $ 

OROVILLE,  Butte  Co.,  Cal.     No.  1011 
Robinson  Street. 


Concrete  and  tile  fireproof  hospital 
building  (30  rooms.) 

Owner — Agnes  Curran  (Oroville  Hos- 
pital), Oroville,  Cal. 

Architect — Not  Given. 


Figures    Being    Taken    for    Concrete 

Work. 
APARTJIENTS  Cost,   $85,000 

SAN  FRANCISCO.    SW  California  and 

Gough  Streets. 
Five-stor>-  brick  Class  "C"  apartments 

(2  apts.  of  7  rooms  on  each  floor; 

2  bathrooms  with  shower.) 
Owner— .M.  S.  Show. 
Architect — A.    H.    Knoll,    465    Dolores 

St.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $7,486 

MT.  DIABLO,  Contra  Costa  Co.,  Cal. 
-Mt.  Diablo  Country  Club  Grounds. 

One-story  frame  residence  (9  rooms 
and  2  sleeping  porches  and  sep- 
arate garage.) 

Owner — H.  C.  Macauley,  Berkeley. 

Architect — James  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 

Contractor — C.  H.  Warren,  2257  FMlton 
St.,  Berkeley. 


Plans  Being  Figured.    Bids  Close  P^b. 

24,  1919. 
STORAGE  PLANT  Cost,  $400,000 

MARE  ISLANT),  Cal. 
Storage  plant  for  fuel  oil   (Specifica- 
tion No.  3631). 
Owner — ^^United  States  Government. 
Architect — United  States  Government. 

The  following  firms  have  secured 
plans  and  specifications  from  the 
bureau  of  yards  and  docks.  Navy  De- 
partment: 

Des  Moines  Bridge  &  Iron  Works, 
9th  and  Tuttle  streets,  Des  Moines, 
Iowa. 

John  D.  Danforth  Co.,  70  Ellicott 
street.  Buffalo,  N.  Y. 

Wayne  Oil  Tank  &  Pump  Co.,  Ft. 
Waj-ne,  Ind. 

Kinney  Manufacturing  Co.,  9529 
Washington  street,  Boston,  Mass. 

S.  F.  Bowser  &  Co.,  Inc.,  Evans 
Bldg.,  Washington.  D.  C. 

Lange  &  Bergstrom,  207  Sharon 
Bldg.,  San. Francisco. 

Plans  may  be  obtained  at  Mare 
Island.    $50  deposit  is  required. 


Plans  Being  Prepared. 
DWELLING  Cost,  $7,000 

OAKLAND.    Excelsior  Avenrte. 
Two-story  frame  dwelling. 


Owner — Withheld. 

Architect— Ohas.    W.   MoCall,   Central 
Bank  Bldg.,  Oakland. 

SPECIFICATIONS 
Exterior  Finish,     cemont     plaster; 
Floors,  hardwood;    Heating,  hot  air; 
Interior  Finisii,  gum. 


Plana  Being  Revised. 

RESIDBC«3E  Cost,    $10,000    to 

$12,000. 
PIEDMONT.  Lower  Piedmont  District 
Two-story  frame  residence  (10  rooms 

and  2  bathrooms). 
Owner — Withheld. 
Architect— Chas.   W.    McCaM,   Central 

Bank  Bldg.,  Oakland. 


Plans  Being  Prepared. 
RE3SIDBNCE  Cost,  $10,000 

BUR'LrNGAilE,  San  Mateo  Co.,  Cal. 
Two-story  8-room  residence. 
Owner — Withheld. 

Architect— Chas.  E.  J.  Rogers,  Phelan 
Bldg.,  San  Francisco. 


Plans  Ready  for  Figures  in  a  Pew 
Days. 

BUNGALOW  Cost,  $5,000 

SAN  FRANCISCO.  Plymouth  Avenue 
near  San  Ramon  Way,  Westwood 
Park. 

Frame  bungalow  (6  rooms). 

Owner — Mr.  Steams. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Prepared. 

BUNGALOW  Cost,  $5,000 

SAN  FRANCISCO.  -Eastwood  Drive 
near  Montecito  Avenue. 

Frame  bungalow  (6  rooms)  . 

Owner— Withheld. 

Architect— Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Prepared. 

BUNGALOW  Cost,  $4,900 

SAN  FRANCISCO.  Faxon  Avenue  near 
Elmwood  Way. 

Frame  bungalow  (6  rooms). 

Owner— Withheld. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans    Being    Prepared.      Re^dy    for 

Figures  February  24th. 
APARTMENTS  Cost,  $55,000 

SAN  FRANCISCO.  S  Pine  60  W  Stock- 
ton Street. 
Four-story     and     basement     concrete 

apartment  house  56  rooms  (2  and 

3-room  apts.) 


;e  Six 

ler— Withheld. 

iltect — J.   C.   Hladik,     Monadnock 
Bldg..  San  Francisco, 
'gregated  figures  will  be  taken. 


IS  Being  Prepared. 
«JICIPAIL    BLX)G.       Cost,    $260,000 
)BN,  Utah. 

1   and  reinforced   concrete  muni- 
cipal and  county  building, 
rer — Cottle  County, 
litect — Chas.    Woods,    First    Nat'l. 
Bank  Bldg.,  Ogden,  Utah. 


Cost,  $40,000 


:ract  Awarded. 

REHOUSB 

FGLAS,  Arizona. 

i-story    and    basement    reinforced 

concrete  store  and  warehouse,  75 

xl34. 

er — International  Commission  Co. 

litect — M.  Eugene  Durfee.  Douglas 

Arizona. 

;ractor — J.     N.     Spark,     Douglas. 

Arizona. 
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Eight  or  tien-room  school. 
Owner — City  of  Los  Angeles. 
Architect — John  C.  Austins  11'2'5  Baker 
Detwiler  Bldg.,  Los   Angeles. 

Working  Drawings  Being  Prepared. 
Ready  for  Figures  in  About  a  Month. 

SCHOOL  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal.  Dwight 
Way  opposite  Bowditch  St. 

Four-story  brick  and  terra  cotta 
school. 

Owner — Berkeley  Baptist  Divinity 
School  (Dr.  C.  M.  Hill,  President.) 

Architect — ^Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San  Fran- 


ract  Awarded. 

'OMOBILE   BLDGS.   Cost,    $39,726 
I'ENIX.  Ariz.     W-Washington  St. 
story^  Class  "B"  automobile  build^ 
ing,  176x187%. 
er — Overland  Arizona  Co. 
litects — Lescher  &  Kibbey,  Phoe- 
nix, Arizona. 
,ractor — J.  C.  Steele  Co.,  Phoenix. 


s  Being  Prepared.    - 

■RCH  Cost,  $25,000 

SON,  Arizona. 

k  church,  500  seating  capacity. 

er — Roman    Catholic    Archbishop, 

Rev.  Father  Thomas  Connolly  is 

pastor  of  the  church. 

litects— Wm.   Curlett   &   Son,  518 

Merchants    National    Bank    Bldg., 

Los  Angeles. 


le  Done  by  Days  Labor 

•RCH  Cost,  $ 

PEDRO,  Los  Angeles  Co.,  Cal. 
-story  and  'basement   hollow   tile 
or  brick  church,  72x79. 
er — First  Baptist  Congregation. 
litect — Norman     F.     Marsh,      212 
Broadway  Central  Bldg.,  Los  An- 
geles. 


ENASIUM  Cost,   $75,000 

ANGELES.       Washington     and 
Hope  Streets.     Polytechnic   High 
School  Site. 
It  gymnasium, 
er— City  of  Los  Angeles, 
litect— W.   J.   Bleisner,  223  South 
Plower  St.,  Los  Angeles. 


s  Being  Prepared. 
OOL  Cost,  $85,000 

ANGELES.     Nevin   Ave.   School 
Site. 


Plans  Being  Prepared. 

Y.   M.  C.  A.   BLDG.         Cost,   $30,000 

BERKELEY,  Alameda  Co.,  Cal.  Opp, 
University  Campus,  lOO  feet  from 
Sather  Gates. 

One-story  Class  "C"  Y.  M.  C.  A.  Bldg. 

Owner— Y.  W.  C.  A. 

Architect — ^Miss    Julia   Morgan,    Mer- 
chants' Exchange  Bldg..  San  Fran- 
cisco. 
Plans  will  not  be  ready  for  figures 

until  about  the  1st  of  April. 


Plans  Being  Prepared. 

WAREHOUSE,  ETC.  Cost,  $200,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Tenth 
and  Taylor  Streets. 

Three  concrete,  brick  or  corrugated 
iron  buildings  (cannery,  ware- 
house and  boiler  house). 

Owner — ^Producer's  Warehouse  Co  , 
San  Jose,  Cal. 

Architect — Engineering  Dept  of  Owner 


To  be  Done  by  Days  Work. 

RESIDENCE  Cost,  $2,000 

SAN  FRANCISCX).    No.  218  Vienna  St. 

Two-story  frame  residence. 

Owner — O.  M.  E.  Fountain,  Premises. 

Architect — 'None. 

(2620)  R 


Plans  Bfivg  Prepared. 

RiBCREAirON  BLDG.        Cost,  $40,000 

SAN  FRANCISCO.     Presidio. 

Two-story     hollow      tile      recreation 
building. 

Owner — Red  Cross. 

Architect — T.  Patterson  Ross,  310  Cal- 
ifornia St.,  San  Francisco. 
Plans    for   the   above   building   are 

now    in    Washington     in   charge     of 

Colonel  Filmer.    Upon  his  return  bids 

will  be  invited  from  a  selected  list  of 

contractors. 


Plans  Being  Figured. 
APARTMENTS  Cost.  $14,000 

SAN  FRANCISCO.    18th  St.  nr  Mission 
Three-story     and      basement     frame 


apartment  house,  1  5-room  and  6 

3-room  a,pts. 
Owner — Withheld. 
Architect — O.  E.  Evans,  2369  Mission 

St.,  San  FYancisco. 


Plans  Being  Figured. 
ALTERATIONS  Cost,  $7,000 

SAN  FRANCISCO.    Webster  Street. 
Alter  three-story  frame  (3)  flats  Into 

6  3-room  apartments. 
Owner — Withheld. 
Architect— O.  Ei  Evans,  256i9  MisBion 

St.,  San  FVancisco. 


Contract  Awardied. 

ALTERATIONS  Cost.  $1,000 

SAN  FkANCISCO.  24th  Avenue  near 
Lincoln  Way. 

Alter  frame  bungalow  (plaster  In- 
terior, new  foundation  anid  rat 
proofing,  painting  and  pHumMng.) 

Owner — Mr.  O'Donnell. 

Architect— O.  E.  Evans.  26«»  Mission 
St.,  San  Francisco. 

Contractor — E.  Cox. 


Sub-Figures  Being  Taken. 

FLAT    BUILDING  Cost.   $20,000 

LOS  ANGELES.     New  Hampshire  St. 

near  Fourth  Street. 
Two-story  hrick  flat  building,  4€xS3  (4 

6-room  flats.) 
Owner — Julius  Joseph. 
Agents — Goodman  &  Phillips,  517  Haas 

Bldg..  Los  Angeles. 


Contract  Awarded. 

GARAG-E  Cost.   $ 

SAN  FRANCISCO.  SE  Army  and  Mis- 
sion Streets. 

One-story  concrete  garage. 

Owner — John  and  Mary  MoCTonaghy. 

Architect— W.  H.  Crlm  Jr.,  425  Kteamy 
St.,  Sa,n  Francisico. 

Contractor — Ruegg  Bros.,  Pacific  Bl^. 
San  Francisco. 


Plans  Being  Prepared. 

CHURCH  BLDGS.  Cost,  $100,000 

(H^ENDALE.  Los     Angeles  Co.  ,  Oal. 

Louise  St.  and  Lomita  Ave. 
Brick  church  buildings. 
Owner — Holy  Family  Catholic  Church. 
Architect— Albert  C.  Martin,  430  Hlg- 

gins  Bldg.,  Los  Angeles. 
Thfe  buildings  will  include  a  new 
church  building,  parish  house,  gulM 
hall,  a  school  building,  etc.  The  prin- 
cipal buildings  will  be  of  brick  con- 
struction with  plastered  exteriors  and 
the  others  will  probaiMy  be  of  frame 
and  plaster  construction. 


Contract  A-wardied. 

FRAME  FLATS  Cost,  $30,000 

LOS  AINGELiBS.    West  Adams  St..  bwt. 
Magnolia  St.  and  Monmouth  Ave. 
Two  22-room  frame  flat  bulldflngs. 
Owner — C.  B.  MoLean. 


■chi'ect — L.  A.  Smith,  621  Investment 

Bldg.,  Los  Angeles, 
intractrr — Th«     Lilly-Fletcher     Co., 

621  Investment  Bldg..  Los  Angeles 


Cstnllna     Island     ImproTements. 

LOS  ANGELES,  Cal.— William 
rigley,  Jr.,  the  chewing  gum  mag- 
te.  is  negotiating  for  the  purchase 

Catalina  Island  from  the  Banning 
■mpany  an<}  intencts  to  make  the 
and  one  of  the  most  attractive 
nter  and  summer  resorts  in  the 
untry.     Improvements  are   planned 

Avalon  and  a  new  resort  may  be 
la-blished  ,  at  the  isthmus  which 
yuld  involve  the  erection  of  a  new 
tel  and  other  buildings. 
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Plans   Being  Prepared. 
APART.ME.XTS.  Cost,    $30,000 

SAN  FTIANOISCO. 
Three-storj-  frame  apartments,  3-room 

apts.  (plaster  exterior). 
Owner — Withheld. 
ATohdtect — Arthur     S.     Bugbee,     316 

Sharon  Bldg.,  San  Francisco. 


TO  ALTER  HOTEL. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
le  Hotel  Vendome  known  through- 
t  the  State,  was  sold  at  public  auc- 
in  recently  for  $80,000  to  Paul  F. 
atessa,  a  San  Francisco  attorney. 
Pratessa  will  form  a  company  of 
n  Jose  capitalists  to  make  improve- 
wits  In  the  hotel  and  continue  it 
der  a  new  management,  it  was  an- 
unced. 


INK     BUILDING  BIDS    WANTED. 


PARLIER,  Fresno  Co.,  Cal.— Sealed 
Is  for  the  erection  of  a  new  bank 
ilding  In  Parlier,  Cal.,  will  be  re- 
ived by  the  Secretary,  W.  J.  Lohman. 

the  Board  of  Directors,  up  to  6:00 
;lock  February  26,  1919.  Plans  and 
eciflcations  can  be  seen  at  the  Bank 

Parlier.  The  Board  of  Directors 
serve  the  right  to  reject  any  and  all 
!s. 


ans  to  be  Out  For  Figures  March  4th 
lNDSTAND  Cost,   $12,000 

tKLAND.     Lake  side  Park, 
anite  base     and    ornamental     iron 

work  for  bandstand. 
?ner — City  of  Oakland, 
chitects — Reed   &   Corlett,   Oakland 

Bank  of  Savings  Bldg.,  Oakland. 


ans  Being  Figured. 
)DITION  Cost,   $10,000 

iKLAND.    First  and  Market  Sts. 
■pressed  track   and   wharf  addition 

(piling  and  timber  construction.) 
rner — Howard  Company, 
chitects — Reed  &  Corlett,   Oakland 

Bank  of  Savings  Bldg.,  Oakland. 


ins  Prepared. 

>SPITAL  Cost,  $100,000 

lLLEJO,  Solano  Co.,  Cal.    Northwest 

corner  Georgia  and  Sutter  Sts. 
isipital  building. 

rner— Dr.  B.  J.  Klotz,  Vallejo,  Cal. 
signers  and  Contractors — Teicheria 

&  Barenchi,  Vallejo,  Cal. 


FTEL  C7L  STORAGE  filDS  WANTED 

Bureau  or  i  ards  and  Docks,  Navy 
Department,  Washington,  D.  C. — 
Sealed  bids  are  w.i.nt?d  until  February 
24,  1919,  under  sipocification  3631  for 
fuel  oil  storage  at  the  navy  yard. 
Mare  Island.  Cal.  Estimated  cost, 
$400,000.  A  deposit  of  $50  for  plans  is 
required. 

The  following  firms  have  received 
plans  for  tMs  work: 

Des  -Moines  Bridge  &  Iron  Works, 
9th  and  Tuttle  streets,  Des  Moines, 
Iowa. 

John  W.  Danforth  Co..  70  Ellicott 
street,  Buffalo,  N.  Y. 

Plans  or  further  information  have 
not  been  received  at  Mare  Island. 


BIDS     OPENED  FOR    WHARF    EX- 
TENSION. 

The  following  bidsi  were  received  at 
San  Francisco,  Cal.,  January  15  undter 
Y.  &  D.  specification  3782  for  con- 
structing an  extension  to  Long  Wharf 
at  San  Francisco,  Cal.: 

Healy-Tibbitts  Construction  Co.,  9 
Main  St..  San  Francisco,  Cal.,  $18,938; 
time,  20  days. 

Hyde.  Harjes  &  Co.,  San  Francisco, 
$19,840;   20  days. 

Clinton  Constr.  Co.  of  California, 
$10,941;  30  days. 

Thomson  Bridge  Co.,  $20,143;  30 
da}"s. 

Tibbitts-Pacific  Co.,  San  Francisco. 
$8,849;   50  days. 


ROAD  BIDS  UNDER  ADTISEMENT. 

SAN  JOSE,  Santa  aara  Co.,  Cal.— 
The  following  bids  were  received  by 
the  County  Supei-visors  for  the  im- 
provement of  the  Almaden  road  in 
Supervisor  District  No.  4: 

Surveyor's  estimate,  $71,100. 

Raisch  Improvement  Co.,  San  Fran- 
cisco, $72,900. 

F.  H.  Ritchie,  San  Francisco,  $69,- 
750. 

Clark  &  Henerj-  Constr.  Co.,  San 
Francisco,  $89,000. 

John  Doyle,  660  N-lOth  St.,  San 
Jose.  $68,447. 

Sciarrino  &  Herschbeck,  San  Jose, 
$71,104. 

Bernard  Ransome,  San  Francisco, 
$74,990. 

Bids  were  referred  to  the  committee 
of  the  whole. 
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PROPOSED  DAM  FOR  >VHEATLAND. 

WHEATLAND,  Yuba  Co.,  Cal.— E.  T. 
Briksen,  engineer  of  the  United  States 
Reclamation  Service  sent  into  Yuba 
County  to  make  a  survey  of  the  irri- 
gation facilities  of  this  section,  is  in 
Wheatland  to  investigate  the  proposed 
daan  sites  on  Dry  Creek  and  Bear 
River,  with  a  view  to  determining  their 
feasibility  as  reservoir  sites  for  stor- 
age of  waters. 

There  has  been  much  discussion  in 
Wieatland  as  to  the  possibilities  of 
irrigation  herealwuts  through  the 
agency  of  these  proposed  reservoirs. 
Thisi  is  the  first  step  to  interest  the 
Government  in  the  project.  The  I>ry 
Creek  project  has  been  surveyed-  by 
local  engineers  and  pronounced  by 
them  as  feasible,  and  a  map  has  been 
prepared  showing  the  entire  system. 


LONG    WHARF    EXTENSION    CON- 
TRACT  AWARDED. 

WASHINGTON,  D.  C— Among  the 
awards  made  at  Washington,  D.  C, 
during  the  past  week  for  construction 
work  at  Navy  Yards  is  included  a  con- 
tract to  the  Healy-Tibbitts  Construc- 
tion Co.,  9  Main  street,  San  Francisco, 
for  extension  of  long  wharf  on  a  bid 
of  $18,938,  the  time  for  completion  be- 
ing 20  days. 


BRIDGE       PIER       REPAIR      BIDS 
WANTED. 

COLUSA,  Colusa  Co.,  Cal.— The 
County  Supervisors  wili  receive  bidB 
up  to  March  4th,  2:30  P.  M.,  for  fur- 
nishing labor,  material  and  mechan- 
ical workmanship  necessary  for  the 
altenation  and  repair  of  the  three 
piers  of  the  High-way  'bridge  over  the 
Sacramento  river  at  Colusa,  Oal.  T. 
D.  Cain  is  County  Clerk  and  from 
whom  plane  may  be  had. 


SEWER  WORK  PLANNED, 

PITTSBURG,  Centra  Costa  Co.,  Cal. 
— The  City  Council  has  passed  a  reso- 
lution of  intention  providing  for  the 
following  work: 

That  there  be  laid  along  the  center 
line  of  York  street  from  its  intersec- 
tion with  the  center  line  of  Front 
street  and  thence  N  a  distance  of  235 
feet,  a  6-inch  vitrified,  salt-glazed. 
Iron  pipe  sewer  and  the  8  6  inch  by 
4  inch  "Y"  branches  be  placed  in  the 
same.    Jas.  Fitzgerald  is  City  Clerk. 


MERCED,  Merced  Co.,  Cal.— The 
Supervisors  have  granted  petition  of 
a  new  school  distTlct,  to  be  called  the 
Raisini  district,  to  include  portions  of 
the  present  Livingston  and  Merquin 
districts. 

An  election  to  vote  bonds  to  finance 
the  construction  of  a  building  for  the 
district  Willi  be  cal'led  shortly. 
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BIELDLXG  tOMRACTS. 
San  Francisco  Connty. 

No.  Owner              Contractor 

187  McDonald   Costello 

188  Miller    ...Stockholm 

185    Swcney    Nelson 

190  Cuvlerwell    Hamill 

191  Pinchard   Owner 

192  Com.  RHy  Moller 

193  Worth    _ Stahl 

194  Pratt  Pratt 

195  Petterle  Petterle 

196  Barsotti  Guist 

197  Barnes  Wagner 

198  Heyman   Heyman 

199  Anderson   -Anderson 

200  Morino    Rafanelli 

201  Pope   Trost 

202  Helke    Gusti 

203  Peters   Munster 

204  Miller  Gutteridge 

205  Boole  Boole 

206  Buckbee  Swenson 

207  Roth    Orendorfe 

208  Gallian    Salanave 

209  Hortsmann  Fiestel 


Amt. 

1900 

2000 

4500 

6M0 

70 

15000 

2690 

3000 

400 

400 

1000 

8000 

3000 

800 

500 

950 

750 

900 

400 

450 

400 

500 

2000 


FRAMiE  D'R'ELLIXG 

(187)  S  ST.  MARY'S  AVE  25  W  Mar- 
silly.    One-story  frame  dwelling. 

0\\Tier JIcDonald  &  Costello,  90 

St.  Mary's  Ave.,  and  93 
College  Ave..  S.  F. 

Architect None. 

Day'  swork.  COST,  ?1900 


ADDITION 

(188)  SW  PACIFIC  A\^  &  BAKER. 
Add  to  dwelling. 

Owner C.  O.  G.  Miller,  Premises. 

Architect Bliss  &  Faville,  1001  Bal- 
boa Bldg.,  San  Francisco. 

Contractor.. ..Stockholm     &     Son,  Mo- 
nadnock  Bldg.,  S.  F. 

COST,  $2000 

BRICK  GARAGE 

(189)  SW  FRANKLIN  &  REDWOOD 
One-story  brick  garage. 

Owner Joe  Sweney. 

Architect None, 

Contractor.. ..Emil  Nelson,   39  DelmaT, 
San  Francisco. 

COST,  $4500 


GARAGE.  ETC. 

(190)  S  GEARY  45  W  Fourth  Ave. 
Two-stoiy  brick  garage,  50x72,  with 
living  rooms  on  second  floo.r 

Owner Fred      Culverwell.      6027 

Geary.  San  Francisco. 

Architect C.     O.     Clausen.     Hearst 

Bldg.,   San  Francisco. 
Contractor....Thos.  Hamill,  4101  Balboa 
San  Francisco. 

COST,  $6900 


ALTERATION'S 

(191)     NO.  345  MONTGOMERY.    Erect 

mezzanine  floor. 
Owner Pinchardt  &  Shaughnessy 

345  Montgomery,  S.  F. 
Designer John  Simmen,  64  Rausch. 

San  Francisco, 


Con:ractor....Johu  Simmen.  64  Rausch, 
San  Francisco. 

COST.  $700 


FRA.ME  FACTORY 
(192)   SE  JEFFERSON  AND  TAYLOR. 
On'e-«tory  frame  factory  and  ware- 
house. 
Owner Commercial  Center  Real- 
ty Co. 

Architect None. 

Contractor.-.R.  W.   Moller,     614     Call 
Bldg..  San  Francisco. 

•   (30ST,  $15,000 


ALTERATIONS 

(193)     NO.  130  GRANT     AVE.       New 
fronts,    remove    marquee,    etc.,    for 
store. 
Owner Worth  &  Bush,  Cr.  Archi- 
tect, Call  Bldg.,  S.  F. 

Architect B.   J.   Joseph.   Call   Bldg.. 

San  Francisco. 

Contractor....J.  J.|  Stahl,  666  8th  Ave., 

San  Francisco. 

COST,  $2690 


FRAME  D^V^ELLING 
(194)     N  GEARY  96  E  Thirty-second 
Ave.    Two-story  frame  dwelling. 

Owner J.  J.  Pratt,    6736    Geary. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 


SUPPLY  STATION 

(195)     9E  MISSION  &  SILVER  AVE. 

Automobile  supply  station. 
Owner Frank  Petterle.  4315  Mis- 
sion, San  Francisco. 

Architect None. 

Day's  work.  COST,  $400 


ALTERATIONS 

(196)  PACIFIC  bet.  Montgomery  and 
Sansome.  Alter  one-story  brick 
building. 

Owner A.  Barsotti. 

Architect None. 

Contractor.. ..S.  A.  Guist,  617  Sansome, 
San  Francisco. 

COST,   $400 


Erect   bake 


BAKE  0V|:N 
(197)     NO.    26   ELLIS, 
oven,  12'xl2'. 

Owner J.  W.  Barnes,  Premises. 

Architect A.  S.  Heinneman,  Palace 

Hotel,    San    Francisco. 
Contractor.  -Dan  R.  Wagner,  110  Jes- 
sie, San  Francisco. 

COST,  $1000 


FRAME  DWELLINGS 

(198)     SE    BBRTITA    175-200-235-250 

NE   Mohawk.     Four    one-story    and 

basement  frame  dwellings. 

Ownfer Oscar    Hc>Tnan    &    Bro.. 

742  Market,  S.  F. 

Architect None. 

Day's  work.  COST,  $2000  each 


FRAME  DWELLING 

(199)     W  SIXTEENTH     AVE  287     N 

Cabrillo.     Two-story  and  basement 

frame  dwelling. 


Owner O.   E.   Anderson,   40  Ata- 

laya  Terrace,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000 


One- 


DWELLING 

(2O0)     SAN  MIGEL     RANCH. 
story    frame    dwelling. 

Owner Puccini  &  Morino,  Ocean 

Ave  and  Corbet  Rd.,  S.  F. 

Architect None. 

Contractor....Alherto      Rafanelli,      133 
Montana,  San  Francteco. 
COST,    $800 


ALTERATIONS 

(201)     NO.     3333      TWENTY-SIXTH. 
Alter  2  flats. 

Owner Mrs.  John  Pope,  Premises 

Architect None. 

Contractor.. ..Robert  Trost.     26th    and 
Howard,  San  Francisco. 
CX>ST,  $500 


ALTERATIONS  \ 

(202)     JIISSION   near     Twenty-third. 
Renovate  restaurant. 

Owner W.  L.  Helke,  Sacramento 

California. 

Architect None. 

Contractor.. ..S.  A.  Giusti,  617  Sansoni« 
San  Francisco. 

COST,  $550 


ALTERATIONS 

(203)     CASTRO  NO.  198.     New  stairs 
and  garage. 

Owner Mrs.  John  Peters,  Prem.- 

Architect None. 

Contractor.. ..Munster       &     Bomholdt, 
1530  Broderick,  S.  F. 

COST,    $750 


ALTERATIONS 

(204)     NOS.  57-59  WOOD.    Alter  flats. 

Owner Mrs.  Miller,  Premises, 

Architect None. 

Contractor....?.  H.     Gutteridge,    619% 
Clayton,    San   Francisco. 
COST,  $900 


(205)     NO.   97  STEWART.     Alter  of- 
fice. 

Owner W.  A.  Boole  &  Son,  Prem. 

Architect None. 

Day's  work.  COST,  $400 


ALTERATIONS 

(206)     NO.  285  KEAHNY.    Alter  candy 
factory. 

Owner Buckbee  Thome  &  (k).,  27 

Montgomery,  S.  F. 

Ai-chitect None. 

Contractor.. ..Swenson   &  Franzen,   145 
Natoma,  San  FYancisco. 

COST.  $450 


ALTERATIONS 

(207)     NO.  1518    FILLMORE.      Alter 
pool  parlor. 

Owner -A.     Roth,   2615     Laguna, 

San  Francisco. 

Architect None. 

Contractor.. ..L.  C.  Orendortf,  1414  Fill- 
more, San  Francisco. 

oosrr,  1400 


REPAIRS 

(208)     XOS.  1051-59  BROADWAY.  Re- 
pair damage  to  apartments. 

Owner Jos.     Gallian,     83      Post, 

San  Francisco. 

Architect None. 

ContTa«tor....J.   Salanave,   931    Pacific, 
San  Francisco. 

COST,  $500 


LEASES. 


San  Francisco  Coonfj-. 


Feb.  14,  1919— XOS.  469-477  FULTON. 
N  T  Giacomini  to  Guiseppe  Cortese 
and  Mary  C  Giacomini.  5  vears. 
$7500. 

Feb.  14.  1919— SW  POLK  AND  WASH- 
ington;  No.  1747  Polk.  Jos'  H  Mc- 
Evoy  to  M     Schweifler.       3     years. 

$1656. 

Feb.  11,  1919— NO.  3275  T\\'BNTY- 
second.  H  W  Lascelle  to  G 
Amoroso.    10  years.    $25  per  month 

Feb  11,  1919— NO.  4.304  EIGHTEENTH 
N  line  W  Diamond.  Henry  B  and 
Fannie  W  Stanton  to  Albert  S 
Burleson.  Postmaster  General  of 
United  States.  10  years.  $1800  per 
year. 


SOTICE  OF  NOX-RESPOXSIBILITT. 


San  Francisco  County. 


Fteb.  11,  1919— SE  O'FARRELL  AND 
Stoctton  82^5x87-6.  Rebecca  F 
Gall.  Sarah  Funkenstein  and  Chas 
F  Gall  as  to  improvements  on 
leased'   property 

Feb.  13,  191»— S  THIRTIETH  125  W 
Sanchez  W  25x  S  125  Ptn  Blk  25. 
Flint  Tract.  The  Mission  Savings 
Bank  as  to  improvements  on 
leased  property 


C03IPLETI0X  NOTICES. 


San  Francisco  County. 

RiiOORDED  ACCEPTED 

Feb.  6,  1919— SW  THIRTY -SIXTH 
Ave  and  Shore  View  Ave.  Bettie 
W  &  Robt.  D  Dunlop  to  S  A  Born 

Bldg  Co Feb.  5,  19-19 

Feb.  6,  1919— SE  FOURTH  AND 
Brannan,  137-6x275.  The  John 
Bellman  Branch  of  Liggett  & 
Myers  Tobacco  Co  to  W  C  Duncan 
&    Co ..Jan.    18,    1910 


LIENS  FILED. 


San  FranciRCO  County. 

RECORDED  AMOUNT 

Feb.  8,  1919— NW  PINE  &  BAKER 
N  25xW  73.  Hart-Wood  Lumber 
Co  vs  Wm  G  and  Ahina  Zupar  and 
Jas  A  Kirby  (as  Zupar  &  Kirby) 
$1219.08 

Feb.  11,  1'919— N«r  PINE  &  BAKER 
N  25xW  73.  E  D  Conolley  and  H 
W  Bode  (as  Spring  Valley  Lumber 
Yard)  vs  Wm  G  and  Ahina  Zupar, 
Jas  A  Kirby,  Marge  Krueger,  Wm 
Zupar  and  Jas  A  Kirby  (as  Zupar 
&  Kirby)  $1492.80 

Feb.  11,  1919— NR'  PINE  &  BAKER 
N  25xW  73.  M  Stulsaft  Co  vs  Wm 
G  and  Alvina  Zupar,  Jas  A  Kirby, 
Marge  Krueger,  Wm  G  Zupar  and 
Jas  A  Kirby  (as  Zupar  &  Kirby) 
_. _ „ $130.72 
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Feb.  13,  1919— NW  PLVE  &  BAKER  GARAGE 

N   25xW   73.     Chas  Terranova  vs  (203)     S  WOOLSEY  50  E  Deakin  Oak- 

Wm  G  and  Alvina  Zupar,  Jas  A  land.    Garage. 

Kirby  and  Wm  G  Zupar  (as  Zupar          Owner F.  B.  Rourke    2418  Wool- 
's: Kirby)  $330  sey,  Oakland. 

♦ Architect None. 

BUILDING  CONTRACTS.  Contractor....Guy     Taylor,   5566     Taft 

0AKL.4NT)  AND  ALAMEDA  COUNTI.  COST,  $400 

-Vo.        Onner                      Contractor     Amt,  T-.Ti-Tr.T  t  tx-/-. 

198  Hansen    Hansen      2000  r„„^^.?  „ 

199  Pool    Warner         400  '^^^     ^  WALLA  VISTA  AVE  100  E 

200  Tobin    ..                      Malley        500  Santa  Clara,  Oakland.     One-story  5- 

201  Diablo   Glove Malley        500  '■<">■"  dwelliag. 

203  Randall    Warner        500      O^er Elnora   Leach.    1131    Lln- 

203....Rourke    .Taylor        400  <^®"'  Oakland. 

204  Leach   Charleston      2906      Architect JSTone. 

205  Vielhauer    Fllttner      2260  Contractor....C.     E.     Charleston,     5627 

206  Marquis   JVIarquis       2000  Grove,  Oakland. 

207  Same    Same      4000  COST,  $2906.50 

208  Freeman  Yager        700  

209  Burg   Baughman       2480  REPAIRS 

\^!*,    wil'th-;  •; ^I'^^^Z     JS^  '205)    no.  3431  E-FOURTBBNTH  ST., 

91  >     n.u^,nH        ^'"fJ'^*      !^n  Oakland.     Fire  repairs. 

213     Suoinf    ^n         f^      ^"''^'- ^'•^"'^      Vielhauer,      1253 

ill     r^Fw     ^.....Bell         400  jjt^  j^        Oakland. 

V-A.    Cosley    Matson         400      Architect None. 

•>i«     m""      '^    ■?'^^w'i        ^  Contractor  ...Jos.  Flittner,     1700     35th 

216     Marcum      Burntt         600  Ave.,  Oakland. 

21/     Natl   Lead  Hoj-t      4000  rrwr    t99<!n 

218  Same    Same      3000  ^^^'  ^^^^^ 

219  Union    Lader Owner        550  

220  Pfrang    Owner      3i500 

221  Ingraham    Fly      2400  DWELLING 

222  Nelson    JVnderson       2636  (206)     E  FOtrRTEENTH  AVE  100  W 

223  Merrell   Fleischer         400  54th  Ave.,  Oakland.     One-story  flve- 

224  Ramsden   Pedgrift        400  room  dwelling. 

225  Guarantee   Rose        450      Owner E.  M.  Marquis,  2827  Rus- 

226  Superior    Rose         400  sell,  Berkeley. 

227  Chevrolet    Walker    30000      Architect None. 

Day's  work.                           COST,  $2000 

DWELLING  

(198)  N     THIRTY-NINTH     400     "W  DWELLINGS 

Market,  Oakland.    One-story  5-room  (207)     N  FOOTHILL  BLVD  25  and  50 

dwelling.  W  High,  Oakland.    Two  one-story  5 

Owner Albert  Hansen,   932  39th,  room  dwellings. 

Oakland.  Owner JE.  M.  Marquis,  2827  Rus- 

Arohitect None.  sell.  Berkeley. 

Dav's  work.  COST,  $2000      Architect None. 

Day's  work.                            $2000  each 

ADDITION  

(199)  NO.  3221  LORENZO  AVE.,  Oak-  MARQtTEE 

land.    Addition.  (208)     NO.    5897    SAN    PABLO   AVE., 

Owner W.  Pool,  Premises.  Oakland.    Marquee. 

Architect None.  Owner Chas.  Freeman,  Premises. 

Cont:-actor....S.       A.       Warner,       5394      Architect None. 

Princeton,  Oakland.  Contractor  ...Yager    Sheet    Metal    Co., 
COST    $400  3»01  Chestnut.  Oakland. 
■  COST.  $700 

GARAGE 

(200)  NO.    527    SANTA    RAY    AVE.,    '  DWELLING 

Oakland.     Garage.  (209)     W  PARK  BLVD.  40  S  Everett, 

Owner M.  Tobin,  Premises.  Oakland.    One-story  6-room  dwlg. 

Architect JS'one.  Owner Wm.  Burg,  103  8th,  Okd. 

Ccntractor....F.  T.  Malley,  3001  Grove,      Architect None. 

Oakland.  Contractor....J.  W.  Baughman.  1627  5th 
COST,  $500  Ave.,  Oakland. 
COST,  $24*0 

ALTERATIONS 

(201)  GORE  BROADWAY  AND  (X)L-  ALTERATIONS 

lege,   Oakland.     Alterations.  (210)     NO.  1212  WASHINGTON,  Oak- 
Owner Diablo  Glove  Co.,  Prem.  land.    Alterations. 

Architect None.  Owner Reich  &  Leivre,  Premises. 

Contractor....F.  T.  Malley,  3001  Grove,      Architect _None. 

Oakland.  Contractor. ...S.  Kulchar  &  Co.,  8th  Ave. 
COST    $500  and  E-lOth,  Oakland. 
COST,  $1000 

DWELLING  

(202)  W  THIRTY-FIFTH  AVE   50  S  ALTERATIONS 

Penniman,  Oakland.    One-story  two-  (211)     NO.      929     BRUSH.     Oakland. 

room  dwelling.  Alterations  and  additions. 

Owner Mrs.  T.  Randall.  Oakland.      Owner Mrs.  L.  Wickhorst.  Prem. 

Architect None.  Architect None. 

Contractor... .S.       A.      Warner.       5394  Contractor....?.   N.   Schmidt.   565   16th, 

Princeton,  Oakland.  Oakland. 

COST,  $500  COST,  $1350 


•HOOI. 

12)     EICllTKUNTU     AND      WEST, 

Oakland.     Two  one-story     one-room 

schools. 

.vner City  of  Oakland. 

rchltect None. 

mtractor. ...John   R.  Faulkes.  9828  E- 
14th,  Oakland. 

COST;  .|<»90  each. 


BUILDING  AND  BNGINE-ERING  NEWS 

DWEULING 

(221)     N  REDDING  I'aU  W  High,  Oak- 
land.    One-story  5-rooni  dwelling. 

Owner Miss     M.     A.     Ingraham, 

173«  11th  Ave.,  Oakland. 

Architect None. 

Contractor.. ..J.  M.  Fly  &  Co.,  335  22lid 
Ave.,  San  Francisco. 

COST,  $2400 


COKPLETION  NOTICES. 


VGINE  ROOM 

13)     NO.      1721      E-FOURTEBNTH, 

Oakland.     One-story     brick     engine 

room. 

ivner A.  Dupont,  Premises. 

rchltect None. 

jntractor ...Geo.  C.  Bell,  1317  E-14th, 
Oakland.  COST,  $400 


EPAIRS 

14)     NO.  2808-10  SAN  PABLO  AVE. 

Oakland.     Repairs. 

wner Mrs.    Cosley,    3327    Tele- 
graph Ave.,  Oakland. 

rchltect None. 

intractor ...W.    F.    Matson,   763    12th, 
Oakland. 

COST,  $400 


EPAIRS 

15)     NO.    31 S      SECOND,     Oakland. 

Repairs. 

•vner Hurley   &    Gibson,   Ala. 

•chitect None. 

ly's  work.  Cost.  $400 


:.TERATIONS 

16)     NO.     647     MARAPOSA     AVE., 

Oakland.     Alt'erations. 

vner R.   F.  Mareum,  Premises. 

■chitect None. 

)ntractor...  O.  L.  Burritt.     427     63rd, 
Oakland. 

COST,  $600 


)ILER  HOUSE 

17)     SW  FORTY-SEVENTH  AVE  & 

E-lOth.    Oakland.      Ome-story    steel 

frame  boiler  house. 

vner National  Lead  Co.  of  Cal- 
ifornia, American  Nat'I. 
Bank  Bldg..  S.  F. 

■chitect None. 

intractor....H.  0.  Hoyt  &  Co.,  Monad- 
nock  Bldg.,  S.  F. 

COST,   $4000 


i'FICE 

18)  SW  FORTY-SEVENTH  AVE  & 
E-lOth.  Oakland.  One-story  3-room 
office  building. 

vner National  Lead  Co.  of  Cal- 
ifornia. American  Nat'I. 
Bank  Bldg..  S.  F. 

chitect None. 

ntractor....H.  0|  Hoyt  &  Co.,  Monad- 
nock  Bldg.,  San  Pranclsc. 
COST.  $3000 

)DITION 

19)  ^V  PERALTA  150  S  Watts, 
Dakland.    Addition. 

mer Union  Blind  &  Lader  Co.. 

3535  Peralta.  Oakland. 

chitect None. 

y's  work.  COST,  $550 


VELLING 

M)  W  ZORAH  AVE  90  N  Brooklyn 
Dakland.  One  and  one-half-story 
)-room  dwelling. 

rner C.  J.  Pfrang,  5487  Clare- 

niont  Ave.,  Oakland. 

chitect None. 

v's  work.  COST.  $3500 


DWELLING 

(222)  N  DERBY  150  E  Ma'bel  being 
Lot  27  Blk  19  Mathews  Tract,  Ber- 
keley. All  work  for  one-story  5- 
room   d'welling. 

Owner Nels  Nelson,  1028  Pardee 

Berkeley. 

Architect None. 

Contractor. ...Anderson   &     Holt,     2488 
Shattuck    Ave.,    Berkeley. 

Filed  Feb.   14,   '19.     Dated  .        ' 

Frame  up  14 

Brown    coated    ^4 

Completed  and  accepted % 

Usual   35  days 14 

TOTAL   COST,    $2636 

Bond,  none.     Limit,  April  1.     Forfeit, 

$2.     Plans  and  specifications  filed. 
NOTE:     1st  report  Jan.  23   1919,  No. 

98. 


ALTERATIONS 

(223)     NO.   2429     SHATTUCK     AVE., 
Berketey.    Alterations. 

Owner —  Merrell,  Stuart,  Bkly. 

Architect None. 

Contractor..-Chas.       Fleischer,       2032 
Bancroft  Way,  Berkeley, 
COST,  $400 


(224)     NO.  709   SANTA     RAY     AVE., 
Oakland.    Garage. 

Owner C.  H.  Ram&den,  Premises. 

Architect None. 

Contractor....Jas.  H.  Pedgrift,  565  16th 
Oakland. 

COST.  $400 


(225)     NO.  2537  BROADWAY,  Oakland 
Alterations. 

Owner Guarantee     Battery      Co., 

639  Van  Ness  Ave.,  S.  F. 

Architect None. 

Contraotor....A.  H.  Rose  &  Co.,  525  17th, 
Oakland. 

COST,  $450 


ALTERATIONS 

(226)     NO.     2O07     GROVE.     Oakland. 
Alterations. 

Owner Superior    Doughnut    Co., 

2001-05  Grove,  Oakland. 

Architect None. 

Contractor....A.  H.  Rose  Co.,  525  17th, 
Oakland. 

COST.  $400 


ADDITION 

(227)  FOOTHILL  BLVD.  AND  69t'h 
Ave..  Oakland.  Three-stoi-j'  rein- 
forced concrete  addition. 

Owner Chevrolet       Motor       Co.. 

Premises. 

Architect None. 

(Contractor.. ..P.  J.  Walker  Co..  Monad- 
nock  Bldg.,  San  Francisco 
COST.  $30,000 


\OTirE  OF  NON-RESPOXSIBILITT. 


Alameda  County. 


Feb.  11,  1919— NO.  5847  SAN  PABLO 
Ave,  Okd.  Leah  and  Joseph  Wles- 
man  as  to  improvements  on  leased 
property    


Alameda  County. 

RECORDED  ACCEPTED 

F&b.  7,  1919— E  BROADWAY  Cor. 
Kales  Ave,  Oakland.  Maud  E  Kil- 
patrick  to  G  S  Risher....Feb.  7,  1919 

Feb.  10,  1919— PTN  lOO  S  of  SW  Cor. 
First  and  Jefferson  W  150xS  50, 
Okd.  Pacific  Gas  &  Electric  Co 
to  The  Foundation  Co....Jan.  30,  1919 

Feb.  10,  1919— SW  ELEVENTH  AND 
Franklin,  Okd.  Turner  &  Dahn- 
ken  to  C  R  Watts Feb.  1,  1919 

Feb.  11.  1919— NO.  3906  PARK  BLVD 
being  N  ptn  Lot  25  Blk  "E"  Map 
4th  Ave.  Ten-ace.  Okd.  Wallace 
Morrison  to  whom  it  may  con- 
concern   Feb.  13,  1919 

Feb.  11,  1919— NO.  3900  PARK  BLVD 
being  S  Ptn  Lot  25  Blk  "E'^  Map 
4th  Ave  Terrace,  Okd.  Wallace 
Morrison  to  whom  it  may  con- 
cern   Fel».  13  ,1919 

Feb.  11,  1919— W  JACKSON  1154  N 
12th  N  118  W  172-6  S  100  W  4  S 
1'8  E  176-6,  Okd.  M  .M  Enos  to 
Charles  W  Knights FVb.  12,  1919 


LIEJfS  FIL'3D. 
Alameda  Cotnty. 


RECORDED  AMOUNT 

Feb.  6,  1919— LOT  5  BLK  "A"  Map 

I^kew-ood'   Park,    Okd.      Rhodes- 

Jamieson  &  Co  vs  Nettie  W  and  A 

McFarland    and    Harry    Schwalra 

$57.80 

Feb.  8,  1919— LOT  5  BLK  "A"  Map 
Lake  wood  Park,  Oakland.  Harry 
Schwalni  vs  Nettie  W  and  A  Mc- 
Farland     $659.27 

♦ — 

OAKLAND  BUILDING  OPERATIONS 
FOR  THE  MONTH  OF  .lANUART 
1919, 
»  

Olassifieation  No.    of 

Buildings                 Permits  Costs 

1-story    dwellings 21         $  35,000 

IV^-story    dwellings.-       7  20,300 

2-stoi-y    dwellings 6  28,906 

4-st     reinforced     con- 
crete   CIass"C"store 

building    1  80,000 

2-story   factory   Wdg,..       1  22,000 
1-st     concrete     work- 
shop           1  1,000 

1-story    laboratory 1  1,000 

1-story    playhouse. 1  800 

1-story    greenhouse 1  300 

Garages  and  sheds 43  7,050 

Electric    signs 4  7(^5 

Additions    29  9,3'13 

Alterations    &   repairs     71  54,865 

Total    187  $261,239 

SniMART. 

New   construction   116  $206,374 

Alterations    &    repairs     71  54,865 

Total    187        $261,239 

^ 

LIENS    FFLED. 


Ilarin  County. 


Recorded  Amount 

Feb.  8,  1919— LOT  1  BLK  "C"  Carri- 
gan  Tract.  San  Anselmo.  Fairfax 
Lumber   Co    (corp)    vs   Arthur  S 


nes  and  wife  and  Florence  C 

inantr $806.45 

13,  191*— BUSH  TRACT.  San 
selmo.  Fairfax  Lumber  Co  (a 
rp)   vs  Elizabeth  and  V  Coppa 

$732.32 

^ 

BUILDENG  COXTRACTS. 
Fresno  County. 

kfE  D'W'BLLING 

12  BLK  32  Alta  Vista  Tct,  Fresno 
ime  dwelling. 

>r J.  P.  Williams,  1116  Ade- 
line St.,  FYesno. 

ftect None. 

i    work.  COST,    $3000 

itB  DWELLING 

5N0  HEIGHTS  LOT  34  E  17  ft. 
.  35  BIk  8,  Fresno.  Frame  dwell- 
an.d  garage. 

or. J.  J.  Graff,  1284  Glenn  St., 

Fresmo. 

tect J^Ione. 

i  work.  COST,  $3000 


.IE  DWELLING 

20  Ptn  Lot  21   Blk  1  Van   Ness 

.ct,  Fresno.     Frame  dwelling. 

r .C.  E.  Kliewer,  530  Forth- 

Camp   St.,   Fresno. 

tect -None. 

actor.... —  Fugmaun,  Fresno. 

COST,   $3000 


'24  WILSON  ST.,  Fresno.    Frame 
>Uing  and  garage. 

r. E.  B.  Jensen,  928  Wilson 

St.,  Fresno. 

tect .None. 

work.  COST.  $2800 


£E   DWELLING 

EGE  ADDITION  LOTS  30  AND 

Blk  9,  FYesno.      All  work     for 

ne  dwelling. 

r C.  L.  McLane,  1027  N-Van 

Ness,  Fresno. 

tect None. 

actor.. ..G.  H.  Stivers  3452  Illinois 

St.,  Fresno. 
Feb.  7,  '19.     Dated  Feb.  4,  '19. 

me  up,  ready  for  roof % 

>f  on,  floors  laid  and  rooms 

lastered ^, 

ipleted    _ ^ 

al    35    daj'^ _ ^, 

TOTAL  COST,  $2900 

$1450.     Sureties.  Geo.  F.  Brash- 

nd  Walter  S.   Jones.     Limit,   60 

Forfeit,  none.    Plans  and  speci- 

>ns  filed. 


5  BLK  5  Alta  Vista  Tract,  Fresno 
me  dwelling  and  garage. 

r J.  B.  Hart,  3667  Grant  St., 

Fresno. 

tect None. 

work.  COST,  $3500 


LLING 

30  AND  31  BLK  10  College  Addi- 
,  Fresno.      Frame  dwelling. 

r C.  L.  McLain,  1027  North 

Van  Ness  St.,  Fresno. 

tect None. 

actor  ...G.  H.  Stivers,  3462  Illinois 
St.,  Fresno. 

COST.  $3000 


L,LING,  ETC. 

22  AND  23  BLK  12,  Fresno 
ghts,  Fresno.  Frame  dwelling 
garage. 


BUILDING  AND  ENGINEERING  NEWS 

Owner L.  Patter.son,  Fresno. 

Aichitect None. 

Contractor.. ..Hansen   Constr.  Co.,  2225 
Fresno  St.,  FVesno. 

COST,  $2800 


rOMPLETIOX  XCnCES. 


Fresno  County. 


Recorded  Accepted 

Feb.  7,  1919— HAMILTON  A\'E  & 
Pearl  St.,  nr  Cor.  (Seeding  Bldg.) 
California  Associated  Raisin  Co  to 
whom  it  may  concern... Jan.  30,  1919 


BOLDIXG  CONTRACTS. 

Sacramento  CountT. 


ALTERATIONS 

NO.  500  FIFTEENTH  ST.,  Sacramento 
Alterations  to  dwelling.  Build  porch 
stair,  etc. 

Owner 3Irs.  C.  Ahem,  Premises. 

A  rchitect None. 

Contractar....W.  R.  Saunders,  2810  "I" 
St.,  Sacramento. 

COST,  $1200 


FRAME  FLATS 

THIRTY-FIRST  AND  "P"  STS.,  Sac- 
ramento. Four  frame  buildings  (2) 
flats  each. 

Owner Libby.  McNeil     &     Libby. 

Architect None. 

Contractor... .E.   A.    Corum.    2523    Por- 
tola  St.,  Sacramento. 

COST,  $1900  each 


FRAME  FLATS 

THIRTY-FIRST  AND  "P"  STS.,  Sac- 
ramento. Four  frame  buildings  (4) 
flats  each. 

Owner Libby,  McNeil  &  Libby. 

Architect None. 

Contractor.-. .E.    A.    Corum,    2523    Por- 
tola  St.,  Sacramento, 

COST,  $3600  each 


BUILDIVG  COXTRACTS. 


.San  Joatiuin  County. 


BUILDING 

FREMONT     AND     HARRISON     STS., 
Stockton.     Building. 

Owner W.  E.  French,  Stockton. 

Architect None. 

Dav's  work.                           COST,  $2000 
♦ 

BID  FOR  TIES  ACCEPTED. 

SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has  ac- 
cepted the  informal  bid  of  the  Navarro 
Lumiber  Co.  for  furnishing  and  de- 
livering 800  ties  for  use  on  the  Muni- 
cipal Railway  System. 
$13,800,000  ASKED  FOR  ALASKA 
RAILROAD. 

WASHINGTON.— Congress  has  been 
asked  by  Secretary  Lane  for  an  ap- 
propriation of  $13,800,000  to  complete 
construction  of  the  Alaskan  Railroad 
the  next  year. 

With  material  and  labor  now  avail- 
able, work  which  showed  up  during 
the  war  is  to  be  pu.shed  to  completion. 
The  Secretary  said  the  total  cost 
would  be  $44,800,000  insftead  of  $35,- 
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000,000.  as  originally  estimated,  and 
the  appropriation  now  asked  includes 
the  deficiency. 


>EW    HARBOR   BOARD    POSITION. 


Mr.  W.  A.  Sweat  has  taken  up  his 
new  work  as  TraflSc  Manager  of  the 
State  Board  of  Harbor  Commis- 
sioners. This  sihould  develop  into  an 
important  activity  in  connection  with 
the  traflic  and  transportation  affairs 
of  this  port.  Mr.  Sweat  is  a  man  of 
excellent  qualities,  and  was  formerly 
employed  as  the  chief  rate  clerk  of  the 
TraflJc  Bureau  of  the  San  Francisco 
Chamber  of  Commerce. 


MERCED     COUXTY    GRAND    JURY 
RECOiEMEXDS  DEPROVEMEXTS 

MERCED,  Merced  Co.,  Cal.— The 
County  Grand  Jury  recommends  the 
immediate  construction  of  a  new  high 
school  building  in  Merced.  The  pres- 
ent schools  are  congested  and  a  "de- 
plorable" condition,  according  to  the 
Jury  report. 

Other  recommendations  are:  That 
an  isolation  cottage  supplant  the 
present  pesthouse  adjunct  of  the  coun- 
ty hospital;  that  the  grammar  school 
buildings  at  Dos  Palos  be  condemned 
because  of  their  unsafe  condition,  and 
that  a  new  Jail  and  courthouse  be  built 
ct  Livingston. 


TALLEJO     WILL     XOT     IMPROTE 
WATER  SYSTEM. 

VALLEJO,  Solano  Co.,  Cal. --The 
matter  of  improving  the  present  water 
supply,  as  suggested  by  the  Mare 
Island  Officials,  has  been  acted  upon 
by  the  City  Council,  who  takes  the 
stand  that  it  is  not  the  time  for  the 
city  to  bond  itself  for  the  work.  City 
Engineer  T.  D.  Kilkenny  reported  that 
a  dam  could  be  constructed  in  Gordon 
Valley  from  70  to  100  feet  in  height 
which  would  imi>oimd  from  2,000,000,- 
000  to  4,000,000,000  gallons  of  water. 
It  was  also  estimated  that  the  dam  and 
reservoir  site  would  cost  at  least  $1,- 
250,000  and  that  the  lake  would  have 
a  watershed  of  20  square  miles. 

It  is  probable  that  the  Government 
will  now  take  action  to  give  the  Mare 
Island  territory  an  adequate  water 
supply. 


STREET  WORK  PLAXS   ORDERED. 

SANTA  CRUZ,  oanta  Cruz  Co..  Cal. 
— The  City  Council  has  instructed  the 
City  Engineer  to  prepare  plans  and 
specifications  for  the  paving  of  Sea- 
bright  avenue  from  Sequel  avenue  to 
Pine  street  with  a  20-foot  strip  of  5- 
inch  concrete  and  on  the  s^me 
thoroughfare  from  Fourth  street  to 
East  Cliff  Drive  with  a  pavement  cov- 
ering the  full  width  of  the  street. 


I'i  ,e   Iwelve 

>E>V  (  ANNEKT  FOK  SAN  JOSE. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
The  Richmond-Chase  Company  has 
been  formed  here  with  the  intention 
of  ei'ecting  a  huge   cannery  building. 

Among  those  interested  in  the  pro- 
ject are:  Arthur  D.  Curtner,  F.  E. 
WTiipple,  C.  M.  O'Brien,  A.  W.  Hutch- 
ins,  George  A.  Richmond  and  Blmieo" 
E.  Chase. 

The  amount  subscribed  to  the  new 
corporation  is  $40,000. 


SIDEWALK   CONTRACT  AWARDED. 

EUREKA,  Humboldt  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  Elsemore  &  Jacobs, 
Eureka,  for  the  construction  of  con- 
crete sidewalks  about  the  county  hos- 
pital grounds  on  a  bid  of  $1,'&84. 

Other  bidders  were:  F.  W.  Dins- 
more,  $1793;  Padgett  &  Kelly,  $^76'5, 
and  Hill  &  Rowley,  $1792. 


niDS     OPENED     FOK     CONCRETE 
DRAIN  PIPE. 

SANTA  BARBARA,  Cal.— Bent  Bros. 
&  Kraner,  825  Central  BWg.,  Los  An- 
geles, submitted  the  lowest  bid  at 
$11,378  for  furnishing  16O0  ft.  of  3'6- 
in.  reinforced  concrete  drain  pipe  in 
place  at  Gibraltar  dam.  Following  are 
the  bids  in  detail: 

Bent  Eros.  cS:  Kraner  (a)  pip«  $7 
per  ft.;  (b)  15  ft.  of  manhole,  $6  ft.; 
(c)  manhole  cover,  $50;  (d)  placing 
blow-off  pipe  and  valve,  $50;  total, 
$11,378. 

Hunter  &  Watson  (a)  $7.66  per  ft.; 
(b)  .$150  complete;  (c)  $20;  (d)  $25; 
total,  $12,435. 

E.  H.  Hunt  (a)  $«.75  per  ft.;  (b)  $150 
complete;  (c)  $30;  (d)  $20;  total,  $14,- 
200. 

Santa  Barbara  Unit  Brick  &  Tile  Co., 
submitter  a  bid  of  $4  per  ft.  for  pipe 
not  including  excavation,  but  no  bid 
on  the  incidental  work. 


OPEXIXO  OF  FILTER  SYSTEM  BIDS 
POSTPONED. 

SACRAMEiNTO,  Cal.-The  opening 
of  bids  for  the  filter  system  for  the 
New  Washington  School  has  been 
po.'^tponed  until  such  time  as  Building 
In.spectoi-  George  J.  Calder  and  Di- 
rector Gus  Turner  can  be  present. 
The  bids  will  be  opened  by  the  Board 
of  Education. 


IRRIGATION  PROJECT. 

BAKRRSPIELD,  Kern  Co.,  Cal.- 
The  committee  of  Kern  county  water 
user.s  appointed  to  draft  preliminary 
boundaries  for  the  proposed  East  Side 
irrigation  district  has  recommended 
that  petitions  be  circulated  for  the 
formation  of  a  district  bounded  by  th« 
East  Side  canal  on  the  east  and  south 
and  the  Beardsley  and  Leredo  exten- 


BUII-DING  AND  ENGINEERING  NEWS 
sions  on  the  north  and  west  and  the 
extensions  of  such  canals  on  proper 
grades  to  include  all  the  Irrigable 
areas  on  the  Kern  delta.  The  proposed 
district  includes  approxlmatelw  640,- 
529  acres.  Miller  &  Lux,  Inc.,  Kern 
County  Land  Co.,  S.  P.  Land  Co.,  and 
Carrael  Land  &  Cattle  Co.  (Tejoin 
Land  Syndicate),  hold  313,022  acres  of 
this  area  and  the  remaining  327,507 
acres  are  owned  by  some  2195  persons 
or  concerns. 


BIDS   WANTED   FOR  PILE   WORK, 
ETC. 

BLYTHE,  Riverside  Co.,  Cal.— Until 
4  P.  M.,  March  1,  bids  will  be  received 
by  the  directors  of  the  Palo  Verde 
Joint  Levee  District  at  Blythe  for  fur- 
nishing and  driving  approximately 
40  round  cedar  piles,  50  and  60  ft.  in 
length,  to  form  jetties  and  revetments 
along  the  California  bank  of  the  Colo- 
rado river  south  from  Ehr«nburg 
crossing,  4%  miles  southeast  of 
Blythe;  also  for  supplying  and  erect- 
ing bridge  work  extending  over  the 
trestles,  together  with  timber  support 
frome  for  brush  revetments.  The  dis- 
trict will  furnish  a  new  pile  driver 
barge,  equipped  with  Twin  City  hoist, 
pile  driver  and  jet  rig,  complete.  Con- 
tractor will  furnish  all  other  equip- 
ment. J.  C.  Allison,  Calexico,  is  the 
chief  engineer  and  general  manager 
of  the  district.  Plans  and  specifica- 
tions are  on  file  at  the  district  office 
at  Blythe. 


TO  TOTE   HIGHWAY  BONDS. 

FRESNO,  Cal. — The  Supervisors  of 
Fresno  County  will  call  an  election 
in  March  to  vote  on  the  issuance  of 
$15,000,000  bonds  for  the  construction 
of  270  miles  of  permanent  highway  in 
Fresno  County.  The  roads  will  be 
paved  with  concrete.  Lloyd  Aldrich, 
former  highway  engineer  of  Stanis- 
laus County,  will  be  appointed  high- 
way engioeer  under  an  enabling  act 
which  is  now  pending  in  the  legisla- 
ture. The  Supervisors  are  considering 
a  proposition  to  pave  the  main  street 
of  every  town  and  city  as  a  connect- 
ing link  In  the  permanent  highway 
system. 


Higbway    Improrement   Planned. 

LOS  ANGB}LBS,  Cal.-The  Super- 
visors of  Los  Angeles  County  have 
agreed  to  construct  five  miles  of  con- 
crete road  from  the  Ventura  County 
line  to  Casitalc.  The  road  will  cost 
cost  about  $60,000  and  the  work  will 
be  started  next  July,  the  cost  to  toe 
paid  out  of  the  1920  automobile  license 
tax.  Completion  of  this  road  will 
give  a  paved  highway  from  Ventura 
County  line  to  Los  Angeles. 


PAVING  PLANNED. 

SANTA  BARBARA,  Cal.— City  En- 
gineer A.  B.  Cook  was  instructed  by 
council  to  prepare  plans  and  specifica- 
tions for  paving  Sola  street  between 
Chapala  and  Bath  streets.  The  city 
engineer  was  also  instructed  to  take 
up  with  the  property  owners  the  mat- 
ter of  a  ligtit  macadam  pavement  for 
Castillo,  Los  Olivos  and  Padre  streets, 


SEWER  IMPROVEMENT  PLANNED, 

FRESNO,  Cal.— The  City  Trustees 
adopted  a  resolution  of  intention  on 
February  5  for  the  construction  ol 
main  and  lateral  sewers  in  Municipal 
Improvement  District  No.  1  (North 
Fresno),  estimated  to  cost  $20,000.  On 
February  17  the  Trustees  will  heai 
protests  and  fix  a  date  for  a  special 
election  at  which  the  question  ol 
issuing  $200,000  bonds  will  be  sub- 
mitted. Plans  for  the  work  have  been 
prepared  by  City  Engineer  Murray. 


STREET   PAVING   PLANNED. 

FRESNO,  Cal.— Resolutions  of  In- 
tention to  pave  the  following  streets 
were  adopted  by  the  city  trustees  or 
February  3:  Mariposa  street  betweer 
"M"  and  Divisadero  street;  Frankllr 
avenue  between  Van  Ness  and  Coasi 
avenues  and  alley  in  Block  219,  City  ol 
Fresno.  These  streets  will  be  pavec 
with  4  indhes  of  concrete  with  1%-In 
bitulithic  wearing  surface;  proceed 
ings  instituted  under  improvement  aoi 
of  1911. 


STREET  WORK  BIDS  WANTED. 

STOCKTON,  San  Joaquin  Co.,  Cal 
— Bids  will  be  received  up  to  Februarj 
18th,  10:30  A.  M.,  by  G.  W.  Pulich 
City  Clerk,  for  the  following  work: 

Improvement  of  East  street  fron 
the  S  line  of  Weber  avenue  to  the  S 
line  of  Fremont  street;  North  stree 
from  tie  E  line  of  Madison  streeet  t( 
the  W  line  of  California  street;  Com 
merce  street  from  the  S  line  of  Norti 
street  to  a  line  65  feet  S  of  said  line 
and  Center  street  from  the  S  line  o 
North  street  to  a  line  50  fe«t  S  of  sair 
S  line. 


GLENN  COUNTY  WANTS  HIGHWAl 
IN  BUTTE  COUNTY. 

WILLOWS,  Glenn  Co.,  Cal.— A  reso 
lution  asking  the  Xjegislative  Com 
mittee  on  State  Highways  to  recom 
mend  connecting  highways  betweel 
Oroville  and  Willows  and  betweei 
Chico  and  Hamilton  City  was  unani 
mousiy  passed  by  the  Supervisors. 

The  resolution  adopted  was  iden 
tical  with  that  passed  recently  bj 
the  Butte  County  Supervisors. 

A  delegation  from  Butte  City  pre 
sented  the  resolution. 


TO  REPAIK  ROAD. 

PLACERVILLE.  BI  Dorado  Co.,  Cal. 
—  The  County  Board  of  Supervisors 
has  appropriated  f2.000  with  which  to 
improve  the  Auburn'  road  from  Cool 
to  American  River.  Work  on  the  road 
will  be  started  immediately. 
(26127)     E 


GBADDfG   BIDS    WANTED. 


XOTICE  TO  CONTRACTORS. 


WILLOWS,  Glenn  Co.,  Cal — Carding 
contract  to  be  let  immediately  on  70,- 
000  cubic  yards  canal  work  for  Provi- 
dent Orrigation  District.  Full  infor- 
mation can  be  obtained  from  office  of 
P.  B.  Cross,  Willows,  Cal. 


CHIEF  IXSPECTOR  OF  BIILDIXGS 
PROmSES  BIG  BUSIVESS. 


The  revival  of  building  operations  in 
all  sections  of  San  Francisco  coinci- 
dent with  decreases  in  the  cost  of 
t)uilding  materials  is  predicted  by  John 
P.  Morgan.  Chief  Inspector  of  Build- 
ings of  the  Board  of  Public  Works: 

"Building  contractors,"  said  Horgan, 
'are  entering  busy  days  again  after 
;he  general  closedown  during  the  war 
jeriod.  Homebuilding  in  San  Fran- 
;isco  is  once  more  becoming  an  active 
ndiistrj-.  In  the  Richmond.  Sunset 
md  other  home  districts  permits  for 
milding  homes  are  being  sought  everv 
lay. 

"Prices  on  building  materials  are 
iropping  gradually  from  their  war 
lasis.  Lumber  dealers  have  announced 
I  20  per  cent  decrease  in  prices  and 
ither  lines  probably  will  follow. 

"The  greatest  activity  in  building 
rork  at  present  is  in  additions  and  im- 
irovements  to  existing  structures, 
hough  plans  and  specifications  for 
lew  buildings  and  homes  are  being 
ormulated  by  many  contractors. 

"The  outlook  for  the  building  in- 
tustry  in  San  Francisco  is  one  of 
ealthy  progress  and  improvement." 


f ARBOR    COMMISSIOIERS    ORDER 
PAYMENTS. 


At  the  meeting  of  the  Harbor  Com- 
lissioners  on  Thursday  claims  were 
rdered  paid  as  follows: 

W.  B.  Kyle  &  Co.,  shed.  Pier  31. 
348.82;  $300  and  $176.77. 

Scott  Co.,  fire  protection  system  Pier 
1.  $1.^77.61:  Pier  33.  $1188.74;  Pier  31. 
1791.09;  Pier  31.  $997.32;  Pier  41, 
1883.70. 

Pacific  Coast  Boiler  Works  repairs 
-)  dredger  bucket,  $243. 

J.  D.  Hannah  final  payment  on  shed 
ier  3,  $25,282.50. 

An  informal  contract  to  wreck  shed 
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on    Pier   1    was   awarded   to   Symons 
Bros. 

The  wrecking  of  the  shed  on  Pier  1 
means  that  a  new  Pier  and  new  shed 
will  be  erected. 


HIGHWAT  PLANNED. 

BAKERSFIELD,  Kem  Co.,  Cal.— 
The  Supervisors  of  Kem  County  have 
taken  up  with  the  state  highway  com- 
mission the  matter  of  building  the 
Kem  county  section  of  the  road  to  the 
coast  via  Cfaolame  pass,  being  an  ex- 
tension of  the  road  from  Lost  Hills, 
"niis  is  one  of  the  state  aid  roads  pro- 
jected before  the  war.  The  Kem 
county  section  will  cost  about  $350,- 
000. 


STREET  DtPROYEMENT  PLANNED. 

COMPTON,  Los  Angeles  Co.,  Cal.— 
Capt.  Edward  N.  Lynch,  716  Central 
Bldg.,  Los  Angeles,  City  Engineer  of 
Compton,  has  been  instructed  by  the 
City  Trustees  to  draft  a  resolution  of 
intention  for  the  improvement  .  of 
Perebinth,  Tamarind  and  Magnolia 
streets,  in  Compton.  Approximately 
1'.500  lin.  ft.  of  roadway  is  comprised  in 
the  improvement,  involving  60,000  sq. 
ft.  of  grading  and  6-in.  decomposed 
granite  surfacing,  3O00  lin.  ft.  of  ce- 
ment curb  and  10,000  sq.  ft.  of  cement 
sidewalk.  The  work  will  be  done  under 
the  Vrooman  act. 


CONTRACT  AWARDED  FOR 

STREET  mPROTEMENT. 


LOS  ANGELES,  Cal.— Will  F.  Peck, 
4568  Finley  avenue,  Los  Angeles,  has 
been  awarded  a  contract  for  the  con- 
struction of  cement  curbs,  gutters  and 
walks  in  a  tract  west  of  Main  street 
between  99th  and  108th  streets,  for 
Emil  Firth,  346  South  Broadway.  The 
work  will  cost  approximately  $20,000. 


ROAD  WORK  CONTRACT  AWARDED 


SAX  RAFAEL,  Marin  Co..  Cal.— The 
County  Supervisors,  Rob  E.  Graham. 
County  Clerk,  has  awarded  a  contract 
to  S.  P.  Brownlee,  Ross  and  Marin 
Streets,  San  Rafael,  for  the  follow- 
ing work  on  his  bid  of  $13,169; 

For  laying  pavement,  establishing 
grade  and  constructing  siubgrad*. 
curbs,  gutters,  sewers,  drains,  catch- 
basins  and  culverts  in  and  upon 
Laurel  Avenue,  Cedar  Avenue  and  Lo- 
cust Avenue,  throughout  their  entire 
length  in  Road  Improvement  District 
No.  4. 


T.  M.  C.  A.  BUILDING  FOR  TALLEJO 

VALLEJO,  Solano  Co..  Cal.— The 
National  War  Work  Council  has 
awarded  Vallejo  $20,000  for  a  civilian 
Y.  M,  C.  A.  building,  with  an  additional 
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$4,000  for  equipment  and  $500  month- 
ly until  next  January  tor  maintenance. 
A  campaign  will  be  conducted  to 
raise  the  money  to  buy  a  site  and  in- 
stall a  foundation  and  swimming  pool. 


CONCRETE  ROAD  WORK  PLANNED 

MADERA,  Madiera  Co.,  Cal.— O.  A. 
Robertson,  president  of  the  United 
States  Land  Farms  Company,  owners 
ot  OhowohiUa  townsite  and  environs, 
has  proposed  to  the  supervi-sors  to 
build  a  concrete  road  from  Chowchilla 
to  connect  with  the  Santa  Rita  bridge 
on  the  proposed  Pacheco  pr.ss  line  of 
the  State  highway,  which  is  part  of 
the  Yosemite-to-tbe-sea  road.  The 
cost  of  the  new  highway  is  placed  at 
$225,000.  Robertson's  corporation 
agiees  to  pay  $150,000  of  the  cost  if 
the  county  will  pay  $75,000. 


MACHINERY   BIDS    WANTED. 

RIVEJRSIDE,  Cal.—  Until  noon, 
.March  1,  the  City  of  Riverside  will  re- 
ceive bids  for  the  purchase  of  the 
following  machinery  at  the  Rubidoux 
pumping  plant:  Two  50  H.  P.  Fair- 
banks-Morse oil  engines;  one  20  H.  P. 
Fairbanks-Morse  gasoline  engine;  3x4 
inch  belted  vertical  compressor;  5x 
18-in.  cylindrical  air  receiver;  Inger- 
Eoll-Rand  air  compressor,  12i4xl2-in. 
single  acting  8%x8-in.  Deming  triplex 
pump;  single  acting  llxl2-in.  Dean 
steam  pump  and  78  ft.  of  10-in.  rub- 
ber belting.  Certified  check  for  5  per 
cent  required  with  each  bid.  Address 
W.  A.  Scott,  Superintendent  of  Water 
Department. 


PAYING  PLANS  BEING  PREPARED. 


MERCED,  Cal.— City  Engineer  C.  D. 
Martin  has  been  instructed  by  the 
City  Trustees  to  prei)are  plans  and 
specifications  for  paving  Alameda 
street,  a  portion  of  "J"  street  between 
Twentieth  and  Twenty-second  streets, 
and  all  the  alleys  between  "K"  and 
"N"  streets  from  Sixteenth  to  Twenty- 
second  street.  The  paving  will  have  a 
4-in.  concrete  base. 


FIRST  CARLOAD. 


It's  clicking  over  the  rails  now.  and 
it  corutains  Concrete  Carts,  Wheel- 
barrows, etc.,  for  Lansing  Company, 
338  Brannan  Street.  This  is  the  first 
of  several  carloads  they  expect  from 
their  Lansing.  Michigan,  factory,  and 
is  the  result  of  a  flying  visit  to  head- 
quarters, made  recently  by  J.  0. 
Emsberger,  San  Francisco  Branch 
Manager. 

They  do  not  intend  adding  to  their 
.<ytock  of  Concrete  Machinery  just  now. 
for  it  very  complete. 
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STATE      CORPORATIOS^     DEPART- 
WENT. 


MAGMFICEXT        DREAM       HOTEL 
BARED  IX  SUIT. 


OAKLAND,  Cal.— Department  eight 
of  the  Superior  Court,  in  which  Judge 
W.  M.  Conley  is  presiding,  is  filled 
with  plans  for  a  magnificent  dream 
hotel  which  Oakland  came  near  realiz- 
ing in  1912,  according  to  Architect 
William  H.  Wilcox.  On  the  wall  is 
pinned  a  picture  of  it  and  all  those 
interested  in  the  case  admit  that  it  is 
a  thing  of  beauty.  It  was  to  cost  $2,- 
500.000,  according  to  the  plans  and 
the  allegations  of  the  suit  concerning 
it,  and  authorities  are  agreed  that  it 
would  cost  twice  or  three  times  the 
money  to  build  it  now. 

Architect  Wilcox,  82  years  old,  is 
suing  Mrs.  Edith  M.  Durst,  executrix 
of  the  estate  of  Murray  H.  Durst,  of 
the  Durst  hop  ranches,  for  the  archi- 
tect fees.  It  is  alleged  that  Wilcox 
was  commissioned  to  draw  plans  for 
a  hotel  to  occupy  the  block  bounded 
by  Broadway,  Webster,  Twenty-sec- 
ond and  Twenty-third  streets.  The 
fee  was  to  have  been  one  per  cent  of 
the  cost  of  the  building,  and  it  is 
claimed  that  ?1157  was  received  on 
account,  leaving  a  balance  owing  of 
$23,425. 

The  aged  architect  worked  for  years 
perfecting  the  plans,  he  says,  and 
even  since  the  deal  fell  through  he' 
dreams  over  them  and  continuously 
plans  their  greater  perfection. 

The  plaintiff  in  reply  to  the  suit 
alleges  that  she  has  no  knowledge 
whatever  of  hor  late  husband  having 
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ever  contemplated  building  such  a 
hotel  or  that  he  ever  commissioned 
Wilcox  to  prepare  the  plans. 


SACRAirENTO,  Cal.-^ommissioner 
of  Corporations  E.  C.  Bellows  has 
issued  a  warning  to  investors  through- 
out California  to  beware  of  a  man 
representing  himself  as  a  sales  agent 
of  the  Pan  Motor  Company,  and  who  is 
rejjorted  to  be  offering  shares  of  that 
company's  stock  for  sale. 

The  Pan  Motor  Company  is  not  au- 
thorized to  sell  its  securities  in  Cali- 
fornia, its  application  for  permission 
so  to  do  having  been  denied  by  the 
Corporation  Department  some  time 
ago.  Likewise  no  agent  or  broker  is 
authorized  to  sell  these  shares  in  the 
state,  and  if  any  shares  are  sold  here, 
the  sales  are  void  under  the  Corporate 
Security  Act. 

The  Pan  Motor  Company  is  located 
at  St.  Cloud,  Minn.,  and  S.  C.  Pando- 
Ifo  is  the  head.  Information  received 
by  the  Corporation  Department  from 
Federal  Authorities  is  to  the  effect 
that  Pandolfo  is  now  under  Federal 
indictment. 


UEBSTER     STREET  IX     ALAMEDA 
XEEDS  DIPROYEMEXTS. 


ALAMEDA,  Cal.— With  half  of  Web- 
ster street  submerged  and  the  low- 
lands alongside  a  veritable  lake,  Ala- 
meda is  confronted  visibly  with  a 
problem  which  before  many  months  is 
destined  to  become  a  serious  one,  in 
the  opinion  of  City  Manager  Charles 
E.  Hewes. 

The  recent  heavy  rains  has  caused 
the  street  to  flood. 

Asked  an  estimate  on  the  probable 
co&t  of  the  improvement  Hewes 
stated  he  roughly  figured  the  four  or 
five  foot  fill  would  entail  a  cost  of 
$50,000  and  an  added  figure  of  a  like 
amount  for  sewer  improvements  and 
repaving. 


GREAT   OPPORTUXITT  FOR  FREE 
ADTERTISIXG    IX   THE    ORIENT. 


The  Foreign  Trade  Department  of 
the  San  Francisco  Chamber  of  Com- 
merce is  advised  by  the  Pacific  Mall 
Steamship  Co.  that  they  are  anxious  to 
procure  films  for  exhibition  in  China. 
■^Tiat  they  desire  is  moving  pictures 
of  industries,  etc.  This  would  afford 
one  of  the  best  mediums  of  advertising 
in  China.  Interested  merchants  and 
manufacturers  are  urged  to  endeavor 
to  furnish  these. 

The  Overseas  Agencies,  Ltd.,  also 
intend  to  send  out  films  by  their  Mr. 
Barkovith  on  the  "Nanking,"  Febru- 
ary 15th  for  free  exhibition  in  China 
and  Russia. 


0,000,000      TOTED      FOR      ROAD 
BUILDIXG. 


WASHINGTON.— The  annual  Post 
Oflice  appropriation  bill  carrying 
$400,000,000  and  providing  for  the  ex- 
penditure of  $200,000,000  additional 
on  roads  during  the  next  three  years 
has  been  passed  by  the  Senate. 

Fifty  million  dollars  of  this  sum 
would  be  used  during  the  present 
year.  The  bill  now  goes  to  conference. 


TO  CALL  BIDS  FOR  SEOER 
SYSTEM. 

SEAL  BEACH,  Los  Angeles  Co.,  C?al 
— The  City  Council  has  decided  to  call 
for  bids  for  the  sale  of  $45,000  bonds 
voted  some  time  ago  for  the  construc- 
tion of  a  sewer  system.  Bids  will  be 
called  for  at  the  same  time  for  con- 
struction of  the  sewers.  Olmsted  & 
Gillelen,  Hollingsworth  Bldg.,  Los 
Angeles,  consulting  engineers,  are  In 
charge  of  the  work.       The     original 


plans  and  specifications  are  now  beli 
revised  and  the  call  for  bids  w; 
probaiWy  be  issued  d/Uring  tlie  comii 
week. 


CONTRACT  AWARDED  FOR  ALj 
MEDA  COUNTY  ROAD  EttPBOT] 
MENT. 

OAKLAND,  Oal.— The  fOllowii 
bids  were  received  February  10th,  I 
tUe  Ailameda  County  Board  of  Supe 
visors  for  the  improvement  of  a  po 
tion  of  County  Road  No.  357,  fro; 
First  street,  Irvington,  to  its  Inte 
section  with  the  state  high-way  nes 
Warm  Springs,  and  a  portion  of  tt 
main  county  road  leading  from  Mii 
sion  San  Jose  to  Warm  Springs,  i 
Washington  Road  District,  Wasiint 
ton  Township,  Alameda  Count}',  aboj 
4  miles  in  length: 

Bates    &    Borland $92,736 

Clark  &  Henry  x::onstr.  Co.  94,255 

Healy-Tibbitts  Constr  Co...  95,855 

The  contract  was  awarded  to  Bat« 

&  Borland,  Oaklmd  Bank  of  Saving 

Bldg.,  Oakland. 

FAIitFIELD,  Solano  Co.,  Cal.— .d 
the  last  meeting  of  the  County  Supei 
visors  two  motor  trucks  for  use  o 
county  road  work  were  authorize 
purchased.  Supervisor  Thomas  Mc 
Cormack  and  Chairman  D.  M.  Flemin; 
were  instructed  to  make  the  purchase 


STREET  WORK  BIDS  WANTED. 

OAKLAND,  Cal.— Bids  -niU  'be  re 
cefved  by  L.  W.  Cummings,  City  Olerk 
up  to  Febi-uary  20th,  12  M.,  for  the  fol 
lowing  work: 

That  portions  of  East  Eighth  stree 
in  the  -vicinity  of  37th  avenue,  b< 
graded,  curbed  with  redwood,  gutterec 
with  concrete  gutters,  three  feet  wide 
and  paved  with  oil-macadam. 
(26841)     1st  report  Jan.  8,  1919    E 


PAYING   BIDS   WANTED. 

VALLBJO.  Solano  Co.,  Oad.— Th« 
City  Clerk  has  been  imsitructed  to  ad- 
vertise for  bids  for  the  paving  ol 
KisseH  alley,  between  Sanfia  Clara 
and  Branciforte  and  Capitol  and  Caro- 
lina streets. 
(2614-5)     B 


ROAD  CONTRACT  AWARDED. 

ASTORIA,  Ore.— The  J.  H.  Tillman 
Co,  has  been  awarded  a  contract  by 
the  County  Court  for  the  grading  and 
laving  of  the  remaining  portion  of 
the  Smith's  Point  road.  The  pave- 
ment is  to  be  16  feet  wide  and  to  con- 
sist ciif  a  six-inch  concrete  bas«  with 
an  11/4-inch  wearing  surface  of  as- 
phaltic  concrete.  Tho  bid  was  $28,- 
581.86. 


BIP     CAXAL     SYSTEM     IN     EAST 
PLA>"yED. 
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$2,000,000  WAITED  FOR  BOAPS. 


WASHINGTON.  D.  C— "Take  the 
Atlantic  ocean  to  the  heart  at  the 
continent"  is  the  s-logan  of  the  Great 
Lakos-St.  Lawrence  Tidewater  Asso- 
ciation, formation  of  which  was  com- 
pleted hei'e  recently.  The  purpose  of 
the  aasociation  i.s  to  promote  the  pro- 
ject to  deepen  or  canalize  the  St. 
Lawrence  river  jointly  with  the  Cana- 
dian gtoveminent  and.  by  making  use 
of  the  new  Welland  canal  connecting 
Lake  Erie  and  Lake  Ontario,  to  en- 
able ocean  steamships  to  move  to  and 
through  all  of  the  Great  Lake". 


STATE   OF     XETADA.    TO     BITLD 
OWX  CEJfEXT  PLAXT. 

CARSON  CITY.  Nevada— The  fol- 
lowing has  been  appointed  to  investi- 
gate the  feasibilitj"  of  establishing,  by 
the  State,  a  plant  for  the  manufacture 
of  Portland  cement: 

E.  W.  Griffith  of  Clark  County. 

W.  P.  Harrington  of  Orm.='by  County 

A.  W.  Hes^on  of  Elko  County. 

A  report  on  the  findings  of  the  Com- 
mittee must  be  filed  with  the  State 
Legislature  not  later  than  March  10th. 


BAttROAD  TO  PATE  STREETS. 

MARYSVILLE,  Yuba  Co..  Cal.— The 
City  Council  has  prepai-ed  plans  and 
pa.9sed  a  resolution  ordering  the  Sac- 
ramento Northern  Railroad  to  pave 
the  c'ty  .<^trcets  between  their  tracks 
on  "C"  street  from  Second  to  Sixth 
streets  and  on  Sixth  street  from  "A" 
to  "C"  streets. 


TAFT  PLAXS     STREET    ntPROTE- 
STEXTS. 

TAFT.  Kern  Co..  Cal.— The  City 
Trustees  are  considering  the  improve- 
ment of  Fourth  fjtreet  betAveen  Center 
p,nd  Lucai-d'  streets,  as  requested  by 
the  war  board,  that  men  returning 
frcm  the  front  may  be  given  employ- 
ment. 


BAKERSFIELD  POST  OFFICE  BIDS 
REJECTED. 

BAKERSFIELD.  Kern  Co..  Cal.— 
Postmaster  T.  E.  Klipstein  of  Bakers- 
field  has  received  word  from  Washing- 
ton that  the  bids  for  the  proposed 
Bakersfield  Post  OflSce  building  have 
been  rejected. 

An  additional  appropriation  of  $2.5.- 
000  will  be  asked  by  the  Post  Office 
Department.  Approximately  $137,000 
was  ,  appropriated  by  Congress  to 
cover  the  cost  of  the  building. 

The  low  bid  on  the  last  call  for  bids 
was  submitted  by  McLeran  &  Peter- 
son, Sharon  Bldg..  San  Francisco,  at 
$149,607  for  limestone, 


CARSON  CITY,  Nevada— Assembly- 
man .Mack  of  Washoe  has  announced 
that  he  will  introduce  a  bill  providing 
for  a  bond  issu*  of  $2,000,000.  to  be 
used  in  construction  and  maintenance 
of  highways.  The  bill  has  the  suppart 
of  Governor  Boyle. 


RE.HOTAL     OF     AFSTRALIAX     IM- 
PORT  PROHIBITIOX   OX   SOAP 
AXD  TIX  PLATE. 


The  official  representative  of  the 
Australian  Department  of  Trade  and 
Customs  announces  that  the  prohibi- 
tion against  the  importation  into 
Australia  of  soap,  and  of  certain 
goods  when  packed  in  tin-plate  con- 
tainers or  menufactured  from  tin 
plate  has  been  removed.  Soap  has 
been  on  the  list  of  prohibited'  imports 
in  Australia  since  August  9,  1916,  and 
the  prohibition  against  tin-plate  man- 
ufactures and  goods  packed  in  tin- 
plate  containers  has  been  in  force 
since  January  1,  IS'IS. 


LODGE  BOLDIXG  FOR  RICKMOXD 
PLAX'XED. 

RICHMOND.  Contra  Costa  Co..  Oal. 
— A  $40,000  lodge  building  is  planned 
by  the  Richmond  Lodge  of  Red  Men. 
The  proposed  building,  according  to 
Secretary  of  the  Hall  Association  W. 
G.  Casey.  420  Fifth  streeit.  Richmond, 
will  be  three  stories  in  height  and 
will  be  oO  by  112  feet  in  size. 

The  entire  first  floor  will  be  devoted 
to  a  gymnasium  and  swimming  tank, 
while  the  upper  floors  will  be  given 
over  to  lodge  rooms  and  auditorium. 
No  architect  has  been  selected  as  yet. 


BIDS  REJECTED  FOR  SCHOOL. 

PHOENIX,  Ariz.— The  bids  received 
January  30  by  the  Board  of  Trustees 
of  Phoenix,  Ariz.,  school  district  for 
the  erection  of  a  new  grade  school 
building  were  ordered  rejected  by  the 
Board  on  account  of  being  in  excess 
of  the  amount  available  for  the  build- 
ing. The  matter  of  taking  new  bids 
will  be  deferred  for  sixty  days  or 
longer.  Marsih,  Howard  &  Wal'ling- 
ford  of  Los  Angeles  are  the  architects. 
The  bids  received  were  as  follows: 

General  Contract — C.  W.  Cisney, 
Phoenix,  $157,900;  T.  B.  Stewart, 
Phoenix.  $159,850;  Clinton  Campbell, 
$180,000;  Edwards  &  Wildey  Co..  $183,- 
000;  J.  P.  Dawson,  $176,500;  J.  C. 
Steels.  $183,355;  W.  H.  Jones  $187,102; 
J.  W.  Tucker.  $193,000,  and  T.  L. 
Eden.  $193,890. 

Plumbing— L.  T.  Dale.  $16,275; 
O'.Neil.  $16,379;  L.  W.  Greer.  $16,598; 
Chapel  &  Ma.thews,  $17,225;  D.  H. 
Burtis  $18,000;  S.  Hi'll  &  Son,  $1«,000, 
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Heating— Hoagland-Lakin  Co.,  $9298 
and  S.  Hill  &  Son,  $11,550. 

Painting— Bane.  $5640;  Wormell  & 
Drawbaugh.  $7800,  and  McNeil.  $6920. 


Street  and  Sewer  Work  Planned. 

RICHMOND,  Contra  Costa  Co..  Cal. 
— The  City  Council  is  considering  the 
sewering  and  paving  of  Twenty-ninth 
street,  Lincoln  and  Andrade,  in  the 
Andrade  tract  near  the  Watson  apart- 
ments. 

The  streets  above  Seventh  and 
Eighth  streets,  from  Barrett  to  Penn- 
sylvania are  also  to  be  improved. 
These  include.  Maple.  Hawthorne  and 
Elm.  The  property  owners  about 
these  streets  have  signified  their 
willingness  to  have  the  streets  im- 
powed. 

Nadeau.  a  short  street  adjoining  the 
proi)erty  of  the  Grant  school,  will  also 
be  improved. 

TOWX      HALL      ALTERATIOXS 
PLAXXED. 

LOS  GATOS,  Santa  Clara  Co..  Cal. 
— Plans  prepared  by  Town  Engineer  J. 
Church  Walker  for  remodeling  the  of- 
fices in  the  Town  Hall  have  been  ap- 
proved and  the  Trustees  have  in- 
structed him  to  proceed  with  the 
work.  The  improvemesnts  are  con- 
fined to  the  offices  of  the  Tax  Collector 
and  Town  Clerk. 


BIDS      OPEXED     FOR     BARRACKS 
ADDITIOX. 

(By  Special  Wire.) 
BENICIA,  Solano  Co.,  Cal.— The 
following  bids  were  received  February 
6th,  by  Colonel  Baker,  Commandant 
at  Benicia.  for  the  construction  of  a 
tw.j>-story  brick  barracks  addition: 

E,    E.    Btherton $13,600 

(Qualified  Bid,  $11,400) 

R.  Trost   15,655 

Monson   Bros 16,547 

Grace   &   Bernieri 18.000 

McLaren   &  Peterson 13,270 

A.    H.    Vogt 14.375 

W.    C.    Duncan 14.372- 


BIDS     OPEXED     FOR       LIGHTING 
SYSTEM. 


SAN  DIEGO.  Cal.— The  P.  E.  New 
bery  Electric  Co.,  of  Los  Angeles,  sub- 
mitted the  lowest  bid  at  $3147,  work 
to  be  comipleted  in  75  days,  for  the 
construction  of  a  flood  lighting  system 
at  the  naval  coaling  station  at  La 
Playa,  wires  to  be  laid  in  concrete 
conduits.  Other  bids  received  were 
as  follows:  R.  P.  Moses.  $4975.  70 
days;  Hartwefl  Co.,  $5200,  150  days; 
Southern  Electric  Co.,  $5953.70.  60 
days;  Globe  Elec.  Co.,  San  Francisco, 
?6,425,  70  days. 
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CONTRACT  AWARDED  FOR  STEEL 
PLATES,  ETC, 

LOS  ANGELES,  Ol. — The  Western 
Pipe  &  Steel  Company  was  awarded 
the  contiiaot  at  $92,000  for  furnishing 
the  steel  plates  and  rivets  for  the  pen- 
stoick  for  power  plaint  No.  2,  San  Fran- 
cfequlto  canyon.  Deliveries  will  be- 
giin  in  90  days  and  the  power  bureau 
of  the  department  of  public  service 
will  employ  aibout  lOO  men  in  the  con- 
struction of  the  penstock.  The  first 
unit  of  ijower  plant  No.  2  is  designed 
to  develop  2S.OO0  horsepower.  The 
ultimate  development  will  be  about 
40,000  horsepower. 


TO    CONSTRUCT   PIPE   LINE. 

LOS  ANGELES,  Cal.— The  Union  Oil 
Company  has  applied  to  the  Board 
of  Supervisors  for  a  franchise  to  con 
struct  about  6.75  miles  of  oil  and  gas 
pipe  lines  in  Mesa  Drive,  Hill  Drive, 
San  Gabriel  boulevard.  Valley  Road, 
Durfee  avenue  and  Lexington  and 
Gallatan  Road.  Bids  for  the  fi'anchise 
will  be  opened  in  Match. 


C.\MINET    Si.\KERS. 


Hunter.   R.   J.,   expert     cabinet     makeir, 
2156    Telegraph    Ave.:    dealer    in    ma- 
hograny.    antoque      and    all    kinds 
furniture;      repairs      and      polishing 
Telephone   Oakland   2T33. 
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20ih  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 


917  Modol. 


Purchase  from  the  manufacturer 

NORRIS    K.     DAVIS,  Wnulacturer 

Municipal,  Road  and  Building  Contractors'  Equipment 
Telephone  Market  1675  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Francisco 
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FAST  ElIctr^^o 


LPAVE   KEY   ROUTE   FERKy 


Laave  I 


Daily  except  as  noted. 


7:20A: 


•9:00A 


9:40A 


.  Sacramento,      Pittsburg,      Bay 
Point.     Carries     Observation 
Car.  Through  train  to  Chico, 
Marysville,    Colusa,    Oroville 
and  Woodland. 
8 :  OOAIConcord.  Diablo  and  Way  Sta- 
tions, 
.Sacramento,  Bay   Po'nt,   Pitts- 
burg, Chico,  Woodland.    Car- 
ries Parlor  Observation  Car. 
Pinehurst,     Concord,     Sundays 
and  Holidays. 
ll:20AlSacramento,      Pittsburg,     Bay 

I     Point.  Colusa,  Chico. 
*l:OOP|Sacramento,      Pittsburg,      Bay 
I     Point,  Colusa. Chico, Woodland 
3:00P|Sacramento,      Pittsburg,      Caj 

I     Point,  Elverta.  Woodland. 
4:00PlConcord    and    Way    Stations. 
4:40P|Sacramento,   Pittsburg.   Marys- 
I     ville,  Colusa.     Oroville     and 
I     Chico.     Observation  Car. 
5:15PlPittsburg.     Concord.     Danville 
I     and     Way     Stations,     except 
I     Sundays  and  Holidays. 
8:00PiSacramento,    Pittsburg.    Wood- 
I     land   and   Way   Stat'ons. 
♦     Connections  made  at  Mallard  for 
Walnut  Grove.  Ryde,  Isleton,  an  1  Hio 
Vista  by  Lauritzen  Transportat"on  Co. 
Boats. 


OAKUND,  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co.,  S.  F.;  People's 
Express  Co.,  Oakland. 


IHMDSrOOD  HEADQUiSKrERS 


■'  COTtONWOODrEtM-rtOl. 

-   SOUtMERN^  BED  GU 

,t(JCKORY-LAUREl-M» 
>-  OBEGON  MAPLE-PIAIN 

■  -  QOABTEREO    OAr^ - 
HYBROCK  BENDING  OAK 

^POPLAR-- WAUNUT 


BOXWOOD-EBtNV-IROHBARK 
JEH1SER0'K0A-SW1SKC£D*R 
UGNUHVItAE-MAHOGANY 
rcsewoOteak-JUbbean 


SB^ 


WHITE  BROTHERS 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KKY   UOUTE  FERRY 

Phone  Sutter  2339 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
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£^     1'      LIBRARY 
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Telephone  Doaglaa  2372 


Pabliution  Ofiice 
560  Mission  Street 


San  Francisco,  Cal,  February  26, 1919 


Pabliihcd  Everr  Wedieula; 
Nineteenth  Year,    No.  9 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha>ving 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
SiQ  Francisco.  Cal. 


Railway  E^changre  Building 
Portland,  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 


Telephone  Oakland  2181 

American  Excavating  Company 


—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 


are  open  every  day  of  the  year,  including  Sundays  and  Holidays, 
from  8  A.  M.  until  midnight.  Specially  convenient  for  Builders 
and  Contractors.     Boxes  $2.50  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,  S.  F.,  Cal. 
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House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34-744  Bush  St. 

Member 
SAN  FRANCISCO  Insurance  Brokers  Exchange 


Charles  Datid  Gbolle 


Phone  Garfield  8672 


JOHN  G.  ILS  &  CO. 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 
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Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 


Price  List  on  Money  Saving  PRINTING  tor  Every  Day  Requirements. 


Xote   Heads 

tSize     5HX8V4) 

1000   $  4.00 

2000    -' 5.50 

5000     10.75 

10000    19.50 

Letter    Heads 

(Size    S>'xll) 
A  fine  grade  of  Bond   Paper 

500    »  4.00 

1000    4.75 

2000    7.5« 

5000 15.75 

10000    28.50 

Envelopes 

(Size    3^4x6%) 
Good    Grade — White    Only 

500   »  a.00 

1000     5.00 

2000     7.50 

RWMf    15.50 

10000 28.50 

EnvelopeH 
Large    Legal    Size 

(Xo.   10.   Size   4Hx9^4) 

.WO     »   B.OC 

1(M)0    7.00 

2000     13.00 

.'■((00     20.75 

TERM.S: 

The  above  price  list  is  flg^ured  on  a 
By  eliminating  bookkeeping,  the  sen 
the  advantage  of  low  priced  printing. 
These  terms  apply  to  all,  and  is  no  r 
Estimates  given  on  all  kinds  of  pri 
color  ink;  for  two  colors  of  ink  add  ♦". 


Hand    Bills    or    Dodgers 

(Size   6x9) 
Printed  on  White  News 

1000    $  4.00 

2000    5J!« 

5000    10.00 

10000 15.75 

Dodgrers 

(Size  9x12) 

Printed  on  White   News 

500  «  3.50 

1000  5.00 

2000  7.00 

5000  12.00 

10000  18.76 

Ask  prices  on  larger  sizes     ' 
Tags 

Eureka  and   Pacifl*   Qualities 
Nos.  1.  2,  3 

1000    •  4.80 

2000    6.60 

5000    14.50 

Size  5 

1000    •  5.00 

1000    S  5.00 

.•5000    16.35 

eash  basis.    One-half  when  order  is  placed  and  balance  C.  O.  D. 

ding  of  bills,  and  the  expense  of  making  collections,  we  give  to  cash  customers 

eflection   on  anyoody.     It  is  our  way  of    conducting    a    printing    business, 
nting.     These  prices  are  f.  o.  b.  San  Francisco.     All  prices  quoted  are  for  one 
00  for  first  1000  and  $1.00  for  each  additional  1000  to  above  prices. 


Business    Cards 

(Size    2x3%) 

S  3.00 

1000    4.00 

2000    6.26 

5000    _ 12.00 

10000     20.75 

Short   Ruled   Dill   Heads 

(Size    4%x8V4) 
and  Ruled   Statements 

(Size    5>«x8«,) 
1000                             •  4.50 

0.50 

5000    . 
1000 

Bill  Heads 

(Size    7x8^4') 

.   13.25 
$  5.25 

.     8.00 

5000 

18.00 

Imitation    Typewritten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One  Color   Ink 
These    prices    include    stock 

and   printing  of  firm  name  on 

top  of  Letter  Head. 
500    »  6.00 

1000    7.00 

2000 

.   10.00 

5000     .. 

.   19.00 

Tel.   Douglas  2372         The  Bulldcr  Printing  Company      560  Mission  St.,  S.  F. 
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Among  the  Architeds. 

Architect  J.  C.  Hladik,  Monadnock 
Bldg.,  is  preparing  plans  for  a  four- 
story  and  basement  concrete  apart- 
ment house.  It  will  contain  fifty-six 
rooms,  which  will  be  divided  into  two 
and  three  room  apartments.  The  ex- 
terior will  be  of  cement  plaster,  lobby 
will  be  finished  with  Circassian  wal- 
nut; the  interior  of  the  apartments 
will  be  finished  in  white  enamel,  a 
steam  heating  system  will  be  in- 
stalled, also  an  automatic  elevator. 
The  building  will  be  erected  on  the 
south  side  of  Pine  street  60  feet  west 
of  Stockton.  Estimated  cost,  $55,000. 
Mr.  Hladik  will  be  ready  to  take  seg- 
regated figures  about  February  24th. 


Bids  will  be  received  by  the  Eureka 
School  District.  George  B.  Albee,  Su- 
perintendent of  Schools,  until  March  3, 
1019.  at  7:30  P.  M.,  for  the  construc- 
tion of  a  two-story  reinforced  concrete 
school  building  to  be  erected  at 
Eureka.  Humboldt  County.  Plans  were 
prepared  by  Architect  Newton  Acker- 
man,  926  10th  Street,  Eureka.  Plans 
are  on  file  at  the  Saa  Francisco  Build- 
ers' Exchange,  180  Jessie  Street. 

Architect  William  Knowles.  Hearst 
Bldg.,  is  preparing  plans  for  a  three- 
story  half  timber  English  type  resi- 
dence to  be  erected  near  San  Fran- 
cisco.   Estimated  cost,  |40,000, 


Architects  Allison  &  Allison,  1405 
Hibernian  Bldg.,  Los  Angeles,  have 
been  in.structed  to  prepare  revised 
plans  for  a  new  high  school  buiWing 
for  Merced  Union  High  School  Dis- 
trict. The  original  plans  prepared 
were  rendered  usele«ss  by  the  school 
board's  purchase  of  a  new  site  for  the 
school.  There  will  be  an.  administra- 
tion building,  manual  arts  and  com- 
merce building,  domestic  science 
building,  gymnasium  and  power  house. 
The  administration  building  will  be 
part  one  story  and  part  two  stories 
high.  It  will  contain  class  rooms,  ad- 
ministrative ofiices,  study  hall,  lecture 
rooms,  and  an  auditorium  with  bal- 
cony and  stage.  The  domestic  science 
and  manual  training  buildings  will 
each  be  one  story  high  and  will  con- 
tain all  rooms  and  equipment  for 
which  they  will  be  utilized.  There  will 
be  a  complete  cafeteria  and  kitchen  in 
the  domestic  science  building.  The 
buildings  will  be  of  brick  and  hollow 
tile  construction,  with  cement  plaster- 
ed exterior,  staff  ornamentation,  tile 
roofing,  fireproof  corridors,  hardwood 
and  pine  interior  trim,  school  plumb- 
ing, heating  and  ventilating,  electric 
wiring.  The  sum  of  $130,000  is  avail- 
able for  the  buildings. 


Architect  0.  E.  Evans,  2569  Mission 
street,  is  very  busy  and  reports  the 
following  jobs: 

Plans  have  been  completed  and  fig- 
ures are  now  being  taken  for  the  con- 
struction of  a  three-story  and  base- 
ment frame  apartment  house  to  be 
erected  on  Eighteenth  street  near 
Mission.  It  will  contain  one  five-room 
and  five  three-room  apartments  and 
will  cost  in  the  neighborhood  of  $14,- 
OOO. 

Figures  are  also  being  taken  for 
altering  a  three-story  frame  flat 
building  into  six  three-room  apart- 
ments. The  building  is  located  on 
Webster  street.  Estimated  cost,  $7,000. 

A  contract  has  been  awarded  to  E. 
Cox  for  alterations  to  a  frame  bunga- 
low on  Twenty-fourth  avenue  near 
Lincoln  Way.  The  work  will  include 
new  plastering,  new  foundation,  rat- 
proofing,  painting,  plumbing,  etc.  Con- 
tract price,  $1,000. 

Plans  are  being  prepared  for  five 
one-story  frame  cottages;  two  five- 
room  and  three    four-room     to     be 


erected  in  the  Mission  District.  Esti- 
mated cost,  $11,000. 

Plans  have  been  complete  i  and  per- 
mits applied  for  for  two  one-stor>'  and 
basement  framie  dwellings  to  be 
erected  on  the  west  side  of  Twelfth 
avenue  225  and  250  feet  south  of  Law- 
ton  avenue  for  Jette  Anderson.  Esti- 
mated cost,  $3,000  each. 

Figures  are  being  taken  for  altera- 
tions and  additions  to  a  one-story 
frame  cottage  on  Miramar  avenue  near 
Ocean  avenue.    Estimated  cost,  $2,100. 

Plans  are  being  prepared  for  alter- 
ations to  a  frame  dwelling  on  HiM 
-street.    Estimated  cost,  $1,000. 


Architect  Ernest  J.'Kump,  Rowell 
Bldg..  Fresno,  has  plans  complete  and 
bids  will  be  called  for  shortly  for 
the  construction  of  the  Tranquility 
School  District's  new  school  building. 
Estimated  cost.  $40,000. 


Engineer  Phillip  Bush,  of  the  Cali- 
fornia Packing  Co.,  101  California  St., 
is  preparing  plans  for  a  one-story 
steel  frame  and  mill  constructed  pack- 
ing house  building  to  be  erected  in 
Fresno. 


Architect  Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  is  preparing 
plans  for  a  one-story  Class  "C"  build- 
ing like  a  "Hostess  House"  for  the 
Young  Women's  Christian  Association. 
It  will  be  erected  opposite  the  Uni- 
versity of  California  Campus  100  feet 
from  the  Sather  Gate  at  Berkeley. 
Estimated  cost,  $30,000.  Plans  will  be 
ready  for  figures  about  the  first  of 
April. 

Miss  Morgan  is  also  preparing  work- 
ing drawings  for  a  four-story  brick 
and  terra  cotta  school  building  for  the 
Berkeley  Baptist  Divinity  School.  It 
will  be  erected  on  Dwight  Way  op- 
posite Bowditch  Street,  Berkeley. 
Plans  will  be  ready  for  figures  in 
about  a  month. 


The  Producer's  Warehouse  Company 
of  San  Jose  is  having  plans  prepared 
for  three  concrete,  brick  or  corrugated 
Iron  buildings,  a  cannery,  warehouse 
and  boilerhonse.  They  will  be  erected 
on  Tenth  and  Taylor  streets,  San  Jose. 
Estimated  cost,  $200,000.  Plans  are 
being  prepared  In  the  engineering  de- 
partment of  the  owner. 
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Architects  Reed  &  Corlett,  Oakland 
ink  of  Savings  Bldg.,  Oakland,  are 
king  figures  for  the  construction  of 
depressed  track  and  wharf  addition 
r  the  Howard  Company  at  First  and 
jrket  Streets,  Oakland.  Estimated 
St,  $10,000. 

They  also  have  'had  plans  approved 
r  the  granite  base  and  ornamental 
)n  work  for  the  bandstand  to  be 
ected  in  Lakeside  Park  by  the  City 
Oakland.  Plans  will  be  sent  out 
r  figures  on  March  4th.  Estimated 
St,  $12,000. 


BUILDING  AND  ENGINEERING  NEWS    ' 


rhe  Fink  &  Schindler  Co.  has  been 
arded  the  contract  for  Oak  interior 
od  work  for  diningroom  for  Mrs.  C. 
G.  Miller.  Bliss  &  Faville,  Balboa 
ig..  Architects. 

^ 

MESSAGE    TO    THE    BUSEVESS 
MEN  OF  SAIV  FRAXCISCO. 


\ji  opportunity  to  make  San  Fran- 
co the  second  port  of  the  United 
ites   is   before   you.     Will   you   do 
ir  part? 
CE  ISSUE  IS  PUT  SQUARELY  UP 

TO  YOU. 
>an  Francisco  cannot  stand  alone, 
must  have  the  support  of  the  en- 
;  country. 

t  must  interest  Financier,  Manu- 
turers,  and  Merchants  of  the  East 
help  it. 

^^0  one  but  you  can  bring  this  about. 
II  you  help? 

:'here  is  an  opportunity  to  have 
igregate  here  in  1920  the  leading 
ancial.  Commercial.  Industrial  and 
msportation  men  of  America,  men 

0  represent  over  one-half  the  in- 
ted  capital    of   the    country.     Will 

1  help  bring  them  here? 

)o  you  want  unlimited  capital  look- 
for  investment  to  see  what  San 
:ncisco  has  to  offer?  Then  bring 
m  here  and  show  them. 
)o  you  want  Manufacturers  to 
iblish  plants  here  and  supply  what 
must  now  bring  thousands  of 
es?  Then  show  them  the  ad- 
tages  of  locating  here, 
lo  you  want  adequate  rail  and 
an  transportation  to  reach  the 
rkets  which  naturally  belong  to 
,?  Then  bring  the  men  who  con- 
l  these  facilities  here  and  show 
m  what  you  can  offer. 
'o  you  want  to  bequeath  to  your 
dren  a  city  which  has  taken  ad- 
tage  of  the  rich  natural  advantages 
ti  which  nature  has  endowed  it — 
Jtter  city  than  you  found  it?  Or  do 
wish  to  turn  over  to  them  a  city 
ctically  as  you  found  it  with  its  op- 
tunities  neglected  by  you?  If  the 
ner  is  your  ;iim  then  help  to  bring 


these  Empire  Builders  here  and  get 
them'  interested. 

If  you  want  to  do  all  you  can  for 
San  Francisco  then  go  to  the  National 
Foreign  Trade  Convention  in  Chicago 
in  April  and  personally  interest  them 
to  come  here  in  1920.  They  will  all  be 
there.  They  have  expressed  a  desire 
to  come  here  in  1920.  but  if  a  mere 
handful  of  you  attend  they  will  not 
think  you  care  and  if  you  do  not  care 
why  should  they? 

How  will  you  feel  if  you  let  this  op- 
portunity pass  and  some  other  city 
grasps  it.  If  you  do  this  don't  try 
and  blame  the  Chamber  of  Commerce, 
or  the  Press  or  anyone  else — blame 
yourself. 
THE  ISSUE  IS  PUT  SQUARELY  UP 

TO  YOU  AND  YOU  CANNOT 
EVADE  IT. 

Are  there  ONE  HUNDRED  business 
men  who  will  go  to  Chicago,  even  at 
some  sacrifice,  for  the  good  of  their 
city?  If  so  let  them  speak  up.  If  not, 
then  don't  let  us  waste  any  more  time 
trying  to  make  this  city  the  New  York 
of  the  Pacific. 

san    francisco    chamber    of 
co:mmerce. 


BlILBIXG  BEHIXP  NORMAL  PRO- 
GRAM. 


United  States  Is  Fire  Billion  Dollars 

Beliind   Its   Xormal   Construction 

Pro^rram. 


Plenty  of  Capital  is  Idle. 


WASHINGTON'.  D.  C— The  United 
States  Is  five  billion  dollars  behind  in 
its  normal  construction  program. 

This  is  the  opinion  of  Franklin  T. 
Miller,  head  of  the  division  of  public 
works  and  construction,  newly  organ- 
ized by  the  United  States  Department 
of  Labor. 

Miller's  Job  is  to  find  jobs.  To  find 
out  where  work  ought  to  be  done,  both 
public  and  private.  He  has  asked  every 
governor,  mayor,  other  state  and  mu- 
nicipal oflicials.  head  of  great  enter- 
prises and  thousands  of  home  builders 
to  tell  him  why  they  haven't  started 
work  on  projects  stopped  by  the  war. 

"T  have  found."  said  Miller,  "that 
most  of  the  holding  back,  the  failure 
to  resume  work  after  the  war,  was 
due  to  three  things: 

"High  interest  rates; 

"High  labor  costs,  an-d 

"High  material  prices. 

"One  of  these  will  come  down;  in- 
terest rates. 

"In  fact.  I  have  found  two  billions 
of  non-working  capital  which  could  be 
used  to  build  thousands  of  homes. 
.  "This  lies  in  the  mortgages  held  by 


building    and    loan    associations    and 
other  similar  institutions." 

Miller  has  r^eived  letters  from 
over  10.000  persons  who  are  holding 
up  their  building  construction,  await- 
ing what  they  think  will  be  a  better 
time  in  which  to  complete  the  work. 


CALIFORXIA      STATE      HIGHIVAT 
COMMISSION  MEETING. 


SAN  FRAiNCISCO.— At  a  meetiing  of 
the  California  Highway  Commission 
held  at  San  Francisco  it  was  an- 
nounced that  the  $15,000,000  voted 
three  years  ago  for  the  purpose  of 
completing  the  main  trunk  Highway  of 
the  State  will  fall  $6,000,000  short  of 
meeting  requirements  and  that  the 
State's  share,  or  one-half  the  cos:  of 
the  country  aid  projects  or  lateral 
highways,  will  be  $10,000,000,  as 
against  the  $3,000,000  provided.  This 
means  that  approximately  $13,000,000 
over  and  above  the  original  estimates 
must  be  provided  for  the  roads  already 
guaranteed  by  the  State  before  such 
projects  as  the  Skyline  boulevard,  the 
Ukiah  to  Lake  Tahoe  and  the  Oxnard 
to  San  Jose  Capistrano  roads  may  be 
considered.  This  is  due  to  the  in- 
creased cost  of  construction  during 
the  war  of  projects  estimated  on  a 
pre-war  basis. 


CANNERY    BUILDING 
JOSE. 


FOR      SAN 


SAN  JOSE,  Santa  Clara  Co..  Cal.— 
Reports  about  San  Jose  that  George 
N.  Herbert,  prominent  packer,  and 
member  of  Pyle  &  Son  Cannery,  are 
to  erect  cannery  buildings  in  the  im- 
mediate future  are  yet  to  be  confirmed. 

It  is  rumored  that  Mr.  Herbert  is 
plancing  to  start  work  on  a  new  can- 
nery some  time  during  the  spring. 
"U'hen  asked  if  he  contemplated  build- 
ing Mr.  Herbert  stated  that  he  would 
make  no  statement  at  the  present 
time. 

Plans  for  building  an  addiion  to 
their  cannery  in  the  south  part  of  the 
city  are  being  delayed  by  the  J.  F. 
Pyle  &  Son  Co.  on  account  of  uncer- 
tainty in  labor  conditions  in  San  Jose 
for  the  near  future.  It  was  stated 
that  the  Pyle  company  was  planning 
to  commence  shortly  on  a  new  fire- 
proof unit  to  the-  cannery  which  would 
cover  a  space  170  by  108  feet,  or  near- 
ly 20.000  feet  of  floor  space. 

A  number  of  important  matters  have 
been  taken  up  with  Walter  G.  Mathew- 
son.  Secretary  of  the  Building  Trades 
Council. 


BUILDING  AND  RNGINBERING  NETSN'S 
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ADVAIMCE     NEWS  | 

^  Official  Proposals,  Etc.  i 


Bids  to  be  Called  Next  Week.  Bids 
Close  March  24,  1919. 

HOSPITAL  Cost,  $125,000 

Ln'ERMORE,  Alameda  Co.,  Cal.  Ar- 
royo Sanitarium. 

TJiree  frame  and  stucco  hospital  build- 
ings; service  building;  women's 
help  building  and  medical  build- 
ing. 

Owner — Alameda  County. 

9rchitect — Henry  H.  Meyers,  Kohl 
Dldg.,  San  Francisco. 


Plans  Being  Prepared. 

PACKING  HOUSE  Cost,  $ 

FRESNO,  Fresno  Co.,  Cal. 

One-story  steel  frame  and  mill  con- 
structed packing  house. 

Owner — California  Packing  Cptn.,  101 
California  St.,  San  Francisco. 

Architect — Phillip  Bush.  101  Califor- 
nia St.,  San  Francisco. 


Plans  Being  Figured. 

ADDITION  Cost,  $2,100 

SAN   FRANCISCO.     Miramar  Avenue 

near  Ocean  Avenue. 
Addition    and   alterations    to    cottage 

(3  room  addition). 
Owner — Withheld. 
Architect — O.  E.  Evans.   2569   Mission 

St..  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $1,000 

SAN  FRANCISCO.     Hill  Street. 
Alter  frame  dwelling.     Retaining  wall 

etc. 
Owner — ^Withheld. 
Architect— O.  E.  Evans.   2569  Mission 

St.,  San  Francisco. 


Plans  Being  Prepared. 
COTTAGES  Cost,  $11,000 

SAX  FRANCISCO.    Mission  District. 
Five  one-story  frame   cottages    (2   5- 

room  and  3  4-room). 
Owner— Withheld. 
Architect— O.  E.  Evans,  2569  Mission 

St..  San  Francisco. 


Preliminary  Sketches  Being  Prepared. 

ADMINISTRATION  BUILDING. 
Cost,  $12,000. 

DINUBA.  Tulare  Co..  Cal.  In  Alta  Ir- 
rigation District. 

Brick  Administration  Building  (will 
contain  offices,  fireproof  vaults. 
and  win  have  pressed  brick  front 
and  tile  roof)  • 

Owner — Alta  Irrigation  District,  Di- 
nuba,  Tulare  Co.,  Cal. 


Architect— Ernest    J.     Kump,    Rowell 
Bldg.,  Freisno,  Cal. 


Plans  Being  Figured. 

COTTAGES  Cost,  $3,000  each 

SAN  FRANCISCO.    W  12th  Avenue  125 

S  Lawton  Avenue. 
Two  one-story  and  basement  frame  5- 

room  cottages. 
Owner — Withheld. 
Architect— O.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 


Plans   Complete.     Bids   to   be   Called 

Shortly. 
SCHOOL  Cost,  $40,000 

TRANQUILLITY.     Fresno     Co..     Cal. 

Tranquillity    School   District. 
School  Building. 

Owner — Tranquillity  School  District. 
Architect— Ernest    J.    Kump,    Rowell 
(24997)     1st  report  Nov.  2,  1918;  2nd 


Plans  Being  Prepared. 

GYMNASIUM  Cost,  $30,000 

MADERA.  Madera  Co.,  Cal. 

GjTnnasium    building. 

Owner — Madera    Union    High    School 

District. 
Architects — Swartz  &  Swartz,  Rowell 

Bldg.,  Fresno.  Cal. 


Plans  Nearing  Completion. 
PLANNING  MILL  Cost,  $50,000 

FRESNO.  Fresno  Co..  Cal.  Santa  Clara 

and  "H"  Streets. 
Concrete  planning  mill,  150x280. 
Owner — M.  R.  Madary,  Fresno,  Cal. 
Architect — E.  Mathewson,  Cory  Bldg.. 

Fresno,  Cal. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Labor. 
APARTMENTS  Cost,  $10,000 

SAN  FRANCISCO.     Mission  District. 
Two-story  frame  apartments. 
Owner — Withheld. 
Architect — John    Diestel.   Russ    Bldg.. 

San  Francisco. 


Contract  Awarded. 

P.^CKING   BLDG..  ETC.     Cost,   $ 

H.ANFORD,  Kings  Co..  Cal. 

Two  one  and  two-story  brick  packing 
buildings,  110x250  and  100x250; 
also  power  house  and  other  build- 
ings for  packing  plant;  also 
frame  cottages. 

Owner — California  Packing  Co.,  101 
California  St.,  San  Francisco. 

Architect— Phillip  Bush,  101  Califor- 
nia St.,  San  Francisco. 


Contractor— R.  F.  Felchin,     Rowell 
Bldg.,  Fresno. 
NOTE: — Mr.  Felchin  has  been  award- 
ed a  contract  for  some  of  the  above 
work. 

These  buildings  will  be  erected  to 
resplace  the  ones  destroyed  by  fire  re- 
cently at  a  cost  of  $700,000.  Work  will- 
be  rushed  to  be  ready  for  this  coming 
season's  packing. 


Plans  Being  Prepared. 
CANN'ERY  BLDG.  Cost,  $50,000 

MODESTO,  Stanislaus  Co.,  Cal.     Tide- 
water Southern  Railroad. 
Cannery  building. 

Owner- JIcHenry  Bros.  (Corporation 
Name,  McHenry  Canning  Co.  Di- 
rectors of  the  Ompany  are:  George 
M,  Wissner,  Modesto;  E.  Ritz  and  W. 
S.  Ritz,,  Sonoma;  A.  B.  Wagner,  Lodi, 
and  Wilham  Olney,  Berkeley. 
Architect — Not  Given. 


Plans   Being     Figtired.       Bids     Close 

March  3,  1919. 
BARRACKS  Cost,   $1,000,000 

SAN  DIEGO.  Cal    Dutch  Flats,  Marine 

Brigade. 
Seven  permanent  barrack  buildings. 
Owner— United  States  Government. 
Architect— United  States  Government. 
Bids  will  be  received  by  the  public 
works  officer  of  the  Twelfth  Naval  Dis- 
trict. Timken  Bldg.,  San  Diego.  Bids 
will  be  received  until  2  P.  M.,  the 
same  day  by  the  bureau  of  yards  and 
docl^.  Navy  Department.  Washing- 
ton, D.  C.  Plans  and  specifications 
have  been  received  by  the  public 
works  officer  at  San  Diego  and  may  be 
obtained  by  contractors  on  deposit  of 
$40,  the  money  to  be  refunded  on  re- 
turn of  the  plans.  Six  of  the  buildings 
will  be  of  Type  A.  These  will  be  two 
stories,  42x320  ft  .  with  two  dormitory 
wings  each  66x41  ft.,  and  a  kitchen 
wing  43x30  ft.  One  building  will  he 
of  T}-pe  C.  two  stories.  53x181  ft.,  with 
two  dormitory  wings  each  42x82  ft. 
Each  of  the  buildings  will  accommo- 
date 200  men.  The  buildings  will  have 
concrete  pile  foundations,  reinforced 
frame,  walls  and  roof  slabs,  hollow 
tile  filleh  walls  and  partitions,  stucco 
exteriors,  red  tile  roofs,  heating,  elec- 
tric wiring,   plumbing. 


Plans  to  be  Prepared. 

APARTMENTS,  ETC.  Cost,  $ 

KNIGHTS    LANDI.NG,   Yolo   Co.,   Cal. 
Two-stoiy  bank,- store  and  apartment 
building. 


age  Sis 

Rrner— Woodland  Home  Svg's.  Banik, 

Woodland,  Cal. 
xbitect — Not  Yet  Selected. 


ans  Being  Prepared. 

A.R)KET   BUILiDING       Cost,   $12,000 

NflGHTS  LANDING,  Yolo  Vo.,  Oal. 

arket  building. 

wmers — Silva  &  Fish,  (The  People's 

Market),  Woodland,  Cal. 
"chitect — ^Not  Given. 


BUILDING  AND  BNGINEJEJRINO  NEWS 

sun  porch  and  enlarging  dining 
and  living  rooms,  etc. 

Owner— Dr.  Phillip  Bill. 

Architect— E.  H.  Hildebrand,  Crock- 
er Bldg.,  San  Francisco. 


ans  Being  Figured.    Bids  Close  Mar. 

17,  1919,  10  A.  M. 
XCAVATING,   ETC.       Cost,    $75,000 

to  $85,000.    Cost  of  1st  unit,  $648,- 

000. 
\KLAND.     14th  Avenue  and  E-27th 

Street, 
ccavating,   grading     and     retaining 

walls  for  first  unit  of  County  Hos- 
pital, 
ivner — Alameda  County, 
•chitect— 'Henry    H.    Meyers,    Kohl 

Bldg.,  San  Francisco. 
Plans  may  he-  obtained'  from  Geo.  E. 
ross.  County  Clerk,  Courthouse,  '5th 
id'  Broadway,  Oakland. 


BELimNARY   PLANS   PREPARED 
FOR  SCHOOLS. 

TULARE,  Tulare  Co.,  Cai.— Pre- 
ninary  plans  for  the  proposed  new 
■ammar  school  buildings  for  which  It 
proposed  to  vote  $7'5,0OO'  bond's,  have 
;en  submitted  to  the  Board  of  Edu- 
tion  by  Architects  Ernest  Kump  and 
vartz  &  Swartz  of  Fresno. 


PLAN  SHIPBUILDING  PLANT. 

iLOS  ANGELES,  Cal.— The  French- 
merlcan  Shipbuil'ding  Corporation, 
■.  E.  Russell,  President,  and  Floyd 
.  Hinsh'aw,  secretary  treasurer,  has 
!en  granted  a  thirty-year  lease  on 
ielands  at  Los  Angeles  harbor  for 
ird  for  the  construction  of  reinforc- 
l  concrete  ships.  The  corporation 
IS  capital  stock  of  $2,000,000  and 
ans  an  initial  investmieot  of  $100,000. 
tie  corporation  has  oflBces  at  41'8  and 
.9  Marsh-Strong  Building. 


jntract  Awarded. 

ANK,   ETC.  Cost,    $150,000 

LFTLBR,  Tulare  Co.,  Cal. 

rick  bank  and  store  building. 

wner — National  Bank  of  Cutler. 

rchitectsi — Glass  &  Butner,  Repub- 
lican Bldg.,  Fresno. 

>ntractors — R.  Pederson  &  Co.,  446 
Clark  St.,  Fresno. 


lans  Being  Prepared.  To  be  done 
by  Days  Work. 

LTERATIONIS  Cost,  $2,000 

m  FRANCISCO.  No.  112'5  Green- 
wich Street. 

Iterations  to     residence  by    adding 


Plans    Being    Prelp^red.      Ready    for 

■Figures  In  One  Month. 
THEATRE,  ETC.  Cost,  $40,000 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Two-story    brick    theatre    and   'sto'r«( 

building  (4  stores.) 
Owner— E.  Enea  &  Bros.,  Pittsburg. 
Architect — A.  W.  Cornelius,  Merchants 

National   Bank   Bldg.,   San  Fran- 


Plansi  Being  Figured. 
ALTERATIONS  Cost,  $10,000 

OAKLAND.     N  Tenth     Street  200     E 

Broadway. 
Alter   three-story   brick   building   for 

wholesale  grocery  firm. 
Owner — Pacific  Theological  Seminary. 
Architect — Eid'.     T.  Foulkes,     Crocker 
Bldg.,  San  Francisco. 

Work  will  include  a  freight  elevator, 
new  interior  partitions,  plastering, 
plumbing,  electric  work,  new  front, 
etc. 


Plans  Being  Prepared. 

STADIUM  Cost,  $ 

LOS  ANGELES.'  Exposition  Park. 

Reinforced  concrete  stadium. 

Owner — .Los  Angeles  City  Park  Com- 

missoners. 
Architect — J'ohn  Parkinson,   420  Title 

Insurance  Bldg.,  Los  Angeles. 
The  stadium'  will  have  a  seating  ca- 
pacity of  35,000'.  It  will  be  of  rein- 
forced concrete  construction  and  will 
be  equipped  with  dressing  rooms, 
lavatories,  shower  baths,  etc. 


Plans  Being  Figured. 

RANCH  BLDGS.  Cost,  $ 

NAPLES,  Santa  Barbara  Co.,  Cal. 
Group  of  reinforced  concrete,  hollow 

tile  and  frame  ranch  buildings. 
Owner — Herbert  G.  Wylie. 
Architect — Richard  D.  King,  519  Van 

Nuys  Bldg.,  Los  Angeles. 
There  will  be  a  reinforced  concrete 
stable  building,  167x275  ft.  in  size,  di- 
vjded  into  thirty^six  stalls,  wagon  and 
farm  implement  rooms,  garage,  stor- 
age rooms,  etc.  There  will  also  be  a 
one-story  6^room  cottage  for  the 
ranch  superintendent,  two  lO-room 
double  dwellings,  and  a  combination 
mess  and  social  hall  and  bachelors' 
quarters  buildings,  10'5»67  ft.  in  siz*. 
These  latter  buiMings  will  be  of  either 
hollow  tile  or  frame  construction, 
with  wood  concrete  foundations,  ce- 
ment and  wood  flooring,  cement 
plastered  exterior  finish,  clay  tile 
roofing,  pine  trim,  bathrooms,  shower 
baths,  hot  water  heaters,  steam  heat- 


ing plant.  A  large  patio  residence  and 
other  buildings  will  be  erected  on  the 
ranch  #t  a  later  date. 


Contract  Awarded. 

ROOMING  HOUSE,  ETC     Cost,  $ 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 
Beacon  and  Santa  'Ciiiz  Sts. 

Five  two-story  frame  rooming  house 
buildings  and  a  one-story  amuse- 
ment building  and  diningroom  and 
several  outbuildings. 

Owner — Harbor  Housing  Cptn..  rep- 
resented by  Elliott  &  Home  Co.. 
Citizens  National  Bank  Bldg.,  Los 
Angeles. 

Contractor — Milwaukee  Building  c:o,. 
318  Wright '&  Callender  Bldg.,  Los 
Angeles. 

_  BONDS. 

BERKELEY,  Alameda  Co.,  Oal.— 
March  29th  is  the  date  set  to  hold  an 
election  to  decide  the  question  of  is- 
suing and  selling  bonds  of  '$2,325,000 
with  which  to  finance  the  erection  of 
new  schools  and'  repairing  the  present 
structures. 


i 


Contract  Awarded. 

BUILDING  Cost,  $16,000 

LOS  ANGELES,  Cal.    Serrano  Avenue 

and  Wilshire  Blvd. 
Two-story  24-room  frame  and  plaster 

building,  46x76. 
Owner — Wkn.  Howe  Phelps. 
Architect — H.  J.  Knauer,  Story  Bldg., 

Los  Angeles. 
Contractor— iChas.  Wagner,   611   Haas 

Bldg.,  Los  Angeles. 


Plans  Being  Preliared.    To  be  Done  by 

Days  Work. 
RESIDENCES  Cost,  $4,000  to 

$'5,000  each. 
SAN  MATEO,  Cal. 

Five  one  and  2-story  frame  nesideoces 
Owner — Withheld. 
Architect — Chas.  E.  J.  Rogers,  Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Prepared'. 

ALTERATIONS  Cost,   $4,000 

SA'N  FRANCISCO.  S  Market  near 
Fourth  Street. 

Alterations  to  bank  (ornamental  Iron, 
cabinet  work,  hollow  tile  parti- 
tions, plastering  ,etc.) 

Owner — Humboldt  Savings  Bank. 

Architect — iSmith  O'Brien,  Bankers' 
Investment  Bldg..  San  Francisco. 


Contract  Awarded. 

SCHOOL  Cost.    $ 

IRWIN,    Merced     Co.,   Cal.       Hilmar 

School   District. 
One   and  two-storj'  frame  and   brick 

veneer  school. 


Owner — Hilrliar  School   District. 
Aicliitect — Not  Given. 
Contractors— Anderson    &    Holt,    2488 
Shattuck  Ave.,  Berkeley. 


Plans  Being  Figured. 

OFFICE,  ETC.  Cost,   | 

WHITTIER,  Los  Angeles  Co.,  Cal. 

One-story  and  basement  brick  or  hol- 
low tile  office  and  warehouse,  65x 
I'oO. 

Owner — ^Southern  Counties  Gas  Co. 

Architects — Albert  R.  Walker  and  C. 
-M.  Hutchinson,  1403  Hibernian 
Bldg.,  Los  Angeles. 

Plans  Being  Figured. 

tnSTDBRTAKLXG  BLDG.       Cost,  $ 

WHITTIER.     Los-  Angeles   Co.,     Cal. 

Philadelphia  Street. 
Two-story     hollow   tile     undertaking 

bundling,  54x34. 
Owner — ^Siewert  &  Harris. 
Architect — Arthur     W.     Angel,      3755 

Princeton  Ave.,  Los  Angeles. 
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Owner — C.  P.  Norwall,     President     of 

Brewery  Syndicate. 
Architect   and  Engineer — A.   W.   Mar- 
itzen.  New  Call  Bldg.,  San  Fran- 
cisco. 
Engineer  A.  W.  Maritzen  has  been 
commissioned  to  immediately  prepare 
working     drawings     for  a     complete 
brewery  plant  as  above. 

Grading  is  to  commence  early  in 
March. 

Mr.  Maritzen  wants  a  firstclass 
draftsman  familiar  with  brewery  con- 
struction. 


Plans  Prepared. 

RECREATION  BLDG.        Cost,  $15,000 

SAX  PEDRO. 

One-story  frame  recreation  building. 

Owner— Y.  M.  C.  A. 

Aichitect — None. 

Stanley  Baker.  715-721  South  Hope 
Street,  Los  Angeles,  industrial  secre- 
tary of  the  Y.  M.  C.  A.,  is  handling  the 
project. 


Preliminary  Plans  Adopted. 
SCHOOL  Cost,  1200,000 

LONG   BEACH,   Cal.     8th   Street   and 

American  Avenue. 
Two-story  brick  school  building. 
Owner— City  of  Long  Beach. 
Architects— John    C.    and   W.    Horace 

Austin,  1125  Baker-Detwiler  Bldg., 

hos   Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost,   $20,000 

LOS  ANGELES,  Cal.     NW  East  Pico 

and  Paloma  Streets. 
Brick  and  frame  church. 
Owner— First     African     M.   E.     Zion 

Church. 
Architect — Arthur      G.    Lindley,      904 

Wright     &  Callender    Bldg.,     Los 

Angeles. 


Plans   Being  Prepared. 

BREWERY,  ETC.  Cost,  $100,000 

MEXICALI,  a  town  just  across  the 
border  in  Mexico  from  Calexico, 
California. 

One  three-story  reinforced  concrete 
brewery;  one  one-story  reinforced 
concrete  stockhouse;  reinforced 
concrete  boiler  room;  iieinforced 
concrete  ice  refrigerating  plant; 
frame  wagon  shed;  bottling  house 
quarters  for  workmen,  etc. 


Plans  Being  Prepared. 
RESIDENCES  Cost,  $3,500  and 

$4. .500   respectively. 
STOCKTON,  San  Joaquin  Co.,  Cal. 
Two  frame   residences. 
Owner— Withheld. 
Architect— Walter  King,  312  New  Call 

Bldg..  San  FYancisco. 


Owner  Taking  Figures. 
RESIDENCE  Cost,   $7,000 

STOCKTON,  San   Joaquin   Co.,   Cal. 
Two-story  .frame  residence  (8  rooms.) 
Owner — P.    W.    Buttrich,   Commercial 

Bank,  Stockton. 
Architect— Walter  King,  312  New  Call 

Bldg.,  San  Francisco. 


Plans   Being  Figured. 
Oil  Burning  Equipment. 

APARTMENTS  Cost,    

STOCKTON,  San  Joaquin  Co.,  Cal. 

Apartments    (24  2-room). 

Owner — C.  E.  Munthey,  Stanislaus  St., 

Stockton,   Cal. 
Architect— Walter  King,  312  New  Call 
Bldg.,  San  Francisco. 
Owner   is    now   taking  (bids    '.or   oil 
burning    equipment.      All    other    sub- 
contracts are  let. 


Sub-Figures  Being  Taken. 
WAREHOUSE.  Cost,  $25,000 

SAN  FRANCISCO.       SW  Second     and 

Brj-ant  Streets. 
Four-story    and    -basement   Class  '"C" 

warehouse. 
Owner — Jlilton  Auerbach. 
Architects — Joseph  Cahen,  333  Kearny 

St.,  San  Francisco. 
Work   v/ill   be  done   by  days   labor 
and    sub-contracts.      Excavation    will 
be  awarded  February  24th. 


Owner — "Piller   of  Fire"    (a   religious 

organization.) 
Architect — L.  L.  Jones,  621  Investment 
Bldg.,  Los  Angeles. 
Con.struction  work  will  probably  be 
carried  on  by  day  labor  and  sub-con- 
tract, under  the  supervision  of  the 
owner.  A.  K.  White  (South  4618),  1185 
East  Jefferson  street,  is  secretary  of 
the  organization. 


Page  Seven 

Sub-Bids  Being  Taken. 

FRAME  FLATS  Cost,  $7,500 

SAN   FRANCISCO.     Lake    Street  bet. 

7th  and  8th  Avenues. 
Two-story  and    basement  frame     (2) 

flats  (6  rooms  each.) 
Owner — C.   0.  Clausen.  Hearst  Bldg., 

San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Sub-bids   are  now  being  taken   for 
all  work  except  the  lumber. 


Plans  Complete.     Ready  for  Figures 

February  24th. 

STORE  BUILDING  Cost,  $ 

SAN  FRANCISCO.       N  Golden     Gate 

Averme  bet.  Hyde  and  Larkin  Sts. 
One-story  brick  store  building   (Auto 

Tire  Co.) 
O^vner — Charles  Jacobs. 
Architect— Henry      Shermund,      Mills 

Bldg.,  San  Francisco. 


Ready  for  Figures  Feb.  24th. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.     No.   606  Eleventh 

Avenue. 
Alter  and  add  to  residence. 
Owner— Mrs.  Mark  Casner,  Premises. 
Architect — Henry      Shermund,     Mills 
Bldg.,  San  Francisco. 

A  large  solarium  will  he  built  on 
roof  and  changes  in  second'  story  are 
to  be  made  to  accommodate  staircase 
leading  to, solarium. 

This  room  will  have  a  cement  foun- 
dation constructed'  in  center  and 
egress  through  French  windows  is  to 
had  to  roof.  Finish  is  to  be  in  pine 
with  hardwood  floor. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal. 

Two-story  frame  residence  and  ga- 
rage (10  rooms  and  2  bathrooms). 

Owner — Withheld. 

Architect— H.  G.  Simpson,  110  Sutter 
'St.,  San  Francisco. 


Sketched  Being  Prepared. 
APARTMENTS  Cost,  $10,000 

SiAN  FRANCISCO.     Western  Addition 
Two-story  frame  apartments. 
Owner— Withheld. 

Architect — C.  0.  Clausen,  Hearst  Bldg. 
San  Francisco. 


Steel  Work  Now  Being  Figured.  Next 
Month  Bids  on  Other  Portions  Will 
be  Taken. 

ALTERATIONS  Cost,  $45,000 

SAN  FRANCISCO.  St.  Francis  Theatre 
S  Geary  near  Powell  Street. 

Alter  Class  "A"  theatre  building  into 
Cafe. 

Owner — Carlton  Wall  and  A.  Morri- 
son of  the  Techau  Tavern. 
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Architects — Cunningham  &  Politeo, 
1st  Nat'l.  Bk  Bldg.,  San  Francisco. 
The  alteration  of  the  butiWing  will 
cost  |*5,(X)0,  exclusive  of  decorations, 
etc.  There  will  also  be  an  entrance 
on  Powell  street. 


Being   Done  by  Days     Work.       Bids 

Wanted  for  Marble  Work. 
ALTERATIONS  Cost,   |8,0O0 

OAKLAND.     NE  E-llth    Street     and 

Fruitvale  Avenue. 
Alterations   to   two-story  frame  bank 

and   store     building;    new     store 

fronts  (Kawneer)  etc. 
Owner — Bank  of  Italy. 
Architect— R.  F.  Felchin  Co.,  Bank  of 

Italy  Bldg.,  Fresno. 
Mr.      Newsam,      Bank      of      Italy, 
Montgomery  and  Clay     Streets,     San 
Francisco,   is    taking  figures  for  the 
marble  work. 
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Contract  Awarded. 

RESIDBNCE,  ETC.  Cost,  |12,O00 

LOS  ANGELES.    Wil'shire  Blvd. 

Two-story  and  basement  frame  and 
iplaster  residence  and  double  ga- 
rage (10  rooms  and  3  bathrooms.) 

Owner — W.  E.  Warren. 

Architect  &  Contractor's.  M.  Cooper, 
803  Story  Bldg..  Los  Angeles. 


Sub  Bids  to  be  Called  March  2. 
OFFICE  BUILDING         Cost,  $600,000 
SALT  LAKE  CITY,  Utah. 
Bight-story  Class  "A"  office  building. 
Owner— Mrs.  Virtue  Clift,  Salt  Lake. 
Architect — Jas.  L.  Chesebro,  Salt  Lake 
Contractors' — ^S  a  m  p  s  o  n-Larsen    Co., 
Crocker  Bldg.,  San  Francisco. 
Detail  dlrawings  are  now  being  fin- 
ished so  that  by  March  2  sub  bidls  will 
be  invited  for    plumbing,    plastering, 
el«;tric  work,  steam  heating  and  all 
inside  work. 


Plans  Bedng  Prepared. 

RESIDENCES     Cost,   $4,000   to   $6,000 

each. 
SAN  FRANCISCO.    Westwood  Park. 
Five  frame  bungalow  residences. 
Owners — Various  Owners. 
Architect — Ida     McCain,  318     Kearny 

St.,  San  Francisco. 


Ready  for  Figures  Next  Week. 

GARAGES  Cost,  $30,000'  each 

SAN  FRANCISCO. 

Two  two-story  reinforced  concrete 
garages. 

Owner — Withheld. 

Archite<Jts— O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,  $ 

LOS  ANGELES.     W-30th  Street  W  of 
Main  Street. 

Two-story  and  basement   brick  addi- 
tion to  school,  65x85. 

Owner— City  of  Los  Angeles. 

Architect— Norman     F.     Marsh,     211 
Broadway-Central  Bldg.,  Los  An- 
geles. 
Th«   addition      will    contain     eight 

regular      classrooms,      two     drafting 

rooms,  cafeteria  and  domestic  science 

department 


Plans  Being  Prepared. 

SCHOOL  Cost,  $ 

LOS    ANGELES.        35th    Street      aad 

Noamii  Avenue. 
Three-story     brl'ck      private      school 

building,  45x85. 


Contract  Awarded. 

MAUSOLEUM  Cost,  $200,000 

LOS  ANGELES.    Rosedale  Cemetery. 
Reinforced     concrete,     marble      and 

granite  mausoleum. 
Owner — Ro'sedale      Mausoleum      Co., 

Haas  Bldg.,  Los  Angeles. 
Architect — Lyman  Farwell,  Story  Bldj; 

Los  Angeles. 
Contractor — J.   Simon     Fluor,     Santa 

Ana,  Cal. 
The  Board  of  Public  Works  has  ad- 
vised the  City  Council  that  it  will 
issue  a  building  permit  for  the  erec- 
tion of  a  large  mausoleum  in  Rose- 
d'ale  Cementery.  Application  for  a 
permit  was  made  some  time  ago  but 
action  deferred  on  account  of  objec- 
tions to  the  erection  of  the  building. 


.GOTERNMENT  BIDS  WAIfTED~ 

Bureau  of  Supplies  and  Accounts, 
Navy  I>epartment,  Washington.  D.  C. — 
Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  is  noted 
at  the  end  of  each  paragraph.  Where 
no  date  is  shown  the  time  of  opening 
has  not  been  decided,  but  will  be  in 
the  near  future. 

Schedule  3749,  for  PhliladelDhia  and 
Mare  Island,  miscellaneous  steam  and 
water  unions,  steam  and  water  bends 
and  steam  and  water  reducing  bush- 
ings, opening  of  March  18. 

Schedule  3750,  for  Mare  Island  and 
Philadelphia,  miscellaneous  air  and 
oil  bibbs,  brass,  steam  and  water 
cocks,  opening  of  March  18. 

Schedule  3751,  for  various  eastern 
and  western  navy  yards,  miscellaneous 
steam  and  water  air  relief  valves, 
opening  of  March  18. 

Schedule  3753,  for  various  eastern 
and  western  navy  yards,  hacksaw 
frames,  opening  of  March  18. 

Schedule  37«0,  for  eastern  and  west- 
ern navy  yards,  iron  unions,  iron  pipe 
hooks,  pipe  fittings  and  iron  flanges, 
opening  of  March  18. 

Schedule  3761,  for  various  eastern 
and  western  navy  yards,  miscellaneous 


steam  and  water  bushings,  opening  of 
March  18. 

Schedule  3T62,  for  various  eastern 
and  western  navy  yards  miscellaneous 
steam  and  water  caps,  opening  of 
March  18. 

Schedule  3763,  for  various  eastern 
and  western  navy  yards,  mlscellaneoua- 
steam   and   water   couplings,  openin| 
of  March  18. 

Schedule  3764,  for    various    easte 
and  western   navy  yards,   steam  aw 
water  elbows,  opening  of  March  18. 

Schedule  3765,  for  various  easter 
and  western  navy  yards,  miscellaneou 
steam  and  water  nipples,  opening  c 
March  18. 

Schedule  3766,  for  various  easter 
and  western  navy  yards,  miscellaneoui 
steam  and  water  plugs,  opening 
March  18. 

Schedule  3767,  for  various  eastern  ' 
and  western  navy  yards,  mdscellaneous 
steam   and   water     tees,   opening     of 
March  18. 

Schedule  3780,  for  Mare  Island,  ma- 
chine screws,  opening  of  March  18. 

Schedule  3785,  for  Mare  Island,  mis- 
cellaneous soft  sheet  steel,  opening  of 
March  18. 

Schedule  3789,  for  delivering  at  San 
Diego,  Cal.,  1  band  resaw  saw,  open- 
ing of  March  35. 

Schedule  3804,  for  Puget  Sound,  16,- 
80O  feet  black  steel  plates,  opening  of 
March  4. 

Schedule  7784%,  for  Mare  Island,  32 
lathe  chucks,  opening  of  February  28. 

For  further  information  address 
Bureau  of  Supplies  and  Accounts, 
Navy  Department,  Washington,  D.  C. 


Bros  WANTED  FOR  5L4RE  LSLAND 
STRFCTURAL   SHOP. 


Navy  Department,  office  of  the  Chief 
of  the  Bureau  of  Yards  aud  Docks, 
Washington,  D.  C. — Sealed  proposals 
will  be  received  here  until  March  10, 
1919,  ispecificatian  3691  (old  speci- 
fication 3224)  for  constructing  a 
structural  shop  at  the  Mare  Island 
Navj'  Yard.  Estimated  co'.t,  $1,450,000 
Deposit  for  plans,  $10.  For  further 
information  address  as  above. 

Following  firms  have  received  plans 
for  this  work; 

Penn  Bridge  Co.,  Beaver  Falls,  Pa. 

J.  Bdw.  Ogden  Co.,  147  Cedar  St., 
New  York  City. 

Naritzen-Kuns  Co.,  226  W.  9th  St, 
Los  Angeles,  Cal. 

Hamilton  &  Chambers,  29  Broad- 
way, New  York  City. 

Paschen  Bros.,  1426  Conway  Bldg., 
Chicago,  111. 

McClintic,  Marshall  Co.,  Mungey 
Bldg.,  Washington.  D.  C. 
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BUILDING  COXTEACTS. 
San  Francisco  Connty. 

No.     Owner  Contractor 

209  Horstmann    Diestel 

210  Rosenberg  Rosenberg 

211  Nelson   Nelson 

212  Wilson    Johnson 

2l5  Miller  JVIlller 

214  Eliades    JCrossos 

215  Ade   _ Blller 

217  Welsh    ...„ Welsh 

218  Allred JUllred 

219  Same  Same 

220  Melendy    Jlidfen 

221  Nelson   Nelson 

222  Sisson   JJontgomery 

223  Chamberlain    Owner 

224  Dunn   Heidt 

225  Meyer    3Ioore 

226  Mauzy    Ralston 

226  Bandoine    Bandolne 

227  Bertucci    Demartini 

228  Johnson  Johnson 

229  Anderson    Anderson 

230  Puhl   Puhl 

231  Show    Show 

232  Artlgues    ..„ Orioli 

233  Summerfield    Ralston 

234  Doane    Barrett 

235  Lake Lake 

236  City   Invst Grace 

237  Tsirolias    Owner 

238  Umhsen    Mack 

239  Thompson    Hamill 

240  Smith    Wilson 

241  Fritz    Fritz 

242  Bee    Bee 

243  McGuire   Ginley 

244  McConaghy    Ruegg 

243  Same    Woods 

246  Same    Snook 

247  Nelson    _.Ne\soo 


Amt. 

2000 

2500 

2000 

950 

400 

40 

500 

30000 

30  OO 

12000 

60O 

4000 

935 

500 

450 

400 

400 

500 

1750 

1900 

3900 

400 

860O0 

400 

500 

5OO0 

400 

1100 

400 

1500 

6000 

3300 

600 

500 

3000 

9125 

1150 

1017 

32400 


REPAIRS 

(209)     NO.   170  WELCH.     Repair  fire 
damage  to  hat  factory. 

Own'er John  Horstmann,  Prem. 

Architect JS'one. 

Contracitor....John    Diestel,    248    Russ 
Bldg.,  San  Francisco. 

COST,  $2000 


FRAME  DWELLING 
(210)     W  MADRID  275  E  Paris.     One 
story  and  basement  frame  dwelling. 

Owner I.  Rosenberg  333  Kearny, 

San  Francisco. 

Architect JJone. 

Day's  work.  COST.  $2500 


FRAME  DWELLING 

(211)  NTV'  WAWONA  268  NE  14th 
Ave.  One  and  on«-Jhalf-9tory  frame 
dwelling. 

•Owner F.    Nelson    &   Sons,   2701 

Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  Cost.  $3000 

ALTERATlONa 

(212)  SE  EDDY  AND  MASON.  Car- 
penter, mill  work,  sash  bars,  mar- 
ble tiling,  plastering,  glazing,  paint- 
ing, etc.,  for  new  store  front  at  No. 
91  Eddy  Btreet. 


Owner A.  W'.  W'ilson,  1925  Gough 

San  Francisco. 
Architect C.  A.  Meussdorffer.  Hum- 
boldt Bank  Bldg.,  S.  F. 
Contractor.... Joel  Johnson.  110  Jessie, 

San  Francisco. 
Filed  Feb.  17,  '19.    Dated  Feb.  14,  '19.1 

Completed   and   accepted $710 

Usual  35  days 240 

TOTAL  COST,  $950 
Bond,  none.  Limit.  18  days  after  Feb. 
17,  1919.  Forfeit,  none.  Plans  and 
specifications   filed. 


ALTERATIONS 

(213)     NO.  411     THIRTIETH.      Alter 
dwelling. 

Owner Wm.  Miller,  49  Park,  S.  P. 

Architect None. 

Day's   work.  COST,   $400 


ALTERATIONS 

(214)     NO.  1399  YORK.    Alter  dwlg. 

Owner Tom  Eliades.     61     Clara. 

San  Francisco. 

Architect None. 

Contractor. -Nick  Krossas.   345  Third, 

San  Francisco. 

COST,  $400 


ALTERATIONS 

(215)     S  CLAY  NO.  1357.    Alter  dwlg. 

Owner Sara  A.  Ade,  Premises. 

Architect None. 

Contractor. -J.      Biller,      460      Mont- 
gomery, San  Francisco. 

COST,    $500 


ALTERATIONS 

(216)  NO.  51  GEARY  being  S  Geary 
100  E  Grant  Ave  S  78  SW  38  E  11  S 
33-4%  SW  36-11%  th  —  99-2%  NE 
193-4%  NTV  53-0%  N  to  Pt  on  S 
Geary  198-6  E  Grant  Ave  W  98-6. 
All  work  for  alterations  in  sizes  of 
mains  and  feed  lines  on  5th  floor 
and  install  new  heating  system  on 
4th  floor  and  change  feed  lines  to 
Western  Union  Telegraph  Co. 

Owner Bankers    Investment    Co., 

Bankers'      Invst.      Bldg.. 
San  Francisco. 
Aaxjhitect  ..L...Frederick       H.       M^yer. 
Bankers'    Investment    Bid 
San  Francisco. 
Contractor....Scott    Co.,      243      Minna, 

San  Francisco. 
Filed  Feb.  17,  '19.     Dated  Jan.  3,  1919. 

On  1st  of  each  month 75% 

Usual    35   days 25% 

TOTAL  COST,  $2890 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 


dagn  Ave..  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 


DWBLLiNG-S 

(219)     E  TWENTY  ^SECOND  AVE  24- 

49-73-6  and  98-6  N  Cabrillo;     Pour  2 

story  frame  dwellings. 
Own»r C.  S.  Alh-ed,     150    Onon- 
daga Ave.,  S.  P. 

Architect None. 

Day's  work.  COST.  $3000  each 


ALTERATIONS 

(220)     NO.    3945    TWENTY-FOURTH. 

Owner H.  W.  Melendy,  3991  24th, 

San  Francisco. 

Architect None. 

Contractor— J.  Heden. 

COST,  $500 


FAPARTMENTS 

(217)     W  JONES  102  N  Sutter.    Pour 
story  brick  apartments. 

Owner Jemes    Welsh,    543    18th 

Ave.,  San  FVancisco. 

Architect None. 

Day's  work.  COST.  $30,000 


FRAME  DWELLING 

(218)     \E  TWENTY-SECOND  AVE  & 

Cahrlllo.     Two-story  frame  dwlg. 
Owner C.    S.  Allred.  150    Onon- 


FRAME  D"W^LLING 
(221)     S  NINETEENTH  bet.  Douglass 
and  Seward.     One-story  frame  dwlg 

Owner P.     Algot     Neilson,     205 

Eureka,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $4000 


ALTERATIONS 

(222)     NO.    2315    BUCHANAN.     Alter 
private  garage. 

Owner JMrs.  E.  Sisson,  Premises. 

Architect T.   Patterson     Ross,     310 

California,  S.  F. 
(Contractor.. ..E.   J.   Montgomery,     1320 
Vallejo,  San  Francisco. 

COST,  $936 


ALTERATIONS 

(223)     —  BROADWAY   100  W  Davis. 
Alter  warehouse. 

Owner.-' Chamberlain    &    Proctor, 

850  Mills  Bldg..  S.  F. 

Architect None. 

Dav's  work.  COST,  $500 


REPAIRS 

(224)     NO.  376  SUTTER.    Repairs  and 

alterations. 
Owner Dunn  Williams  Co.,  Gaf- 

fney  Bldg.,  S.  P. 

Architect None. 

Contractor.. ..Wesly  Heidt  Cornice  Wka 

152  1st,  San  Francisco. 


ALTERATIONS 

(225)     NO.   131  SIXTH.    Alter?.tions. 

Owner. .._ Meyer  Estate.   240   Mont- 
gomery. San  Francisco. 

Contracfor....G.  H.  Moore.  Sharon  Bldg 
San  Francisco. 

(X)ST,  $400 


120 


ALTERATIONS 

(226)     NO.    1898   O'FARRELL.     Alter 
flats. 

Owner Mrs.   Bryon     Mauzy, 

Euclid  Ave..  S.  P. 

Architect None. 

Contractor....P.   P.   Ralston,  132  Com- 
monwealth Ave.,  S.  F. 

COSf,  $400 


l.t> 

\LTEKATIONS 

1226)     NO.    228      PARNASSUS      AVE 
near  Stanyan.     Alterations. 

3wner Wni.   Bandoine.   Preni. 

ircliitect None. 

Day's  work.  COST,  $500 


DWELLING 
(227)     NE   DOLORE;S  AND  VALLEl . 
One-story     and      basement      frame 
dwelling,   30x26-6. 

Owner E.  Bertucci,  1555  Dolores, 

San  Francisco. 

Architect None. 

Contractor. ...F.   Demartini,     274     29tn, 
San  Francisco. 

COST,  $1750 
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ALTERATIONS 

(236)     NO.   371   .MARKET.  Alterations 

Owner       City   Investment   Co.,   1st 

National  Bk.   Bldg.,  S.  F. 

Architect None. 

Contractor.  .Grace  &  Bernien.  Hearst 

Bldg.,  San  Francisco. 

COST,  $1100 


DWELLING 

(228)  NW  SEARS  360  SW  Sickles. 
One-story  and  basement  frame  dwlg. 

Owner Ivouis  Johnson,  2260   19th 

Ave.,   San   Francisco. 

Architect None. 

Day's  work.  COST,  $1900 

FRAME  DWELLINGS 

(229)  W  TIA-ELFTH  AVE  225-250  S 
Lawton.  Two  one-story  and  base- 
ment frame  dwellings. 

Owner Jette  Anderson,  2569  Mis- 
sion. San  Francisco. 

Architect O.  E.  Evans,  2569  Mission 

San  Francisco. 

Dav's  work.  COST,  $1950  each 


One- 


DWDLLING 

(230)     E  FOLSOM  125  S  Ripley, 
story  frame  dwelling. 

Owner Wm.  Puhl. 

Architect None.  

Day's  work.  COST.  $400 


REPAIRS  .        -n       ■ 

(237)     NO.   3388     MISSION.       Repair 
building. 

Owner D.  Tsirolias,  3.3 

San  Francisco. 
Architect None. 


Mission 


Day's  work. 


COST.  $400 


REPAIRS 

(238)  REGLEY  PLACE  E  off.  Pierce. 
Repair  foundation,  brick  porches, 
new  roofs,  doors,  windows,  painting, 
papering,  plumbing,  etc.  for  eight 
flats. 
Owner G.  H.  Umbsen  20  Mont- 
gomery, San  Francisco. 

Architect Mathew  O'Brien,  Foxcroft 

Bldg..  San  Francisco. 
Contractor-.G.     Mack,     1408     Golden 
Gate  Ave  ,  San  Francisco. 
COST,  $1500 


DWELLINGS 

(239)     W  T^^•B^TY-EIGHTH  AVE  60 
and  87-6  N  Anza.      Two     one-story 
frame  dwellings. 
Owner Nat  Thompson.  630  Wal- 
ler, San  Francisco. 

Architect C.     O.     Clausen.     Hearst 

Bldg.,  San  Francisco. 
Contractor....Thos.    Hamill.    4101    Bal- 
b',a.  San  Francisco. 

COST.  $3000  each 


40  sec  with  Army  to  p*  142-8%  SE 
.Mission  NW  142-8%  NxJ  51.  Exca- 
vating, concrete,  partition  tile  and 
pat€nt  flues,  carpenter,  mill,  glass 
and  glazing  and  rough  hardware  tor 
one-story  reinforced  concrete  ga- 
rage building. 

Owner Jno.     and  Mary     A.  Mc- 

Conaghy. 

Architect W.      H.    Criin      Jr.,      425 

Kearny,  San  Francisco. 
Contractor....Ruegg  Bros.,  Pacific  Bldg. 

San  Francisco.. 
Filed  Feb.  21,  '19.     Dated  Feb.  14,  '19. 
Concrete   walls    ready    for    roof 

trusses    $1710 

Roof    purlins    set 1710 

Concrete    floor    laid 1710 

Completed  and  accepted 1710 

Usual   35   days 2285 

TOTAL  COST,  $9125 
Bond,  $4565.  Surety,  .Maryland  Casu- 
alty Co.  Limit,  "55  das's.  Forfeit,  $10. 
Plans   and   specifications   filed. 


APARTMENTS 

(231)  SW   CALIFORNIA   &   GOUGil. 
Four-story    brick    apartments. 

Owner Martin     S.      Show,     1915 

California,  S   F. 
Architect A.  H.  Knoll,  465  Dolores, 

San  Francisco. 
Day's'    work    and    Sub-Contracts. 

COST,  $85,000 

ALTERATIONS 

(232)  NO.  275  COLUMBUS  AVE.  Cor. 
Broadway.    Alter  store. 

Owner G.   Artigues,   423   Kearny, 

San  Francisco. 

Architect None. 

Contractor  ...Orioli  &  Bension. 

COST,  $400 


GARAGE 

(233)     NO.      150      COMMONWEALTH 
Ave.    One-story  garage. 

0-wner.'. Mrs.       S.       Summerfield, 

Premises. 

Architect None. 

Contractor ...F.   F.   Ralston.   132   Com- 
monwealth Ave.,  S.  F. 

COST,  $500 


FRAME  COTTAGE 

(240)  W  ELE\^XTH  AVE  275  S 
Lawton  S  25xW  120.  All  work  for 
one-story  and  basement  frame  cot- 
tage. 

Owner Etta  E.  Smith. 

Architect None. 

Contractor. ...H.  Wilson. 

Filed  Feb.  20.  '19.    Dated  Jan.  10,  '19. 

Pa\nnents    not    given 

TOTAL   COST,    $3300 

Bond,  none.     Limit.  70  days.     Forfeit. 

none.     Plans  and  specifications  filed. 

(241)  S  HtLL  150  W  Church.  Re- 
pair and  excavate. 

Owner J.     P.     Fritz.     319 >  Hill, 

?an  Francisco. 

Archi'ec-t 0.  E.  Evans,  2569  Mission 

San  Francisco. 

Day's   work.  COST.    $600 


One- 


MACHIN^  SHOP 
(234)     N  PERRY  155  W  Third, 
story  concrete  machine  shop. 

Owner Doane   Motor   Truck   Co 

Premises. 

Architect None. 

Contractor. ...Barrett    & 
Bldg.,  S.  F. 


(245)     FABRICATING      &    PLACING 

reinforcing  iron  on  above. 
Contractor.. ..Woods,  Huddart  &  Gunu, 

1444  Market,  S.  F. 
Filed  Feb.  21,  '19.    Dated  Feb.  14,  '19. 

Completed    and    accepted $862.50 

Usual    35    days 287.50 

TOTAL  COST.  $ll'5O.00 
Bond,  $575.  Surety,  London  Lanca- 
shire Indemnity  Co.  Limit.  10  days 
after  receiving  notice  from  Architect. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


ADDITION 

(242)     SW     AGRUELLO  BLVD     AND 
Cornwall.  Build  room  above  kitchen 

Owner Louise   Bee,   5     Cornwall. 

San  Francisco. 

Architect W.  H.  Crim.  423  Kearny. 

San  Francisco. 
Dav's   work.  COST,   $500 


AND 


Hilp,  Sharon 
COST,  $5000 


ALTERATIONS 
(243)     N^V      SEVENTH      AVE 
Clement.     Alter   builftng   for  store. 

Owner James  JIcGuiie. 

Architect .::... None. 

Contractor...  Kdv.-.  G-nlcv,  131  5th  Ave., 
San  Francisco. 

COST,  $3000 


(246)  PLUMBING  AND  GASFITTING 
on   above. 

Contractor....Frederick  W.  Snook  Co., 
596  Clay,  San  Francisco. 

Filed  Ffeh.  21,  '19.     Dated  Feb.  14,  '19. 

All   work   roughed   in $381 

Completed   and   accepted S81 

Usual  35  days 255 

TOTAL   COST,    $1017 

Bond.  $510.  Sureties,  Wm.  J.  W.  Foster 

and    K.    G.    Haderle.     Limit,    10    days 

after  recei\ing  notice  from  Architect. 

Forfeit,  $10.     Plans  an  dspecifications 

filed. 

BUNGALCWS 

(247)  LOIS  2  TO  10  BLK  3198,  West- 
wood  Park.  All  work  for  nine  one- 
story    bungalows    and    garages. 

Owner Nelson     Bros..     747 

Ave.,   San   Francisco. 

Architect Chas.    F.    Strothoff, 

.15th,  San  Francisco. 
Contractor... .Hans     Nelson,    747 

Ave.,  San  Francisco. 
Filed  Feb.  21,  '19.     Dated  Feb.  21,  '19. 
Frames  up,  enclosed  and  roots 

on *8100 

Brown   coated   *}^ 

Completed  and  accepted 8100 

Usual   35   days Si"*' 

TOTAL  COST,  $32,400 
Bond,  $20,250.  Sureties,  Chas.  Mon- 
son  and  Edwin  T.  Peterson.  Limit, 
90  days.  Forfeit,  none.  Plans  and 
specifications   filed. 


19th 
2276 
19tii 


ALTERATIONS 

(235)     NO.  401  GATES. 

Owner E.  J.  Lake, 

Architect None. 

Day's  work. 


Alterations. 
Premises. 


COST.   $400 


GARAGE 

("^4)  INTR  S  ARCMY  AND  SE  Mis- 
sion E  143-6  S  to  SW  line  I/Ot  93  P.V 
Lands  SW  at  angle  of  33  deg  27  min 


NOTICE  OF   >-OX.RESPO>SIBn.ITT. 

Salt  Francisco  Connty. 

Feb  21.  1919— W  GRANT  AVE  23  S 
Sutter  S  22xW  25.  Joseph  Estate 
Co  as  to  improvements  on  leased 

peb  Ti^Tftl  9^SW  COLuivmUS  ■  AVE 
and  N  Green  W  134-0%  N  137-6  E 


Z-oVi  N"  18-S  SE  203-614.  Cleste  M 
Vergez  et  al  as  to  impi-ovements 

on    leased    property 

Bb.  21.  1919— NE  WASHINGTON 
a|nd  Wentworth  E  30xN  81. 
Chicizola  Estate  Co  as  to  improve- 
ments  on    leased   property 


LEASES. 

San  Francisco  Conntj. 


;b.  21.  1919— NE  SEVENTH  205  SE 
Howard  SE  "OxNE  90.  Louis  Sand- 
ers Extr  Estate  Pauline  Sanders, 
dec'd  to  H  Suter  (as  Pacific  Wood 
Working  Co).  2  years.  $1800. 
sb.  21.  1919— S  COMMERCIAL  bet. 
Kearny  and  Montgomery;  Nos.  61.5- 
619  Commercial.  Rachel  Snyder  to 
Apostolos  J  Apostolides  and  Joakim 
Baltis.  5  years.  $6000. 
sb.  21.  1919— N^'  COLUMBUS  AVE 
and  Adler  N  46-4%  S  20  E  63-0% 
NE  25-10%.  C  H  Viladini  to  Louis 
and  wife  Arigiolina  Giannoni  (as 
A  Cavalli  &  Co). 

>b.  20.  1919— ^SE  O'FARRELL  AND 
Jone.s.  Sheridan  Procter  Co  to  J  M 
Bittancourt.     6  years.     $57,600. 


COMPLETION  NOTICES. 


San  Francisco  County. 

fcXJOKDED  ACCEPTED 

?b.  15.  191&— S  TURK  13€-3  W 
Steiner  W  95xS  137-6.     San  FYan- 

cisco  Dairy  Co  to  0  W  Britt 

Sept.    26,    1918 

Jb.  17,  1919— E  KANSAS  200  N 
23rd  N  25xE  100.     J  Dahl  to  Joel 

Johnson Feb.   17,   1919 

»b.  17,  1919.  SUTTER  bet.  Taylor 
and  Mason  (Contract  Filed  April 
2,  1918).  Young  Womens  Chris- 
tian Ass'n.  to  Herman  LAwson.... 

Feb.   17.   1919 

sb.  19,  1919— N  SUTTER  45  W 
Mason  92-6x137-6.  Young  Womens 
Christian  Ass'n  to  whom  it  may 

concern.-. Feb.    19,    1919 

lb.  20.  1919— BLOCK  BDED  BY 
Berry,  King,  6th  and  7th.  Walker 
D  Hines,  Director  General  Rail- 
roads,  Southern   Pacific   Railroad. 

to   Raisch   Improvement  C 

Peb.  19.  1919 
rt)r26,     19i9^W     FORTY-SIXTH 
Ave  90  N  Cabrillo  N  30xW  120.    E 

Bianchi  to  E  E  Manseau 

Feb.    19,   1919 


LIENS  FILED. 


San  Francisco  Connty. 

SCORDED  AMOUNT 

)b.  15,  1919— W  TWENTIETH  AVE 
225  N  Balboa  N  25xW  120.  Pacific 
Concrete  &  Jlosaic  Wks  vs  Rialto 
Co,  Frank  Leahv  and  H  T  Hear- 

aev   $125 

!b.  17.  1919— W  TWENTIETH  AV 
225  N  Balhoa  N  25xW  120  O  L  303. 
P  McHugh  vs  Rialto  Realty  Co, 
John    F    Haner,    Frank    P   Leahy 

and  H  T  Kearney $280 

lb.  17,  1919— W  ATALAYA  TER- 
race  129-2  N  Fulton  N  29-2xW 
82-6 1^.  Uhl  Brothers  vs  George 
M  Merritt  and  .Mrs  Peabndy....$97.8€ 
!b.  19,  1919— W  TWENTIETH  AVE 
225  N  Balboa  N  25xW  120.  Civic 
Center  Supply  Co  vs  Rialto  Realty 
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Co,  Jno   F  Haner   and   Frank   T 

Leahy   $78 

Feb.  20,  1919— NW  PINE  &  BAKER 
N  25xW  73.  G  Massagli  and  J 
Vannucci  (as  Massagli  &  Van- 
nucci  vs  Wm  G  and  Alvina  Zupar 
and  Jas  A  Kirby $144 


BUILDfNG  CONTRACTS. 
OAKLAND  AND  ALAMEDA  COUNTY. 

fio.  Owner                      Contractor  Ami- 

228  Anderson   Anderson  2500 

229  Sontag    Petersen  400 

230  Nicholson    Bertelson  450 

231  Union   Ldy Hambleton  400 

232  Sherman    Roulean  2500 

233  Gaustad    Walker  2500 

234  Alvares    Hunnewell  27O0 

235  Houch    Houch  4000 

236  Bertheaud   0\viier  1500 

237  Fuhrman    _Meyer  2000 

238  Herrmann    Frostholm  2060 

239  Linguist   Hopper  lOOO 

240  MacGregor    Owner  2750 

241  Same  .Same  2750 

242  Gibson    Gibson  2000 

243  Bowdlsh    Graves  3000 

244  Hieronymus    Lee  1000 

245  Burdick    ^Weldon  400 

246  Babros    Babros  400 

247  Liberty    Steele  500 

248  Zerweck   Zerweck  400 

249  McCraken    ......Owner  1500 

250  Schermer    Westlund  400 

251  Peterson    Cerpe  400 

252  Moore    3Ioore  500 

253  Van  Wyck  Owner  40O 

254  Rohrback   Lamb  500 

255  Crystal    Crystal  5O0 


DW^ELLING 

(228)     S  SCENIC  AVE  560  E  Lincoln 

Ave.,  Oakland.      One-story    5-room 

dwelling. 

Owner A.  A.  Anderson,  795  Slth, 

Oakland. 

Architect None. 

Day's  work.  COST,  $2500 


ALTERATIONS 

(229)     NO.      2601     THIRTY-EIGHTH 
Ave.,  Oakland.     Alterations. 

Owner H.  Sontag".  Premises. 

Architect None. 

Contractor.. ..J.  B.  Petersen,  3823  Agua 
Vista  Ave.,  Oakland. 

COST.  $400 


ALTERATIONS 

(230)     NO.  522  KENMORE  AVE.,  Oak- 
land.   Alterations. 

Owuer 3Iiss  Carrie  K.  Nicholson, 

Premises. 

Architect None. 

Contractor.. ..S.  J.  Bertelsen.  667   39th, 
Oakland. 

COST.  $450 


ADDITION 

(231)     NO.  2510  FILBERT,     Oakland. 
Addition. 

Owner Union  Laundry.  Premises. 

Architect None. 

Contractor... .Fred       Hambleton.     3727 
13th  Ave.,  Oakland. 

COST.   $400 


ALTERATIONS 

(232)    "SW   FOURTEENTH    &    CLAY, 
Oakland.     Alteration's. 

Owner Sherman    Clay      &      Co., 

Premises. 
Architect None, 
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Contractor....O.     L.  Roulean,     7     Moss 
Ave.,  Oakland. 

COST,  $2500 


D^WELLING 

(233)     W     FAIRFAX     AVE      133      N 
Ygnacio,  Oakland.  One-story  5-room 
dwelling. 
Owner H.  P.  Gaustad,  1558  Web- 
ster,  Oakland. 

Architect L.  F.  Hyde. 

Contractor....S.  C.  Walker.  2226  E-27th, 
Oakland. 

COST,  $2500 


DWELLING 

(234)     W  SHATTUCK  AVE  51  N  51st. 
Oakland.     One-story   5-room  dwlg. 

Owner Mary     A.     Alvares,     2428 

Myrtle,  Oakland. 

Architect None. 

Conti-actor-.Willey     Hunnewell, 

Delaware.   Berkeley. 

COST, 


1945 


$2700 


DWELLING 

(23'5)     SW    COR.    PARK   BLVD   AND 

El  Centro,  Oakland.      One-story    7- 

room  dwelling. 

Owner H.  L.  Houch,  4453     Park 

Blvd.,  Oakland. 

Architect None. 

Day's  work.  COST,  $4000 


DWELLING 

(236)     W  ORDWAY     50  N     Hopkins, 
Berkeley.     One-story   5-room    dwlg. 

Owner P.     C.     Bertheaud,     1«0 

Fleurange,  Berkeley. 

Architect None. 

Day's  work.  COST,  $1500 


DWELLING 

(237)  NT\'   FIFTH   AST)    VIRGIN7A, 
Berkeley.     One-stoiT  5-room  dwlg. 

OTN-ner Carl    F^ihrman,   1646   5th, 

Berkeley. 

Architect None. 

Contractor.. -J.   F.   Meyer,   846   Allston 

Way,  Berkeley. 

COST,  $2000 
ALTERATIONS 

(238)  NO.    6413      COLBY,      Oakland. 
Alterations  to  cottage. 

Owner C.  P.  Herrmann,  Prem. 

Architect None. 

Contractor.. ..H.     M.     Frostholm,     6457 

Colby,  Oakland. 
Filed  Feb.  17,  '19.     Dated  Feb.  17,  '19. 

Ready    for   plaster $560 

Plastered    500 

Completed    500 

Usual  35  days 500 

TOTAL  COST,  $2060 
Bond,  none.  Limit,  as  soon  as  possible 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


ADDITION 

(239)     NO.    4133    GILBERT,    Oakland. 
Addition. 

Owner P.  S.  Linguist,  Premises. 

Architect None. 

Contractor.. ..M.  E.   Hopper  &  Son,   90 
Glen  Ave.,  Oakland. 

COST,  $1000 


D'tt'ELLING 

(240)     E  SEVENTH  AVE  30  S  E-llth, 
Oakland.     One-story  5-room  dwlg. 

O^vner C.  M.  MacGregor,  470  13th 

Oakland. 

Architect None. 

Day's  work.  COST.  $2750 
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D  WEI -LING 

(241)   SE  E-BLiBVENTH  &  SEVENTH 

Ave.,    Oakland.      One-story    5-room 

dwelling. 

Owner C.  M.  MacGregor,  470  13th 

Oakland. 

Architect None. 

Day's  work.  COST.  $27.50 


DWELLING 

(242)  S  FIFTY-FIFTH  780  W  San 
Pablo  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner Robert     M.    Gibson,     211 

Federal  Bldg.,  Oakland. 

Architect None. 

Day'o  wovk.  COST,  $2000 


DWELLING 

(243)  N  LERIDA  A\'E  300  W  Walla 
Vista,  Oakland,  One-story  7-room 
dwelling. 

Owner John  R.  Bowdlsh  Jr.,  2207 

Broadway,  Oakland. 

Architect None. 

Contractor. ..M.  P.  Graves,  2207  Broad- 
way, Oakland, 

ALTERATIONS 

(244)  NO.  1315  OAK.  Alameda. 
Alterations. 

Owner Dr.    Hieronynius,   Central 

Ave  and  Oak,  Alameda. 

Architect None. 

Contractor. ..S.  Lee,  1832  San  Antonio 
Ave..  Alameda. 

COST.  $1000 


ALTERATIONS 

(245)  NO.  1118  BROADWAY.  Alameda. 
Alterations. 

Owner G.    Burdick.   Premises. 

Architect None. 

Contractor.  -C.    F.    Weldon,    2702    En- 
clnal  Ave..  Alameda. 

COST.  $400 


DWELLING 

(246)  —  GRAYSON  26  W  Tenth,  Ber- 
keley.    One-story  2-room  dwelling. 

Owner Paul    Babros.   101€   Gray- 
son. Berkeley. 

Architect None. 

Day's  work.  COST,  $400 

ADDITION 

(247)  NOS.  538-44  FORTY-SEVENTH 
Oakland.     Addition. 

Owner Liberty  Soda  Works,   538 

47th,  Oakland. 

Architect None. 

Contractor.  ..Arthur  Steele.  Premises. 
COST,  $500 

A  TyTERATIONS 

(248)  NO.  WW  "G,"  Oakland.    Alter- 
ations. 

Owner E.     Zerweck.     8810     "G," 

Oakland. 

Architect None. 

Day's  work.  COST.  $400 


AT-TERATIONS 

(249)  SW  LAKESHORE  AND  WALLA 
Vista.  Oakland.  Alterations  and  ad- 
ditions. 

Owner W.     J.     McCracken,     1327 

Broadway.  Oakland. 

.Architect Non  >. 

Day's  work,  COST,  $1500 


ADDITION 

(250)     NO.    1082   LAKESHORE    AVE.. 
Oakland.     Addition. 


BUILDING  AND  ENGINEERING  NEWS 

Owner Helen   F.   Schernier,   1082 

Lakeshore  Ave.,  Oakland. 

Architect None. 

Contractor.. ..Fred    J.    Westlund.    2207 
10th  Ave.,  Oakland. 

COST,  $400 


DWELLING 

(2.51)     W    1II5TH   AVE   .500    S   Knight, 
Oakland.     One-story    2-rooni    dwlg. 

Owner Handry      Peterson,       363 

105th  Ave.,  Oakland. 

Architect one. 

Contractor.-.Wm.      Cerpe,    363      105th 
Ave.,  Oakland. 

COST,  $400 


SHED 

(252)     FOOT  ADELINE  ST..  Oakland. 
Shed. 

Owner Moore    Shipbuilding    Co., 

Premises. 

.Architect None. 

Day's  work.  COST,  $500 


ALTERATIONS 

(253)     NO.  630  HADDOX  ROAD,  Oak- 
land.    Alterations   and   additions. 

Owner Frank  Van  Wyck,  Prem, 

Architect None. 

Day's   work.  COST,   $400 


ALTERATIONS 

(254)     NO.   1768   SEVENTH.  Oakland. 
Alterations. 

Owner J.  V.  Rohrback,  110!)  8th, 

Oakland, 

Architect None. 

Contractor.. ..J.   R.   Lamb. 

COST,  $'(>0 


ENGIN-E  ROO.M 

(255)     NO.  2307  CHESTNUT.  Oakland 
Brick  engine  room. 

Owner Crystal       Laundry       Co.. 

Premises. 

Architect None. 

Day's  work.  COST,  $500 


COMPLETION  NOTICES. 


Alameda  County. 


RHOORDED  ACCEPTED 

Feb.  13,  1919— NO.  3906  PARK  BLVD 
being  N  ptn  Lot  25  Blk  "E"  Map 
4th  Ave.  Terrace,  Okd.  Wallace 
Morrison  to  whom  it  mav  con- 
cern  Feb.   13,  1919 

Feb,  13,  1919— NO.  390O  PARK  BLVD 
being  S  Ptn  Lot  25  Blk  "E"  Map 
4th  Ave  Terrace,  Okd.  Wallace 
Jlorrison  to  whom  it  may  con- 
cern  Feb.   13,    '919 


LIENS  FILSD. 


Alameda  County. 


RECORDED  "AMOUNT 
Feb.  17,  1919— SE  BROADWAY  AND 
XE  Kales  Ave  NE  32xSE  85,  Okd. 
R  A  .Miller  vs  Maud  E  Kilpatrick, 
George  S  Risher  and  J  F  Kil- 
patrick     $75.50 


HI  n.DTXfi  CONTRACTS. 


Santa  Clara  County. 


COTTAGE 

TWENTY-FIFTH  ST.  N  of  Santa  Clara 
San  Jose.     Five-room  cottage. 

Owner M.  Rogers,  195  N-26th  St , 

San  Jose. 


Architect None. 

Contrac-tor-.TGeo.  Vetren.  San  Jose. 
COST,  |2( 


ALTERATIONS 

NO.   1022  S-FIRST     ST.,     San     Jo 
Alter  front. 

Owner H.  G.  Knapp,  Premises. 

Architect None. 

Day's  work,  COST,  |^ 


NOTICE  OF  NON-RESPONSmiLn 


San  Francisco  County.- 


Feb.  15,  1919— LOT  17  BLK  26,  Ex 
celsior  Hd.  IsldOr  Rosenberg  as 
to  improvements  on  leased  prop- 
erty     


C05EPLETI0N  NOTICES. 


Fresno   County. 

Recorded  Accept 

Feb,  15,  1919— WELL  NO.  112  on  Sec 

19,  20-15,  Fresno.  Southern  Pacific 

Cx)  to  whom  it  may  concern — _.... 

Feb.   13,  1! 


Brn.BING  CONTRACTS. 


Fresno  County. 


ADDITION 

NO.   1612  "H"   ST.,   Fresno.     Additi 
to  building. 

Owner J.   B.   Hill    Co..   1648   "1 

St.,  Fresno. 

Architect None. 

Contractor....A.   Allen,   259   Blacksto 
St,,  Fresno. 

COST,  $20 


rtm,DING  CONTRACTS. 


San  Joatinin  County. 


ALTERATIONS 

NO.  142  S-EL  DORADO  ST.,  Stoclctc 
Remodel. 

Owner Joe  Alegretti,  Stockton. 

Arcbiteot '.....  J^one. 

Day's  work.  COST.  $20 


BtrLDING  CONTR-ACTS. 


Fresno  County. 


FRAME  DTVBLLING 
NO.  745  DUDLEY  ST.,  Fresno.    Fran 
dwelling. 

Owner D.  A.  Johnson,  Fresno. 

Architect None. 

Day's  work.  COST,  $5» 


NAV.4L  SITPLT  BIDS  WANTED. 

Bureau  of  Supplies  and  Account 
NaiT  Department,  Washington.  D.  C- 
Sealed  proposals  are  wanted  und< 
schedules  as  indicated  below  for  fu 
nishing  miscellaneous  siipplies  for  tl 
Navy.  The  date  of  opening  is  not« 
at  the  end  of  each  paragraph.  WTiei 
no  date  is  shown  the  time  of  openlE 
has  not  been  decided,  but  will  be  i 
the  near  future. 

Schedule   3733,   for  Mare   Island, 


plex  feed  pumps  and  spares,  open- 

:  of  March  11. 

Schedule  3736.  for  eastern  and  west- 

i   yards,   miscellaneous   pipe   wren- 

is,  opening  of  March  11. 

kihedule  374€.  for  Puget   Sound.  2 

oplete    switchboards,     opening    of 

rch  11. 

kihedule  3762.  for  Puget  Sound.  90 

rage  batteries,  opening  of  ilaroh  18. 

!che<hile    7761%,  for  Mare    Island, 

rfc  steel  pipe,  opening  of  February 

Schedule  77631/4.  for  eastern  and 
item  yards,  steel  shapes,  sheets, 
f-rounds.  T  bars,  angles,  beams  and 
tes.  opening  of  February  18. 
Chedule  7769J4  for  Mare  Island.  1.- 
pounds  finished  turner  forgings, 
ning  of  February  25. 
'or  further  information  address  the 
•eau  of  Supplies  and  Accounts, 
ry  Department,  Washington.  D.  C. 


BUILDING  AND  ENGINEERING  NEAVS 

One  (1)  Combination  Hose  and 
Chemical  Auto  Fire  Engine,  complete- 
ly equipped. 

Capacity  of  Chemical  Tanks,  Two 
35-gallon  tanks. 

Capacity  of  Hose  Body,  1000  feet, 
21/4  inch  fire  hose. 

Electric   lighted.     Electric  starter. 

Wheels — Solid  rubber  tires,  Dual  in 
rear. 

This  apparatus  to  be  of  the  latest 
and  most  approved  design. 

rXIOX'OIL  COMPACT. 


Page  Thrrtnen 
GENERAL     COXTRACTORS      HOLD 
A>M  AL  MEETLNG. 


'ATE  HIGffn  AT  BIDS  OPEXED. 

(By  Special  Wire.) 
ACRAMENTO,  Cal.— The  following 
>  were  opened  in  the    office  of    the 
le  Highway  Commission  at  Sacra- 
ito  on  February  17th : 
lacer  County,  through  Rocklin  and 
ryn  (III-Pla-17-A).  about  2.8  miles 
ength,  to  be  paved  with  Portland 
ent  concrete. 
0  bids  received. 

m  Diego  County,  between  Tecate 
ide  and  the  easterly  boundry  (VII- 
-12-G).  about  15.2  miles  in  length, 
e  graded  throughout  and  paved  for 
ingth  of  11.4  miles  with  Portland 
ent  concrete. 

imes  H.  Roooey,  Los  Angeles, 
1,151.20. 

»vid  H.  Ryan.  San  Diego,  ?280,- 
H. 

.  E.  Kier  Constr.  Co..  San  Diego. 
.916.00. 

G.  RitcOiie.  Niles,  $233,273.25. 
igineer's  Estimate,  $181,664.60. 


OTOR     FIBE     EXGDfE     BIDS 
WAXTED. 

ODBSTO,  Stanislaus  Jo.,  Cal.— 
i  will  be  received  by  the  City  Ck)un- 
W.  0.  Thompson,  City  Clerk,  up  to 
ch  12th,  7:30  P.  M.,  for  furnishing 
he  City  of  Modesto  the  following 
apparatus,  f.  o.  b.  Modesto: 
le    Combination-   pump    and    hose 

Fire  Engine,  completely  Equipped 
ipacity  of  Pump,  500  gallons  per 
ite. 
.pacity  of  Hose  body  lOOO  feet,  2% 

fire  hose. 

ectric  lighted.     Electric  starter, 
heels — Solid  rubber  tires,  Dual  in 

lis  apparatus  to  be  the  latest  and 
;  approved  design. 


LOS  A.XGELES.— The  annual  report 
of  the  Union  Oil  Company  of  Cali- 
fornia made  public  here  showed  that 
for  the  year  1918  the  company  hand- 
led by  production  and  purchase  one- 
fifth  of  the  oil  pi-oduction  in  the  State. 
The  total  was  8.271,084  barrels.  Soar- 
ing production  and  marketing  costs 
reduced  the  net  earning  to  $6,023,- 
139.25.  compared  with  $7,642,284.13  for 
the  preceding  year.  Employes'  shares 
of  the  profits  were  $313,370.52. 


PATDTG  PLAXXED. 

HOLTVILLE.  Imperial  Co..  Cal.— 
Henry  J.  Burk,  Survej-or  of  Imperial 
County,  has  been  retained  as  engineer 
by  the  City  Trustees  of  Holtrille  to 
have  charge  of  the  proposed  city 
street  paving.  About  500,000  sq.  ft.  of 
paving  will  be  laid  on  the  principal 
streets. 


STREET    WORK    PLAXNED. 

SOXORA.  Tuolumne  Co.,  Cal.— The 
City  Trustees  have  taken  preliminary 
steps  providing  for  the  improvement 
of  Washington  street,  the  city's  main 
thoroughfare.  The  pavement  will 
consist  of  rock  asphalt  and  work  will 
be  done  under  the  Improvement  Act 
of  1911. 


WASHIXGTOX       STATE        WAXTS 
HIGmVAT  BIDS. 

OLYMPIA.  Wash.— Bids  will  be  re- 
ceived by  the  Washington  State  High- 
way Commission  up  to  March  17th  for 
the  construction  of  64  miles  of  per- 
manent highways.  The  work  to  cost 
in  the  neighborhood  _of  $760,000. 
James  Allen  is  State  Highway  En- 
gineer. 


IRRIGATIOX    STSTEM   PL.IXXED. 

PORTERVILLE,  Tulare  Co.,  Cal.— 
A.  J.  Bolin.  head  of  a  Kansas  City 
syndicate  which  purchased  over  lOOO 
acres  of  raw  land  from  Dr.  C.  Edgar 
Smith  before  the  war,  is  here  arrang- 
ing for  de\-eloping  the  tract.  Over 
$100,000  wnll  be  spent  in  the  construc- 
tion of  an  irrigation  system  and  pre- 
paring the  tract  for  an  orchard,  it  is 
said. 


The  Anuual  Meeting  of  the  General 
Contractors  Association  -was  held  in 
the  dining  room  of  the  Hotel  \\'hit- 
comb  last  Thursday  evening.  The 
reading  of  the  Auditor's  report  for  the 
past  year  showed  the  Association  to 
be  in  good  financial  condition  and  a 
perusal  of  its  membership  discloses 
the  names  of  our  most  prominent  and 
progressive  builders  engaged  in  work 
of  large  magnitude  in  this  city  and  up 
and  down  the  coast. 

The  election  of  its  Directors  for 
the  ensuing  year  was  as  follows: 

A.  Fred  Lindgren,  President;  John 
Biller;  John  Monk;  P.  J.  Cole;  Chas. 
Wright. 


MARTIXEZ     PL.AXS     HIGH  MAI- 
WORK  IX  19-20. 


MARTINEZ,  Cal.— That  the  Board 
of  Supervisors  will  let  a  contract  July 
1st.  1920.  for  the  construction  of  a 
concrete  highway  between  this  city 
and  Hookston  to  connect  with  the 
highway  to  Concord,  was  the  decision 
announced  at  a  meeting  of  the  Board 
held  last  week. 

♦ 

GOTERXMEXT     URGES     HIGHWAY 
BlILDIXG. 


Witli  !M8<300,()00  to  Aid   States,  Only 
Id  Miles  Are  Built, 


WASHIXGTOX.  D.  C— Although 
Congress  has  appropriated  $48,500,009 
tc  assist  the  states  in  road  building 
and  the  government  has  approved  760 
projects  embracing  a  total  of  7,869 
miles,  less  than  forty-five  miles  of 
highway  have  been  constructed  under 
the  Federal  aid  plan.  These  figures 
were  made  public  by  the  department 
of  labor  as  part  of  its  campaign  to 
stimulate  revival  of  public  works  con- 
struction as  an  offset  to  unemploy- 
ment. 


SATS  OTER  34  MILLIOX  SATED  BY 
GOTERXMEXT  lOXTROL. 

CHICAGO.  HI.  -  R.  H.  Aishton, 
regional  director  of  railroads  for  the 
northwestern  region,  in  his  annual  re- 
port for  the  year  ended  December  31, 
1918.  .shows  that  a  total  .saving  of 
$34,233,282.46  was  effected  in  the  op- 
erating e.vpenses  of  the  lines  under  his 
control  as  a  result  of  the  unifications 
and  economies  due  to  government  op- 
eration. 

.Mr.  Aishton  points  out  that  in  the 
unification  of  terminals  90  passenger 
and  136  freight  stations  were  closed. 

The   saving   in   cars   in   the   entire 
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region   at   present   amounts    to   about 
I'S.OOO  cars  a  month. 

By  tbe  elimination  of  unnecessary 
passenger  trains  23,280,400  miles  were 
saved  last  year,  a  reduction  in  operat- 
ing cost  of  about  $1  per  train  mile. 


8000  BERKELEY  LOTS  TO  BE  SOLD. 


Walter  H.  Barry  and  Charles  S. 
Austin  representing  Joseph  P.  Day, 
the  big  New  York  operator,  have 
opened  offices  here  and  intend  opening 
business  with  the  largest  auction  sale 
of  residence  property  ever  essayed  in 
this  State. 

•  The  property  to  be  sold  is  the  Thou- 
sand Oaks  tract  in  Berkeley,  owned 
by  John  Spring  of  Oakland.  This  will 
be  divided  into  3000  separate  lots, 
which  will  be  put  up  for  auction  on 
March  25  and  succeeding  drvys. 


BUILDING  AND  ENGINEERING  NEWS 

Hodson,  Sacramento,  for  the  following 
work : 

Improving  the  alley  between  Forty- 
ninth  street  and  Fiftieth  street,  from 
the  sewer  in  place  in  the  alley  ffrst 
north  of  "T"  street  to  a  point  525  feet 
N  therefrom,  by  constructing  an  8- 
inch  .  vitrified,  ironstone  pipe  sewer 
with  22  6-inch  vitrified,  ironstone  wye 
branches  attached;  constructing  1  6- 
inch  vitrified,  ironstone  flusher  branch 
complete  and  constructing  1  concrete 
manhole  complete  with  cast  iron  curb 
and  cover. 


BONDS. 


SEATTLE,  Wash. — Bids  have  been 
called  for  by  the  City  Comptroller  for 
the  purchase  of  $1T5,000  in  condemna- 
tion award  bonds  on  Local  Improve- 
ment District  No.  3169.  The  funds 
which  are  realized  will  be  used  to 
pay  the  improvement  of  Rainier  Ave. 


PREPARING  PLANS  FOR  PAVING. 

SANTA  BARBARA,  Cal.— City  En- 
gineer A.  B.  Cook  has  been  instructed 
by  council  to  prepare  plans  and  speci- 
fications for  paving  East  Mission  St., 
between  Bath  street  and  the  Modoc 
road  pavement;  also  for  the  improve- 
■'^ont  of  East  Montecito  street  between 
Rate  and  Milpas  streets. 


rOXTRACT  FOR  1>A11  AAVARDED. 

PIXEVTLLE.  Ore.— Thf  Ochoco  Ir- 
rigation District  has  closed  a  contract 
p-'ploying  the  Puget  Sound  Bridge  & 
DrpdRins  Company,  Central  Bldg., 
Seattle,  Wash.,  to  build  a  large  hy- 
draulic earthflll  dam.  The  work  was 
under  contract  to  Twohy  Brothers 
Company,  of  Portland,  and  was 
abandoned  by  them  on  February  3, 
1919. 

At  the  time  of  the  original  contract 
vas  awarded  to  Twohy  Brothers  they 
executed  a  $400,000  bond  with  the 
American  Surety  Company,  of  New 
York,  as  surety.  The  district  proposes 
to  complete  the  dam  at  cost  and  re- 
coup any  loss  which  may  result  from 
Twohy  P.rothers'  failure  to  carry  out 
'.heir  contract,  through  the  sureties. 

The  irrigation  project  is  one  of  the 
';'rgest  over  taken  in  the  Northwest. 


SF.AVER  CONTRACT   AWARDED. 

.SACR.AMEXTO.  Cp.l.--The  City 
( ommis.'jioners,  M.  J.  Desmond.  City 
C'erk,  ha."?  awarded  6  contract  to  C.  B, 


IRRIGATIOV   DISTRICT   PLANNED. 

MARYSVILLE,  Yuba  Co.,  Cal.— At 
the  March  meeting  of  the  Board  of 
Supervisors  landowners  in  the  Hall- 
wood  District  will  petition  tor  the  or- 
ganization of  an  irrigation  company, 
to  be  known  as  the  Yuba  Irrigation 
Company. 

Included  in  the  proposed  district  are 
the  lands  of  the  California  Mission 
Olive  Growers,  Dudley  Ranch  and 
Orchard  Company,  Donly  Gray  Or- 
chards Company  and  the  Yuba  Land 
Company. 

The  water  will  be  taken  from  the 
Yuba  River  by  means  of  ditches,  tun- 
nels, pipes  and  flumes.  Frank  P.  Mc- 
Cray  is  the  engineer  in  charge  of  the 
plans. 


ASK  $2,0(M>,000  HlGmVAT  DfPROVE- 
iWENT. 

SAN  DIEGO,  Cal.— Petitions  signed 
by  several  thousand  residents  of  La 
Mesa.  Escondidi,  National  City,  Ocean- 
side,  Ramona  and  Lemon  Grove,  ask- 
ing for  an  election  to  vote  $2,000,00 
bonds  for  constructing  concrete  paved 
highways,  have  been  presented  to  the 
roard  of  Supervisors. 


Hifflnvay    IniproYement    Planned. 

RIVERSIDE.  Riverside  Co..  Cal.— 
It  has  been  estimated  that  the  main 
highway  from  Blythe  to  M'eoca  will 
cost  approximately  $700,000.  An  ap- 
propriation of  $300,000  for  this  road 
will  be  made  by  the  state  if  the 
recommendation  of  the  state  highway 
conference  to  the  legislature  is 
adopted. 


BESERTOIR,  PLAN  IS  FEASffiLE. 

OAKDALE,  Stanislaus  Co.,  Cal.- 
The  proposed  Melones  reservoir  o: 
the  Stanislaus  river  can  be  built  t 
provide  storage  at  a  less  cost  pe 
acre  foot  than  any  other  reservoir  i 
the  state,  according  to  the  prelimiu 
ary  report  submitted  to  the  Oakd'al 
Irrigation  District,  by  Engineieir  G.  E 
Nickerson. 

Engineer  Nickerson  told  the  Boar 
that  the  reservoir  will  store  but  80,00 
acre  feet  instead  of  100.000,  as  pre 
posed  in  the  original  proposition  sul 
mitted  by  J.  H.  Cameron  and  his  as 
sociates.  Their  estimate  of  two  mr 
Ion  dollars  for  the  reservoir,  he  sail 
was  far  too  high.  Making  liberal  a 
lowances  for  all  contingencies,  the  ei 
gineer  said  he  could  reduce  the  cost  t 
50  per  cent  and  more. 


HIGHW.\T  PLANNED. 

l.IVERSIDE.  Riverside  Co.,  Cal.— 
Property  owners  in  the  Palo  Verde 
Valley  will  raise  $50,000  by  direct  tax- 
ation for  the  construction  of  the  main 
highway  between  Fertilla  and  Palo 
Verde  by  way  of  Blythe.  It  will  re- 
quire $7.'). 000  to  complete  this  road  and 
the  county  will  assist  in  its  construc- 
tion, provision  being  pade  In  n^^t 
year's  budget. 


PURCHASE    OF   MOTOR   FIRE   EJ 
GINE  URGED. 

PLACERVILLE,  El  Dorado  Cor.  Ca 
— The  purchase  of  a  chemical  engii 
for  the  use  of  the  Placerv^lle  Fire  Di 
partment  was  strongly  advocated  at 
banquet  of  the  two  fire  companies. 

Ray  Danaher,  one  of  the  speaker 
declared  the  saving  in  insurance  rati 
alone  would  pay  for  the  apparatus  i 
a  short  time.  Charles  Rayburn,  Ba 
talion  Chief  of  No.  2  Company,  ali 
ftrongly  advocated  the  chemical. 


GRAMMAR  SCHOOL  BUILDING  BII 
AVANTED. 

KINGSBURG,  Fresno  Co.,  Cal.— Bi( 
will  be  received  by  the  Trustees  of  tl 
Firebaugh  Joint  School  District  up  ^ 
March  1st,  2  P.  M.,  for  the  constru- 
tion  of  a  grammar  school  building 
Kingsburg.    California. 

Plans  may  be  had  from  the  Archite 
Antone  Johnson  at  Kingsburg  on  a  d 
posit  of  $10.     Thomas     E.   Brown 
Clerk  of  the  Firebaugh  School  Distrii 


GOVERNMENT    BIDS    WANTED. 

CIRCULAR  No.  354— Sealed  pr 
posals  will  be  received  at  Office 
General  Purchasing  Agent,  Alaskf 
Engineering  Commission,  Seattl 
Wash.,  not  later  than  11:00  A.  J 
March  10,  1919,  for  furnishing  a 
wheels,  building  paper,  rosin  siz( 
sheathing,  roofing  paper  and  mani 
rope.  Copies  of  this  circular  may  ] 
obtained  upon  application  at  this  c 
fice.  or  from  Alaskan  Engineeril 
Commission,  307  Customhouse,  Sj 
Francisco.  Cal.,  and  Alaskan  Ens 
neering  Commission,  Department 
the  Interior.  Washington.  D.  C.  C. 
DOIJE,  General   Purchasing  Agen':. 


PANAMA   (ANAL   BIDS   V/ASTKIl 

PANAMA    CIRCUU4R      12'57— Offl 
of  the  General     Pincaasing     Offlc< 


Panama  Canal.  AVasjiington.  D.  C— 
Sealed  bids  are  wanted  until  Marcli  6, 
under  circular  1257  for  turnishing 
steel,  iron,  pipe,  chain,  bolts,  nuts, 
rivets,  nails  screws,  washers,  pig  lead, 
wfire,  copper,  Ih/ronze,  brass  tubing, 
and  tubes,  expansion  bolt  shells, 
jacks,  screwdrivers,  stocks  and  dies, 
taps,  gauges,  wrenches,  ^ises,  scythe 
blades,  hacksaw  blades,  machetes, 
drills,  files,  hammers,  motors,  marine 
electrical  fixtures,  junction  boxes, 
electrical  receptacles,  fire  brick,  vit- 
rified sewer  pipe  and  fittings,  drain 
tile,  duct  tile.  hose,  saddle  covers, 
solder,  benzine,  gasoline,  carbon  bis- 
ulphide lye,  bicarbonate  of  soda,  am- 
monia, aceton^.  oxalic  acid,  fish  oil, 
sperm  oil,  lard  oil,  pitch,  tar,  as- 
phaltum  bituminus  solution,  tallow, 
glue,  putty,  dry  re»d  lead,  graphite 
lampblack,  paints,  lead  pencils,  pins, 
record  books,  paper  and  cross  ties.  For 
further  information  address  the  gen- 
eral purchasing  oflScer. 


RICHARD    KEATIJfGE    PASSED 
AWAY. 


Another  of  the  old  guard  of  the 
Builders'  Exchange  has  passed  to  the 
great  beyond. 

Richard  Keatinge.  founder  of  the 
firm  of  Richard  Keatinge  &  Sons,  well 
known  in  building  circles  in  years 
gone  bye,  was  buried  last  Friday  from 
his  home  in  Los  Altos. 

The  Hotel  'WTiitcombe  is  about  the 
last  large  job  Mr.  Keatinge  built. 

Deceased  was  66  years  of  age. 


CLEARING  HOUSE  REPORTS  FROM 
CALIFORXIA    CITIES. 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  the 
week  showing  the  amount  of  in- 
crease on  corresponding  date  last 
year. 

Increase 
San    Francisco....|99.695,192  ?10,530,290 

Los   Angeles 29,765,000     3.329,000 

Oakland   6,206,136     1,365,202 

Sacramento    3,373,292        179,509 

San   Diego 2,:?32,008         13,078 

Fresno    2.131,653  *1.044,025 

■Stockton    1,449,969      *472,541 

San    Jose 824,777        *25,230 

Bakersfield    610.040  20,494 

Pasadena   1.500.576        100.532 

Long    Beach 9»5.879  7,042 

♦Decrease. 

♦ 

ACTIVITY  AMOXG  PROMOTERS. 


NEnV  YORK.— What  Is  regarded  .is 
Othe  forerunner  of  a  revival  of  busi- 
ness activity  later  in  the  year  is  the 
unusually   large     number  of     enter- 
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prises  formed  in  the  principal  States 
during  the  month  of  January.  Ac- 
cording to  the  returns  to  hand,  in- 
c/>rporations  involving  a  capital  of 
$100,000  or  over  during  the  past 
month  represented  the  exceptionally 
large  total  of  $492,079,400.  This  com- 
pares with  $129,951,000  in  December 
and  |:287,641,0CO-in  JanuaiT.  1917.  Of- 
ficials of  the  concerns  -  making  a 
specialty  of-  incorporations  regard  the 
showing  as  a  remarkable  one,  par- 
ticularly at  this  juncture  when  Wall 
Street  seems  to  be  perturbed  over  the 
problems  facing  large  business  in- 
terests. 


BOXDS. 

.  OODLAND.  Yolo  Co.,  Cal.— Plans 
are  being  formulated  here  for  the  call- 
ing of  an  election  to  vote  on  the  ques- 
tion of  issuing  and  selling  bonds  for 
a  modern  highway  system.  A  report 
on  the  findings  of  Federal  Engineer 
Wolfe  is  expected  to  be  submitted  to 
th?  Supervisors  shortly.  The  county 
is  permitted  to  issue  bonds  to  the 
amount  of  $1,000,000.  About  100  miles 
of  work  i?  planned. 


STREET    ^\Q^^K    PLANNED. 

-  MARICOPA,  Kern  Co.,  Cal.— The 
City  Council  plans  the  paving  of  one 
and  one-half  miles  of  streets. 

The  plans  discussed  contemplates 
pavLj  the  main  artery  of  travel 
through  the  city  from  the  railroad 
crossing  on  California  street  at  the 
north  edge  of  the  city  limits  to  the 
school  grounds  at  the  south  end  of 
Carter  street,  dividing  at  the  intersec- 
tion of  Kern  and  Califoraia  streets,  at 
the  north  end  of  the  city,  and  follow- 
ing both  streets  to  their  intersections 
with  Main,  then  East  on  Main  to  Car- 
ter, and  from  there  southeast  to  the 
city  limits.  One  cross  street.  Center 
is  to  be  included. 


ROAD  WORK  PLANNED. 

SAN  RAFAEL.  Marin  Co.,  Cal.— The 
County  Supervisors  have  passed  a 
resolution  of  intention  providing  for 
the  following  work: 

For  laying  oil  macadam  pavement, 
establishing  grade  and  constructing 
subgrade,  drains,  catchbasins  and 
culverts  in  and  upon  the  following 
named  streets:  Tamalpais  Road. 
Main  Street.  Sequoia  Road.  Arroyo 
Road,  Laurel  Road.  Acacia  Road, 
Azalea  Avenue.  Madiona  Road.  Man- 
zanita  Road,  Scenic  Road.  Rock  Ridge 
Road.  Pachpco  Road.  Marin  Road, 
Bothin  Road  and  Monte  Vista  Road, 
throughout  their  entire  length  in 
Road  Improvement  District  No.  5. 

Rob  E.  Graham  Is  County  Clerk. 


TRACTOR     PLANT  FOR     BAKERS- 
FIELD. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
The  Board  of  Trade  is  interesting  the 
Ohio  Manufacturing  Company,  rep- 
resented on  the  Pacific  Coast  by 
Bennett  &  Ayers,  Los  Angeles,  in 
establishing  a  tractor  plant  In  Bakers- 
field.  The  plant,  if  estabii.'ihed  here, 
will  employ  about  50  men. 


BIDS  WANTED  FOR  PAYING. 


SAN  BERNARDINO,  Cal.— City  En- 
gineer C.  E.  Johnson  has  been  in- 
structed to  prepare  plans  for  repav- 
ing  the  following  streets:  Fifth 
street,  from  "I"  to  Mt.  Vemoni;  Third 
streets,  from  "F"  to  Arrowhead  Ave.; 
Arrowhead  avenue,  from  Sdxteenth 
street  to  the  north  city  limits;  Tenth 
street,  from  "A"  to  "B;"  "H"  street, 
from  Eig'hth  to  Ninth ;  "E"  street,  from 
Third  to  Fourth.  Third  street  will  be 
paved  with  6  in.  of  concrete.  Arrow- 
head avenue  and  Fifth  street  with  5 
in.  of  concrete,  and  other  streets  with 
4  in.  of  concrete.  Sewer  and  gas  con- 
nections wdH  be  placed  at  once  in  all 
streets  to  be  paved. 


LYNCH   JR.,   RETURNS   FROM 
FRANCE. 


A.  D.  Lynch,  son  of  Andy  Lynch, 
Concrete  Contractor,  has  returned 
from  France  where  he  rendered  his 
services  in  the  fight  for  Democracy 
through  the  Quartermaster's  Depart- 
ment. 

Young  Lynch  was  the  busiest  man 
on  the  floor  of  the  Builders'  Exchange 
yesterday  conversinng  with  the  "boys" 
and  relating  his  experience  with  the 
construction  end  of  the  Army. 


STREET    WORK    PLANNED    AT 
FRESNO. 

FRESNO.  Fresno  Co..  Cal.— At  the 
last  meeting  of  the  City  Board  of  Trus- 
teest  it  was  voted  to  grade,  pave  and 
curb  Kern  street  from  "E"  to  "D" 
streets  and  Inyo  street  from  "G"  to 
"E"  streets. 


STREET  WORK  PLANNED. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  City  Council  has  passed  a  reso- 
lution of  intention  (No.  79)  providing 
for  the  following  work: 

That  the  alley  between  Tenth  and 
Eleventh  streets  from  the  NW  line  of 
"K"  street  mv  to  the  SW  line  of  "L" 
street  be  graded  and  thereupon  paved 
to  the  official  grade  with  a  4-inch  Port- 
land cement  concretg  base  and  a  l\i- 
inch  Bitulithic  wearing  surface,  and 
curbed   with   rcd^-ood  curbing. 

W,  0.  Thompson  is  City  Clerk. 
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20th  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump' 
Wagons  and  Motor  Trucks. 


917  Modal. 


chase  from  the  manufacturer 
NORRIS    K.    DAVIS,  M.nuf.c1ur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
_  T.i.phono  Market  1 675  SEVENTH,  HARRISON  and  LANGTON  STS.',  San  Francisco 


ESTIMATES  ORDERED  FOR  CON- 
CRETE  FERRY. 

COLUSA,  Colusa  Co.,  Cal.— The  bid 
of  U.  W.  Clements  at  ?3,542  for  the 
construction  of  a  wood  ferry  to  cross 
(he  river  at  Princeton  has  been  re- 
jected by  the  Colusa  County  Super- 
visors. 

The  Board  has  instructed  Luther 
Stiles,  connected  with  the  ofiBce  of  the 
County  Surveyor,  to  prepare  estimates 
for  the  construction  of  a  concrete 
structure. 


FAST  ELECTRi'cT,*7, 

LgAVB   KBY    ROUTE   FERRy. 
^ave  I  Daily  except  as  noted. 


TO     TOTE     BONDS     FOR     SEWER 
SYSTEM. 

FLAGSTAITF,  Ariz.— A  special  elec- 
tion has  heen  called  for  March  20  to 
vote  on  the  issuance  of  $65,000  addi- 
tional bonds  for  the  construction  of  a 
sewer  system  for  Flagstaff.  The  town 
has  $34,500  remaining  from  the  origi- 
nal bond  issue.  It  is  estimated  the 
sewer  system  will  cost  complete  about 
$100,000.  Olmsted  &  Gillelen,  Hol- 
lingsworth  BMg.,  Los  Angeles,  are  the 
architects. 


7 :20A  Sacramento,  Pittsburg,  Bay 
Point.  Carries  Observation 
Car.  Through  train  to  Chico, 
Marysville,  Colusa,  Oroville 
and  Woodland. 
8 :0OA Concord,  Diablo  and  Way  Sta- 
tions. 

•9 :00A  Sacramento,  Bay  Pont,  Pitts- 
burg. Chico,  Woodland.  Car- 
ries Parlor  Observation  Car. 
9:40A  Pinehurst,     Concord,     Sundays 

and  Holidays. 
ll:20A|Sacramento,       Pittsburg.      Bay 

I     Point,  Colusa,  Chico. 
•l:OOP|Sacramento,      Pittsburg,      Bay 
I    Point,  Colusa, Chico.Woodland 
3:00P|Sacramento,      Pittsburg,      Bay 

I     Point,  Elverta,  Woodland. 
4:00PIConcord   and   Way   Stations. 
4:40P|Sacramento,   Pittsburg,  Marys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P|Pittsburg,     Concord.     Danville 
I     and     Way     Stations,     except 
i     Sundays  and  Holidays. 
8:00P|Sacramento,    Pitts'burg,    Wood- 
I     land   and  Way   Stations. 
*     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  Isleton,  and  Hio 
Vista  by  Lauritzen  Transportation  Co. 
Boats. 


CABINET    II2AKERS. 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hograny,  antoque  and  all  kinds  of 
furniture:  repairs  and  polisliing-: 
Telephone   Oakland    273.5. 


OAKLAND,  ANTIOGH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co..  S.  F. ;  People's 
Express  Co.,  Oakland. 


HARDWOOD  HEADQUARTERS 


>r  QUARTERED  OAK-. 
WYBROCK  BENDING  OAK 
i   POPLAR- -WAUNUT 


lOXWOOD-EBONY'lRONBARK 

^^■V 

JENISERO-KOA-SPANISH  CEDAR 

^^B*_* 

.IGNUMVITAE-  MAHOGANY 

^^B** 

ROSEWOCSVTEAK-  RED  BEAN 

^^H*.* 

SPOITEO  OHM-CIRCASSIAN  WAllllIT 

^^H*.* 

LUMBER  --TIMBER 

HARDWOOD  FLOORING 

■' 

WHITE  BROTHERS 


FIFTH  and  BR  ANN  AN  STREETS 


SAN  F:RANCISC0,  CAL. 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was, 
registered . 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

Sao  Francisco  Depot 

KEY    ROUTE  FERRY 

Phone  Sutter  SS.'W 

iHKHKHKHKH«HWWKHKHKH«HKH«H> 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 

ill»<HKH»iKHMH>lKHKHKHCHKHKH3li 


lELlC    LIBRARV 


Piiblication  Oliice 

560  Mission  Street 


San  Francisco,  Cal,  March  5, 1919 


Pobliihed  E^er;  Wedncida; 
Nineteenth  Year,    No.  10 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
m  Francisco.  Cal. 


Railway  Exchantfe  Buildlni; 
Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


402  15th  street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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Safe  Deposit  Vaults 

of  the 

BANK  OF  ITALY 


Telephone  Oakland  2181 

American  Excavating  Company 


—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 


arc  open  every  day  of  the  year,  including  Sundays  and  Holidays, 
from  8  A.  M.  until  midnight.  Specially  convenient  for  Builders 
and  Contractors.     Boxes  $2.51)  per  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F.,  Cal. 

^jKhKh«hKh«hkhKk«kKhkkKkkhkh><khkhkhkh>^ 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34-744  Bush  St. 

Mpinber 
SAN  FRANCISCO  Insurance  Brokers  Fxchanee 

JiKH>lKBKH>lKHKHKHKHKH><HKH«KH>lKH><H>l><HK^ 


CHABLE9  David  Grolle 


Phone  Garfield  2672 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  ^    San  Francisco 
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Price  List  on  Money  Saving  PRINTING  lor  Every  Day  Requirements. 


Note   Heads 

tSize    5Hx8%) 

1000  $  4.00 

2000    5-50 

5000     10.7S 

10000    19.B0 

Letter   Beads 

(Size   8»'-xll) 
A  fine  grade  of  Bond   Paper 

500    9  4.00 

1000    4.75 

2000    7.5« 

5000    15.75 

10000     29.50 

ESnTelopes 

(Size    3^4x6%) 

Good    Grade — White  Only 

500  «  3.00 

1000  5.00 

2000  7J50 

6000  ISXO 

10<K)0  38.80 


Basineas    Cards 

(Size    2x3%) 

500    _ $  3.00 

1000    4.00 

2000    0.26 

5000    12.00 

10000     20.76 

Short  Ruled  Bill   Heads 

(Size     4^4x5^4) 
and  Ruled  Statements 

(Size    5%-SH) 

1000    $  4JiO 

2000    - 0.5O 

5000    13.25 

Bill  Heads 

(Size    7x8 %o 

1000    »  5JS5 

2000    8.00 

5000  ie.oo 

Imitation    Typewritten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One   Color   Ink 
These    prices    include    stock 
and   printing  of  firm   name   or. 
top   of  Letter  Head. 

500    $  6.00 

1000    ,. 7.00 

3000    10.00 

SOOO    „ 19.00 


EnTelopes 
Large    Legal   Size 

(No.  10.   Size  4V4x9V4) 

.■SOO    »  5-06 

1000 7.00 

2000 13.00 

5000    ^-   29.75 

TGR^IS  1 

The  above  price  list  is  figured  on  a  eash  basts.    One-half  when  order  Is  pla 
By  eliminating  bookkeeping,  the  sending  of  bills,  and  the  expense  ot  makln 
the   advantage   of   low   priced   printing.    _     ^.  jr.-  „        „ 

The<ie  terms  apply  to  all,  and  is  no  reflection   on  anypody.     It  is  our  way  o 
Estimates  given  on  all  kinds  of  printing.     These  prices  are  f    o.  b.  San  Fr 
color  ink-  for  two  colors  of  ink  add  »2.00  for  first  1000  and  $1.00  for  each  addit 


Hand    Bills    or   Dodgers 

(Size   6x9) 
Printed  on  White  News 
1000  f  4.00 

2O00  5.50 

.■JOOO  10.00 

10000  15.7.'> 

Dodgers 

(Size  9x12) 
Printed  on   White   News 

SOO    9  ■■'.50 

1000    5.00 

2000     7.00 

5000     12.00 

lOOOO     19.75 

Ask  prices  on  larger  sizes 
Tags 

Eureka  and   Pacifi'C   Qualities 
Nos.  1,  2,  3 

1000     *  4.80 

3000    O.GO 

5000    14.5«« 

Size   5 

1000    »  5.00 

1000    $  5.00 

5000    16.35 

ced  and  balance  C.  O.  D. 

g  collections,  we  give  to  cash  customers 

f    conducting    a    printing    business, 
ancisco.     All  prices  quoted   are  for  one 
ional  1000  to  above  prices. 


Tel.  Douglas  2372         The  Buildcf  Printing  Company      560  Mission  St.,  S.  F. 
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20ih  CENTURY 

Mixers,   Pavers,  Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

Purchue  from  the  manufactu 

IVORRIS    K.    DAVIS,  Manufacfur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
T.i.phon.  Mark.t  167S  SEVENTH,  HARRISON  and  LANGTON  SIS.,  San  Francisco 


MODESTO  PLAJSS  PATI\G. 

MODESTO,  Stanihlaus  Co.,  Gal.— 
Three  blocks  of  paving  on  Stanislaus 
street  or  Maze  road  from  the  city 
limits  to  Fifth  and  Washington  streets 
at  a  probable  cost  of  $10,000  will  be 
ordered  hy  the  City  Council  shortly. 


FAST  ELECTfllTvV»;,;^^fi 


Leave 


LgAVB  KBY   ROUTE   FERRY. 


Dally  except  as  noted. 


MILK  PLA5T  FOB  STOCKTON 
PEOBABLE, 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
E.  A.  Stuart,  head  of  the  Carnation 
Milk  Company,  and  his  manager,  P.  G. 
Kinzer,  have  been  in  and  around 
Stockton  for  the  past  few  days  view- 
ing sites  for  a  new  condenser  factory. 

Definite  information  as  to  their  find- 
ings are  withheld  for  the  present  time. 


PROPOSALS   FOB  M7RE  ROPE. 

ENGINEER  OFFICE,  U.  S.  Army, 
405  Custom  House.  San  Francisco,  Cal. 
— ^Sealed  proposals  will  be  received 
here  until  10:00  A.  M..  March  11,  1919, 
and  then'  publicly  opened,  for  Wire 
Rope.  Further  informations  on  ap- 
plication.    Order  No.  1"71. 


CABINET    MAKERS. 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave,;  dealer  in  ma- 
hogany, antoQue  and  all  kinds  o 
furniture;  repairs  and  polishing 
Telephone  Oakland  2735. 


of 


7:20A|Sacramento,  Pittsburg,  Bay 
I  Point.  Carries  Observation 
1  Car.  Through  train  to  Chico, 
I  Marjsville,  Colusa,  Oroville 
I  and  Woodland. 
SrOOAjConcord,  Diablo  and  Way  Sta- 
tions. 

•9 :00A Sacramento,  Bay  Pont,  Pitts- 
burg, Chico,  Woodland.  Car- 
ries Parlor  Obsen'ation  Car. 
9:40'APinehurst,     Concord,     Sundays 

and  Holidays. 
11 :20A  Sacramento,      Pittsburg,      Bay 

I     Point,  Colusa,  Chico. 
•l:OOPlSacramento,      Pittsburg.      Bay 
I     Point,  Colusa, Chico. Woodland 
3:00P!Sacramento,      Pittsburg,      Ba> 

I     Point,  Elverta,  Woodland. 
4:00PlConcord    and    Way    Stations. 
4:40P|Sacramento,   Pittshurg,   Marys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P|Pittsburg,     Concord,     Danville 
I     and     Way     Stations,     except 
i     Sundays  and  Holidays. 
8:00PiSacramento.    Pittsburg.    Wood- 
I     land   and   Way   Stat'.ons. 
•     Connections  made  at  Mallard  for 
Walnut  Grove.  Ryde,  Isleton.  anl  Hio 
Vista  hy  Lauritzen  Transportation  Co. 
Boats. 

OAKLAND,  ANTIOCH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutler  2330 
Red  Line  Trans.  Co.,  S.  F.;  People's 
Express  Co.,  Oakland. 


imRDWOOD  HEADQUARTERS 
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-    QUAR- 

ere;d  o 

iHYBROC 

K  SENDING 

POPCA 

3-,;wAL^ 

WHITE  BROTHERS 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered 

"90  per  cent  of  all  trains  are  on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FERRY 

Phone  Sutter  txgi 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SAN  FRANCISCO,  CAL. 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.   Manager 

905  SIXTH  STREET 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  Cal.,  March  5,  1919 


Nineteenth  Year,  No.  10 


Building  ^ 
EngiTteeriiig 


News* 


Devoted  to  the  Engrineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities  of   the   Pacific   Coast. 

Bntered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  Marcli  3,  1S79. 

ISSUED    EVERT    WEDNESDAY. 
L.    A.     1,ARSE3N, 
Publisher   and    Proprietor.  _     


Sabscrlption   Rates — One   Year,    $3.00. 
pa,yable      strictly   in      advance.      Single 

copies,  10c. 

SAiX    FRAXCISCO    OFFICE 
560  3Ils$lon   Street. 
Telephone — Doup^las  2372. 


Among  the  Architeds. 

Architect  H.  G.  Simpson,  110  Sutter 
street,  is  preparing  plans  for  a  two- 
storj'  frame  residence  and  garage  to 
be  erect-ed  In  Berkeley.  The  residence 
will  contain  ten  rooms  and  two  bath- 
rooms. The  exterior  will  be  of 
shingles,  floors  will  be  oak  and  the 
interior  trim  of  hardwood. 


Architects  Cunningham  &  Politeo, 
First  National  Bank  Bldg.,  are  taking 
figures  for'th^e  steel  work  in  connec- 
tion with  the  alterations  to  the  St. 
Francis  Theatre  building  on  the  south 
side  of  Geary  street  near  Powell.  It 
will  be  altered  into  a  cafe  for  the 
Techau  Tavern,  and  will  cost  in  the 
neighborhood  of  $45,000.  exclusive  of 
decorations. 


Architect  Walter  King,  fonnerly  of 
Stockton,  has  opened  offices  at  312 
New  Call  Building,  this  city. 

Mr.  King  is  preparing  preliminary 
plans  for  two  frame  residences  to  be 
erected  in  Stockton  to  cost  $3,500  and 
$4,500  respectively.  He  has  also  com- 
pleted plans  for  a  two-story  frame 
residence  for  F.  W.  Buttrick  of  Stock- 
ton, who  is  taking  estimates  at  this 
time. 

Architect  Henry  Shermund,  Mills 
Bldg.,  is  taking  figures  for  the  con- 
sitruction  of  a  one-story  brick  stoi-e 
building  to  be  occupied  by  an  automo- 


on  the  north  side  of  Golden  Gate 
Avenue  between  Hyde  and  Larkin 
streets. 

Building  will  be  constructed  of 
brick  with  walls  to  carry  future  sec- 
ond story.  Interior  will  be  planned 
for  display  of  tires  with  a  vulcanizing 
room  at  rear  end.  Show  room  will 
be  plastered.  Exterior  will  be  of 
pressed  brick  with  a  maximum  al- 
lowance for  plate  glass.  There  will  be 
marble  base  to  show  windows  and  for 
entrance. 


Architect  Charles  O.  Clausen,  Hearst. 
Bldg.,  is  preparing  preliminary 
sketches  for  a  two-story  frame  apart- 
ment house  to  be  erected  in  the  West- 
ern Addition  of  San  Francisco.  Esti- 
mated cost,  $10,000. 

Mr.  Clausen  is  taking  sub-figures 
for  the  construction  of  a  two-story 
and  basement  frame  flat  building  for 
himself.  It  will  be  constructed  on 
Lake  street  between  Seventh  and 
Eighth  avenues,  and  will  cost  in  the 
neighborhood  of  $7,500.  The  exterior 
will  be  brick  veneer  and  cement 
plaster.  Interior,  hardwood  and  white 
enamel,  tile  and  hardwood  floors, 
steam  heating  system  and  all  other 
modern  convenineces. 


Architect  Miss  Ida  McCain,  318 
Kearny  street  is  preparing  plans  for 
the  construction  of  five  frame  bunga- 
lows to  be  erected  in  Westwood  Park 
Estimated  cost  from   $4,000  to  $6,000 


Architect  Henry  Shennund,  Mills 
Bldg.,  has  completed  plans  and  is 
taking  figures  for  alterations  and  ad- 
ditions to  the  residence  of  Mrs.  Mark 
Casner.  It  is  located  at  No.  606  11th 
avenue,   Park-Presidio  District. 

A  large  solarium  will  be  built  on 
roof  and  changes  in  second  story  are 
to  be  made  to  accommodate  staircase 
leading  to  solarium. 

This  room  will  have  a  cement  foun- 
tain constructed  in  the  center  and 
egress  through  French  windows  is  to 
t>e  had  to  roof.  Finish  is  to  be  in 
pine  with  hardwood  floor. 


Architect  Herman  Barth.  has  opened 
an  office  at  Room  401,  Phelan  Building 


of  the  Humboldt  Savings  Bank  on  the 
south  side  of  Market  street  near 
Fourth  street.  The  work  will  include 
ornamental  iron,  cabinet  work,  hollow 
tile  partitions,  plastering,  etc.  Eati- 
mated  cost,  $4,000. 


Contractors  Anderson  &  Holt  24i88 
Shattuck  avenue,  Berkeley,  have  been 
awarded  a  contract  for  the  construc- 
tion of  a  one  and  two-story  frame  and 
brick  veneer  school  building.  It  will 
be  erected  at  Irwin,  Merced  County, 
by  the  Hilmar  School  District. 

Architect  Charles  E.  J.  Rogers.  Phe- 
lan Bldg..  is  preparing  plans  for  five 
one  and  two-story  frame  residences  to 
be  erected  in  San  Mateo.  Estimated 
cost,  $4,000  to  $5,000  each.  Wo/k  will 
be  done  by  days  work. 


Architect  S.  Heiman  has  just  re- 
ceived his  discharge  from  the  Tank 
Corps,  U.  S.  Army,  and  is  opening  an 
office  at  57  Post  street. 


Bids  will  be  received  by  the  State 
of  Nevada  Highway  Department  for 
the  construction  of  a  reinforced  con- 
crete arch  bridge  over  the  West 
Walker  River  at  Bulkhead,  Lyon 
County;  length  of  construction  198.20 
feet.  Engineer's  estimate,  $9,876. 
Plans  may  be  obtained  from  the 
County  Clerk's  Office  at  Yerrington, 
Nevada,  or  from  C.  C.  Cottrell,  SUte 
Highway  Engineer,  Carson  City,  Nct. 
For  further  particulars  see  official 
proposaJl  on  Page  3  of  this  issue  or 
address  Mr.  Cottrell. 


Architect     Smith  O'Brien.     Bankers' 
Investment  Bldg.,  is  preparing  plans 


Architect  He^nrj-  C.  Smith,'  Hum- 
boldt Bank  Bldg.,  is  preparing  plans 
for  a  three-storj-  reinforced  concrete 
residence  to  be  erected  on  the  cor- 
ner of  -Maple  and  Jackson  streets.  Mr. 
G.  H.  Baxter  is  the  owner.  Estimated 
cost,  $100,000. 

Architect  James  W.  Plachek,  2014 
Shattuck  avenue,  Berkeley,  is  taking 
figures  for  the  con.struction  of  a  one- 
story  Class  "C"  garage  building,  50x 
134.  It  will  be  erected  on  Center 
street  near  Shattuck  avenue,  Berkeley, 
and  will  cost  in  the  neighborhood  of 
$6,500.     H.    C.    .MacCauley   and    John 
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ans  Being  Prepared. 

.TBRATIONS  Cost.   $6,000 

SD  BLUFF  Tehama  Co.,  Cal. 

ter  two-story  store  and  office  build- 
ing (ne-w  fronts,  etc.) 

rner — King  Mercantile  Co. 

xshitect— W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 


ans  Being  Prepared. 

3TE1L  Cost,  $2,000,000 

)S   ANGELES.     SE   W-Sixth    Street 

and  Commonwealth  Avenue, 
lurteen-story  Class   "A"  hotel    (5O0 

rooms  with  baths), 
vner— Lafayette   Hotel   Co.,     W.   S. 

James,  President, 
chltect — Harrison      Albright.      532 

Laughlin  Bldg.,  Los  Angeles. 
There  will  be  six  passenger  eleva- 
rs,  two  service  elevateds,  numerous 
.mb  waiters,  etc.  There  will  be  six 
trances  to  the  building,  six  public 
lirwaj^s,  and  two  service  stairways, 
is  expected  to  have  the  plans  and 
ecifications  completed  and  ready  for 
is  by  the  latter  part  of  April. 


immissioned  to  Prepare  Plans. 

)HOOL  Cost,  $40,000 

lENTWOOD,  Contra  Costa  Co.,  Cal. 

*h  School  Building. 

vner^Brentwood  High  School  Dis- 
trict. 

■chitect— James  T.  Narbett,  910  Mac- 
donald  Ave.,  Richmond. 


>ntrajt  Awardied. 

SSrDBNCES  Cost.  $ 

UCERSFIBLD.    Kern    Co.,    Cal.    La- 

guna  Tract, 
ve   one-story   and    basement   frame 

residences, 
yner — ^Withheld, 
•chitect — None, 
intractor — L.  W.  Harris.  Bakersfield 


intract  to  be  Awarded  Shortly. 

KINESS  BLOCK  Cost,  $ 

A.DERA,   Madera    Co..   Cal.     Comer 

Sixth  and  "C"  Streets, 
le-story   brick   business   block.    50x 

160. 
roer— E.  C.  Washington,  Madera. 
'chltect-^Not  Given. 


anfi  Being  Figured. 

LNNERY  BUILDING        Cost,  | 

LN  JOSE,  Santa  Clara  Co.,  Cal. 
.noery  building,  100x165. 
rnei^-San  Jose  Canning  Co., (Stock- 
holders— I.    Rancadore,  Joe    Gat- 


tucio,    Anthony    Barone,   Mariano 
Lo  Bue  and  Vito  Lo  Bue). 
Plans   for  the  building  are  on   file 
in   the   Builders'   Exchange,   113   West 
Santa  Clara  St.,  San  Jose,  Cal. 


Plans   Complete.     Construction   to  be 
Started  Shortly. 

APARTMENTS  Cost,  $ 

CROCKETT,    Contra    Costa    Co.,    Cal. 

Opposite  Hotel  Crockett. 
Two-story   concrete   bank   and   apart- 

-ments. 
Owner — ^Patrick  Murphy,  Crockett. 
Architect — Not  Given. 

NOTE:— It  is  probable  that  the 
contract  to  erect  will  be  given  to  Karl 
S.  Koller,  who  handled  the  Ciockett 
Grammar  School  improvements- 


Plans  Being  Prepared. 

RESIDENCE  Cost.  $100,000 

SAN  FRANCISCO.  Maple  and  Jack- 
son Streets. 

Thre€-s.tory  and  basement  reinforced 
concrete  residence. 

Owner— G.  H.  Baxter. 

Architect— H.  C.  Smith,  Humboldt  Bk. 
Bldg.,  San  Francisco. 


Ready  for  Figures  Thursday  or  Fri- 
day. 

GARAGE  Cost,  $6,500 

BERKELEY.  Center  St.  near  Shat- 
tuck  Avenue. 

One-story  Class  "C"  brick  garage,  50t 
134. 

Owners — H.  C.  MacCauley  and  John 
Lauffer. 

Architect — Jas.  W.  Plachek,  2014 
Shattuck  Ave.,  Berkeley. 

Plans  Being  Prepared. 
WAREHOUSE  Cost,  $200,000 

SAN  LEANDRO,  Alameda  Co.,  CilT' 
Reinforced    concrete    warehouse    and 

frame  cottages  for  employees. 
Owner — California    Packing    Co.,    101 

California  St..  San  Francisco. 
Architect— Phillip   L.   Bush,   101   Cali- 
fornia St.,  San  Francisco. 


Plans  Being  Figured. 

ALTERATIONS  Cost,   $1,250 

SAN  FRANCISCO.  SW  Geary  and 
Grant  Avenue. 

General  alterations  and  minor  addi- 
tions for  interior  of  store. 

Owner.?— The  Paragon  and  Blakes 
Studio.  Premises. 

Architect— B.  J.  Joseph.  New  Call 
Bldg.,  San  Francisco. 


Plans  Being  Figured. 
BANK  FIXTURES  Cost,  $20,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Bank  fixtures. 
Owner — Bank  of  Palo  Alto. 
Architect— W.  H.  Weeks,  75  Post  St., 
San  Francisco. 


Plans  Being  Prepared. 

CHURCH  Cost,   $25,000 

FRESNO,  Fresno  Co.,  Cal. 

Two-stoi7  and  basement  brick  church, 
70x100;  seating  capacity  600. 

Owner — Powis  Memorial  Baptist 
Church. 

Architect — Norman  F.  Mar^,  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 


Plans  Being  Prepared. 

RESIDENCES  Cost,  $3,500  each 

SAN    FRANCISCO.        Twenty-seventh 

Avenue  and  Balboa  Street. 
Three  two-storj-  frame  residences. 
Owner — E.   H.     Hildebrand,     Crocker 

Bldg..  San  Francisco. 
Architect — E.  H.  Hildebrand,  Crocker 

Bldg..  San  Francisco. 


Plans  Being  Prepared. 

GARAGE  Cost,  $ 

LINCOLN,  Placer  Co.,  Cal. 
One-story  tile    (fireproof)   garage. 
Owner — Zellner  &  Son,  Lincoln,  Cal. 
Architect — Not  Given. 


Completing  Plans. 

LIBRARY  Cost.  $8,000 

ORLANT).  Glenn  Co.,  Cal. 
One-story  brick  veneer  Carnegie  Lib- 
rary. 
Owner — City  of  Orland. 
Architect— W.  H.  Weeks.  75  Post  St., 
San  Francisco. 


Sub-Figures  to  be  Taken  for  all  Work 
Except  Carpentry. 

ALTERATIONS  Cost,  $ 

SANTA  CRUZ,  Cal.    Pacific  Avenue. 

Alterations  to  two-story  store  and  of- 
fice building  (store  fronts,  fix- 
tures, etc.) 

Owner — Samuel  Leask. 

Architect- W.  H.  Weeks,  76  Post  St., 
San  Francisco. 

Contractor — George  Reid,  Santa  Cruz. 

NO.  R 


Working  Drawings  Prepared.     Ready 

For  Figures  May  1st. 
HOTEL  Cost.  $400,000 

OKMULGEE,  Oklahoma.     Seventh  and 

Grand  Streets. 


Page  Six 
Eight-story  reinforced   concrete  hotel 

(200  rooms.) 

Owner Okmulgee  Hotel  Co. 

Architect— G.   A.     Laosburgh,     Gunst 

Bldg..  San  Francisco. 
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SAN    FRAJS'CISCO.      Twentieth    Ave. 

and  Anza  Street. 
Two-story  frame   (4)   apartments. 
Owner — Chas.  Johnson. 
Architect— C.  0.  Clausen,  Hearst  Bldg. 

San  Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost.  $150,000 

SAN    FRANCISCO.      SW    Powell    and 

Geary  Streets. 
Pour-story   Class     "A"     addition     to 

present  8-story     store  and     oflBce 

building. 
Owner — M.  Gunst. 
Architect— G.    A.    Lansburgh.    Gunst 

Bldg.,  San  Francisco. 


Segregated  FiigTires  Being  Taken. 

THEATRE  Cost,  $ 

NEW  ORLEANS. 
Four-storj-  Class  "A"  theatre. 
Owner— Orpheum  Theatre  Co. 
Architect-^G.     A.     Lansburgh.     Gunst 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. - 
CHURCH  Cost,  $50,000 

SAN  RAFAEL,  Marin  Co.,  Oal. 
Reinforced   concrete   churcli    (seating 

capacity  5O0). 
Owner— Roman  Catholic  Archbishop. 
Architects- Shea  &  Lofquist,  Bankers' 

Invst.  Bldg.,  San  Franci-sco. 


Plana    Being    Prepared.      Ready    foi 

Figures  Next  Month. 
HOTEL  Cost,  $35,000 

CALISTOGA,  Cal. 
Three-story  and  basement   reinforced 

concrete  hotel,  90x100. 
Owner— John  B.  Ghisolfo,  Calistoga. 
Architect— P.   Righetti,  Phelan   Bldg., 

San  Francisco. 


Grading  Figures  Being  Taken. 

GARAGE  Cost.  $ 

SAN   FRANCISCO.        California     and 
Powell  Streets. 

Three-story    reinforced   concrete    ga- 
rage. 

Owner — Withheld. 

Architects— O'Brien   Bros.,   2*0  Mont- 
gomery St.,  San  Francisco. 
Bids  close  Monday  on  the  grading. 

Figures  for  the  balance  of  th§  work 

wall  be  taken  shortly. 


Working  Drawings  Being  Prepared. 

Ready  for  Figures  in  Two  Weeks. 

ADDITION  Cost,  $ 

SAN  FRANCISCO.    St.  Francis  Wood. 
Addition  to  frame  residence  (9  rooms 

and  2  bathrooms). 
Owner — Withheld. 
Architect — Miss      Gertrude      Comfort, 

278  Post  St.,  San  Francisco. 


Plans  Being  Prepared. 

ADDITIONS  Cost,   $9,000 

SAN  FRANCISCO.    Valencia  near  20th 

Street. 
Additions  to  reinforced  concrete  auto 

repair  shop. 
Owner— Withheld. 
Architect— Arthur  G.  Bugbee,  Sharon 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $10,OOd 

NAPA  COUNTY.     Near  St.   Helena.  ■' 
Two-story  and  basement  frame,  resi- 
dence and  garage. 
Ownei" — S.   Salima. 

Architects— Reed  &  Corlett,    Oakland 
Bank  of  Savings  Bldg.,  Oakland. 


Plans  Being  Prepared.       Ready     for 

Figures  Monday. 
APARTMENTS         *        >Cost,  $10,000 


Contract  Awarded. 

BANK  Cost,   $50,000 

RAYMOND,  Washington. 

Two-story  brick  and  terra  cotta  bank, 

90x100. 
Owner — Willapa  Harbor  State  Bank. 
Architects— Houghtaling    &     Dougan, 

Henry  Bldg.,  Portland,  Ore. 
Contractor- Trenchall      &      ParSlius, 

Builders'  Exchange,   Portland. 


Contract  Awarded. 

DTSfELLING  Cost.  $ 

MERCED,  Merced  Co..  Cal.  Hind 
Tract. 

One-story  and  basement  frame  dwell- 
ing. 

Owner — A.  R.  Oooley,  Merced,  (3al. 

Architect — Not  Given. 

Contractor — Dempsey  &  Montgomery, 
Merced,  Call. 


Contract  Awarded. 

FIXTURE  WORK  Cost,  $6,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 

Fixture  work  for  bank. 

Owner — First  National  Bank  of  Palo 

Alto. 
Architect— W.  H.  Weeks,  75  Post  St., 

San  Francisco. 
Contractor — Fink    &    Schindler,     218 

13th  St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
RESIDENCES      Cost,  10,000  to  $30,000 
CALIFORNIA.     Location  Not  Given. 
Three  residences. 
Owner — Withheld. 

Architect— W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $10,000 

WILLOWS,  Glenn  Co.,  Cal. 
One-sitory  frame  residence  and  garage 
Owner — ^Howard  Payne,  Willows. 
Architects— Reed  &   Corlett,   Oakland 
Bank  of  Savings  Bldg.,  Oakland. 


Plans  Being  Prepared. 

D.AN'CE  PAVILION  Cost.  $150,000 

OAKLAND.     14th    and   Franklin   Sts., 

146x150. 
One-.story     Class     "A"     hall      (dance 

pavilion). 
Owner — ^M.  A.  Fisher. 
Architects — Cunningham     &     Politeo, 

1st      National    Bank      Bldg.,    San 

Francisco. 


Plans   Being   Prepared. 

ALTERATIONS  Cost,  $100,000 

WINEVILLE,  Riverside  Co.,  Cal. 

Convert  winery  buildings  Into  a  can- 
ning plant  (brick,  frame  and  re- 
inforced concrete  structures). 

Owner— Chas.  Stem  &  Sons,  Van 
Nuys  Bldg..  Los  Angeles. 

Architects — John  P.  Krempell  and 
Walter  B|  Erkes,  415  Henme  Bldg., 
Los  Angeles. 


Bet. 


Sub-'Figures  Being  Taken. 
AUTO  SALES  BLDG.  Cost, 

LOS   ANGELES.     Main     Street 

11th  and  12th  Streets. 
One-story   brick   auto   sales   huildingi 

50x117. 
Owner — ^Spencer  Kennelly. 
Architect— John       M.      (Jooper,     «3» 

Marsh-Strong  Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $7,000 

PIEDMONT,  Alameda  Co.,  Oal. 

Frame  residence,  30x60,  with  wing, 
7  rooms  and  2  bathrooms  (Italian 
Style). 

Owner — Withheld. 

Architect — J.  Gather  Newsam,  1T6» 
Broadway,  Oakland.  Tel.  Oak- 
land 1654. 


Plans   Being  Prepared. 

FACrrORY  BLDGS.  Cost,  ^50,000 

VENTURA,  Ventura  Co.,  Cal. 

Group  of  one-story  reinforced  con- 
crete factor>-  buildings. 

Owner — Ventura   Manufacturing   Oo. 

Architects — A.  S.  Barnes.  435  Union 
Oil  Bldg..  and  W.  J.  Saunders,  319 
Laughl'in   Bldg.,   Los   Angeles. 


Contract  Aw^arded.  Bids  to  be  Taken 
For  Ligtiting  Fixtures.  Draperies, 
seating,  etc.  • 

ALTERATIONS  Cost.  $30,500 

SAN  FRANCISCO.    No.  157  Geary  St. 

New  store  front,  fixtures,  shelving,  ad- 
dition of  mezzanine  floor  and 
stairs,  etc.,  for  shoe  store. 

Owner — Hanan  &  Son,  New  York. 

Architect— (3has.     E.     Gottschalk,  968 


Phelan  BIdg..  San  Francisco. 
ContTactor— L.  &  E.  Emanuel  Co..  1530 
Filbert  St.,  San  Francisco. 


Plans  neing  Prepared. 
ALTER.A.TIONS  Cost.  $10,000 

PAN  FK.\.\CISCO.       S  Geary     Street 

bet.  Gough  and  Octavia  Streets. 
Alter   three-storj-     frame    flats     into 

apartments  of  1,  2  and  3  rooms. 
Owners — Weyland  &  Mells. 
Architect — Arthur      Scholz,       Phelan 

Bldg.,  San  Francisco. 


BUILDING  AND  ENGINEERING  NEJTV'S 
cuit  Co.,  3402  16th  St.,  San  Fran- 
cisco. 
Architect— Kenneth     MacDonald,     234 

Pine  St.,  San  Francisco. 
Contractor— Jas.    Fennell,    180    Jessie 
St.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  $10,000 

OAKLANT),  Alameda  Co.,  Cal. 

Alterations  of  two  frame  flat  build- 
ings into  apartments. 

Owner — Withheld. 

Aithitect — J.  Gather  Newsom,  1756 
Broadway,   Oakland. 


To  be  Done  by  Days  Work. 
BUNGALOWS  Cost,  $4,000  each 

SAN  FRA.\CISCO.    Westwood  Park. 
Two  two-story  frame  bungalows. 
Owner — Hilding  Anderson. 
Arcihtect- Ida  F.  McCain,  318  Kearny 
St.,  San  Francisco. 
Work  will  start  this  week. 


Cost,  $35,000 


Plans  Being  Prepared. 
GARAGE 
SAN  FRANCISCO. 
Two-story  reinforced  garage. 
Owner — Withheld. 

Architects— O'Brien    Bros.,    240    -Mont- 
gomery St.,  San  Francisco. 
Plans  go  out  for  figures  this  week. 


Plan.s  Being  Prepared.    Ready  for  Fig- 
ures Latter  Part  of  March. 
OLUB  ROOMS,  ETC.  Cost,  $18,000 

VA1,LEJ0.  Solano  Co..  Cal. 
One-.=toTT   frame   recretation   building 

•with  swimming  pool,  club  rooms, 

etc. 
Owner — Girls  Recreation  Center  under 

auspices  Y.  W.  C.  A. 
Architect — Julia    Morgan,    Merchants' 

Exchange  Bldg.,  San  Francisco. 


Plans  Being  Prepared.    Owner  to  Take 

Figures  Shortly. 
FACTORY  Cost.  $12,000 

SAN  FRANCISCO.      Harrison    Street, 

bet.  7th  and  8th  Streets. 
Two-story  frame  factory  building. 
Owner — Simpson  Brush  &  Broom  Co., 

517  Mission  St.,  San  Francisco. 
Architect — Edward  Larsen. 


Contract  Awarded. 

WAREHOUSE  Cost,  $9,000 

SAN  FRANCISCO.     16th  and  Mission 

Streets. 
One-story  brick  warehouse. 
Owner — Independent  Cracker   &   Bis- 


Plans  Being  Prepared. 

GARAGE  Cost,  $ 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
One-story  Class  "C"  brick  auto  sales 

building  and  garage,  100x150. 
Owner — W.  D.  Howard  (Buick  Agent) 
Architect— The  Milwaukee  Bldg.  Co. 

Wright     &  Callender  Bldg.,     Los 

Angeles. 


Plans  Being  Prepared. 

rb:sidence  Cost,  $ — 

LOS  ANGELES.     Windsor  Square. 
Two-stry   brick    and   frame    residence 

(10   rooms  and  3  bathrooms). 
Owner — Withheld. 
Architect— Frederick    J.  Soper,     1116 

Story  Bldg.,  Los  Angeles. 


Contract  Awarded. 

RESIDENCE  Cost.   $10,329 

SANTA  -MONICA,  Los  Angeles  Co.,  Cal. 

Eighth  St.  and  San  Vicente  Blvd. 
Two-story  10-room  frame  and  plaster 

residence. 
Owner — Ellen  J.  Da  Cunha. 
.\rchitect    and    Contractor — Frank    L. 

Meline,    6778      Hollywood      Blvd., 

Los  Angeles. 


Plans   Being  Prepared. 

SCHOOL  Cost,  $15,000 

OLI\'E,  Orange  Co.,  Cal. 

Hollow  tile  school,  62x124. 

Owner — Olive  School  District. 

Architects — Elmore     R.     Jeffery    and 

Frank  R.  Schaefer.  1118  Van  Nuys 

Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $12,500 

"^'ESTMIN^STER,  Orange  Co.,  Cal. 
Bolsa  School  District  near  West- 
minister. 

Hollow  tile  school. 

Owner — Bolsa  School  District. 

Architect — Birger  A  El  wing,  Santa 
Ana,  Cal. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $15,000 

PHOENIX,  Ariz.    Los  Olivos,  Phoenix 
Two-story  9-room  residence.  45x50. 
Owner — Jlrs.   R.   V.   Naylon. 
Architects — Lescher  &  Kibbey,  Pheo- 
nix,  Arizona. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $12,000 

MESA,  Arizona. 

One-sitory  brick  residence   (9  rooms). 
Owner — Geo.  Johnson. 
Architects — Lescher  &  Kibbey,  Phoe- 
nix, Arizona. 
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Plans  Being  Figured. 
BUNGALOW  Cost,  $4,000 

SAN  FRANCISCO.    Westwood  Park. 
One-story  frame  bungalow. 
Owner — Sylvan  Cohen. 
Architect— Ida  F.  McCain,   318  Kear- 
ny St.,  San  Francisco* 

SPECIFICATIONS 
Exterior    Finish,    metal     lath    and 
plaster;    Floors,   hardwood;    H«ating, 
hot  air;  Plumbing,  hot  water  heater; 
Roof,  T.  &  G. 


Contract  Awarded. 

GRANITE  PEDESTAL  Cost,  $ 

SAN  FRANCISCO.    Golden  Gate  Park 

Granite  pedestal  for  bronze  statue. 

Owner — Senator  Jajnes  D.  Phelan. 

-Architect— Chas.  E.  Gottschalk,  Phe- 
lan Bldg.,  San  Francisco. 

Contractor — .McGilvray  -  Raymond 
Granite  Co. 


Contract    Awarded    on    a    Percentage 

Basis. 
BUNGALOWS  Cost,  $35,000 

HOLLYTYOOD,  Los  Angeles,  Co.,  Cal. 
Frame    bungalow     court    (5     duplex 

houses). 
Owner — Roland  Stern. 
Architect — Arthur   S.    Heineman,    831 

San  Fernando  Bldg.,  Los  Angeles. 
Contractor — Herbert  S.  Heineman,  SSI 

San  Fernando  Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

ALTERATIONS  Cost,  $ 

OAKLAND,   Alameda   Co.,   Cal.     13th 

and  Washington  Streets. 
Alter  front  and  interior  partitions. 
Owners — Marymont     &     Upright,  13th 

and  Washington  Sts.,  Oakland. 
Architect — Not  Given. 

Contractors   desiring  to  figure  will 
ask  for  Mr.  Upright. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,   $3,000 

BERKELEY.  Alameda  Co.,  Cal.     No. 

186  Hillcrest. 
Alter  residence. 
Owner — H.  M.  Lorber. 
Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  $4,000 

-MILL  VALLEY,  Marin  Co.,  Cal.  Bige- 
low,  Mill  Valley. 

Alter  two-story  frame  residence. 

Owner— Ray  C.  Ward. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg..  Berkeley. 


Figures  to  be  Taken  Next  Week. 
GARAGE,  'BTTC.  Cost,  $10,000 

SAN  LE.ANDRO,     Alameda  Co..     Cal. 

Cor.  E-14th  St.  and  Juana.  Ave. 
Two-story  bricl^_  reinforced  concrete 

or  frame  and  plaster  public  garage 

and  living  rooms. 
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)wner— City  Trustees,  L.  J.  Toffelmler 

San  Leandro,  Cal. 
Lrcliite.ct — Leonard    H.  Thomas,     362 

Moss  Ave.,  Oakland. 


Hans  Being  Prepared. 
lPAKTMENTS'  Cost,  118,000 

IAN  FRANCISCO.     N   Pine    St.   near 

L/eavenworth  St. 
\>ur-story  frame  apartments. 
Iwner^Mrs.  A.  H.  Wilson,  lO&O  Pine 

St.,  San  F^iancisco. 
Lrchitect — J.  H.  Dunn,  Phelan  Bldg., 

San  Francisco. 


'ontract  Awarded. 

THEATRE  Cost,  $10,000 

;R00ICETT,  Contra     Costa    Co.,  Cal. 

Lorng  and  Bay  Streets, 
ine-stoiy  brick  and  concrete  motion 

picture  theatre, 
iwner — Manuel  Mederios. 
Lrchitect  and  Contractor — Jas.  T.  Nar- 

bett,   9th  and     MacDonald     Ave., 

Richmond,  Cal. 


ontract  Awarded. 

[OTEL,  etc.  Cost,  110,500 

!AY  POINT,  Contra  Costa  Co.,  Oal. 
'wo-story    frame     stores'  and     hotel 

building    (brick  veneier  exterior.) 
iwner — Hines  Bros.,  Pitstburg,  Cal. 
.rchitect — E.  W.  Cannon,  Central  Bk. 

Bldg.,  Oakland. 
lontractor^Mr.  Butterfleld,  2474  Shat- 

tuck  Ave.,  Berkeley. 


'lans'  Completed. 

HU^RCH  Cost,  1100,000 

EATTLE.  Wash.     SW     Spring     and 

Harvard  Avenue. 
Ihurch  building   (Corinthian  Style  of 

Architecture.) 
Iwner — First  Christian   Church,  Rev. 

Russell  F.  Thrapp,  Pastor,  Seattle 

Washington, 
architect — Robert  H.  Orr,  Los  Angelas 


'lanis  Prepared. 

'ANNERY    BUILDING    Cast,    $60,000 

tENICIA,  Solano  Co.,  Cal. 

'wo^story  brick  tannery  buiMing,  -156 

xl04. 
»wner— KuUman,   Salz   &   Co„   Wells 

Fargo  Bldg.,  San  Francisco. 
Lrchitect — Not  Given. 


'lans  to  be  Figured  Next  Week. 

lDDITION  Cost,  $100,000 

)AKLAND.    S  11th  Street  90  W  Wash- 
ington Street. 

'our-story   reinforced  concrete  Class 
"C  departmient  store  addition. 

)wner— 'Wliitthome     &     Swan,     lOlS 
Washington  St.,  Oakland. 

Lrchitect  and  CJonstruction  Manager — 
Wm.  Knowles,  Ho'bart  Bldg.,  San 
Francisco. 
Foundation   work  has  been,  started 

inder  the  supervision  of  Mr.  Kaowles. 


BUILDING  AND  B»fOINEERING  NEWS 

Reinforcing  fabric  awarded  to  Ed. 
L.  iSoule  Oo. 

Elevators  to  Otis  Elevator  Co. 

A  sprinkler  system  will  be  Installed. 

Bids  on  plumbinig,  plastering,  etc., 
will  be  called  for  next  week. 


Contract  Awarded:. 

GARAGE  BUILDING  Cost,  $ 

TAFT,    K«rn    Co.,    Cal.      Fourth    and 

North  Streets. 
Garage  building. 
Owner— Taft  Motor  Co.,  A.  S.  Ow»n8, 

Manager,  Taft,  Cal. 
Architect — Not  Given. 
Contractor— 'M.   T.   Kean,   Bakersfleld, 


Plana  Being  Prepared. 
SCHOOL  Cost,  $20,000 

ANTELOPE  VATJ.EY,  OAL. 
Hollow  tile  scihool. 
Owner — Little  Lake  School  District. 
Arcliitects— Allison     &     Allison,  140(5 
Hibernian  Bldg.,  Los  Angeles. 


Contract  Awarded. 

SERVICE  BUILDING        Cost,  $22,947 

SYLMAR,  Los  Angeles  Co.,  Cal. 

One-story  and  basement  frame  and 
.  reinifoTced  concrete  service  build- 
ing. 

Oiwner — Los  Angeles  County. 

Ardiitcts— 'P.  O.  Wright  and  WIm. 
Davidson,  Los  Angeles. 

Contractor — J.  B.  DawsoD,  Fay  Bldg., 
Los  Angeles. 

(24756)     1st  report  Oct.  7,  1918;   4tih 


Segregated  Figures  Being  Taken. 
SALESROOM  Cost,  $40,000 

SAN  FRANCISCO.      NB    Washington 

St.  and  Van  Ness  Ave. 
Three-story     brick    auto      salesroom 

building. 
Owner — Gerard  Investment  Co. 
Architects — Rousseau  &  Rousseau,  110 

iSutter  St.,  San  Francisco. 

SBEET  METAL  TVORK  BEDS 
WANTED. 

SAN  FRANCISCO.— The  Board  of 
I*ublic  Works  will  receive  bids  up  to 
March  12tih  for  'the  sheet  metal  work 
at  th«  Grovelanrd  storehouses  of  the 
Hetch-Betchy  project.  The  work  Is 
estimated  to  cost,  $3,000. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Work. 
APARTMENTS  COst,  $115,000 

SAN  FRANCISCO.     NEi  Franklin  and 

Sacramento  Streets. 
Five-story  Class  "C"  brick  apartments 

(17  apts;  5,  and  7  rooms). 
Owner— M.  A.  Little. 
Architect— E.   E.   Young,   251   Kearny 

St.,  San  Francisco. 


Hollow  tile  school. 
Owner— Watts  School  District. 
Architects— Allison    &    Allison,    14*5 
Hibernian  Bldg.,  Los  Angeles. 


PROPOSALS     FOR     1>TIECKING 
BLOCKS. 

ENGINEER  OFFICE,  U.  S.  Army, 
40S  Custom  House,  San  Francisco,  Cal. 
— ^^Sealed  proposals  will  be  receive 
here  until  10:00  A.  M.,  March  7,  1919, 
and  then  publicly  opened,  for  Wreck- 
ing Blocks.  Further  informations  on 
application. 


BIDS  WANTED    FOR  BRIDGES. 

VISALIA,  Tulare  Co.,  Cal.— The 
Board  of  Supervisors  have  called  for 
bids  for  constructing  two  bridges  he- 
tween  Dinuba  and  Visalia,  and  also 
for  several  bridges  on  the  PortervlUe- 
Tipton  highway. 


CONTRACT  AWARDED     FOR     SAN 

FRANCISCO  STREET  DIPROTE- 

MENT. 

The  improvement  of  Bosworth  street 
between  Diamond  street  and  Lippard 
avenue,  by  the  construction  of  an  as- 
phalt pavement. 

Awarded  to  Flinn  &  Treacy,  ISit  Na- 
tional Bank  Bldg.,  San  Francisco. 


SEWER  CONTRACT  AWARDED. 

OAKLAND,  Cal.— The  City  OouniCil, 
L.  W.  Cummings,  City  Clerk,  has 
awarded  a  contract  to  J  Oatucci,  1212 
18th  Ave.,  Oakland,  for  the  following 
work: 

That  a  sewer,  having  an  internal 
diaaneter  of  8  inches,  be  constructed 
along  Gleason  Way  from  the  center 
line  of  16th  avenue  to  a  point  28&  feet 
therefrom;  also  a  brick  manhoile  wltli 
cast-iron  top ;  a  lamphole  with  a  brick 
and  cast-iron  top  and  "Y"  branches, 
having  Sinch  openings,  be  construct- 
ed on'  said  sewer  so  as  to  provide  one 
such  branch  for  each  3'0-foot  lot,  and 
fractional  lot  remaining,  into  which 
the  abutting  property  frontage  is 
capable  of  being  divided. 

Said  sewer,  "Y"  branches  and  lamp- 
hole  (excepting  the  top  thereof)  shall 
be  constructed  of  vitrified  sewer  pipe. 


Plans  Being  Prepared. 

SCHOOL  Coat,  $22,0<H) 

WATTS,  Los  Angelea  Co.,  Cal. 


LOW     BIDDER     FOR    HOSPITAL 
BUILDING. 

LOS  ANGELES,  Cal.— John  B.  Daw- 
son, Fay  Bldg.,  Los  Angeles, 'Submitted 
the  lowest  bid  at  $22,947  for  the  erec- 
tion of  the  service  building  in  con- 
nection with  the  Olive  View  Sani- 
tarium at  Sylmar,  plans  for  wlilch 
were  prepared  by  Architect  P.  O. 
Wright  for  the  county  mechanical  de- 
partment; Wm.  Davidson,  Chief  En- 
gineer. All  bids  were  referred  to  the 
mechanical  department  for  considera- 
tion and  report. 


BUILDING  AND  EN'GINEERrNG  KEVfS 
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CONTRACTS    AWARDED 

Liens,  A.cceptances,  Etc. 


BUILDING  CONTRACTS. 
San  Franciseo  County. 

Owner  Contractor 

Horstmann    Diestel 

Baboshana    Owner 

Dorn    Pasqualetti 

Edwards    Moller 

O'Donnell    Portman 

Geidts    Vane 

Stringer    .'>Hm'eT 

Teck    Eisenhart 

S  F  Casket^. Cliton 

Same    White 

Same    Ward 

Associated    Oil Barrett 

Hincke   Hiirley 

Thormeier  Mclnnis 

Sevilla    ^tahl 

Wallach    Wallach 

Johnson    Johnson 

Culverwell    Hamill 

Auerbacli    Owner 

Quinn    Quinn 

Laforest    Legault 

Preovolos    Mullen 

Osbom   _Monson 

Tretten  Tretten 

Harband   Mononcella 

Hanon    Emanuel 

Orsl  Swenson 

Cummings  Owner 

De  Geayer  Coburn 

Hecht    Barrett 

Queen    Fennell 

Hilding    Aenderson 

Keller    Keller 

Cal    Baking Hygienic 

Palace  Theatre. -Emanuel 

Barrett 

Cal   Canneries   Owner 

Bankers    Invst Fink 

Same    Norman 

Same   Musto 

Same    .Snook 

Same    Decker 

Corder    Hoffman 

Helbush   Owner 

Fiel    Fiel 

Capurro   CavagWa 

Thorup    Thorup 

Kohn    Levi 


Contractor. ...Moller  &  Sons.  520  Jessie, 
San  Francisco. 

COST,  $675 


Amt. 

2000 

800 

450 

675 

600 

700 

700 

491 

66700 

8300 

8055 

1495 

500 

400 

2750 

1000 

3000 

7000 

30000 

600 

2950 

4750 

500 

500 

500 

30500 

450 

lOOO 

7950 

20000 

7950 

60O0 

3500 

8000 

500 

400 

2000 

4200 

1318 

1568 

1845 

2064 

9486 

lOOOO 

7000 

1500 

300O 

500 


ALT6RATI0NS 

(248)     NO.  ISOi  CALIFORNIA.  Alter- 
ations. 

Owner A.     G.   Baboshana.     1507 

California,  San  Francisco 

Architect None. 

Day's   work.  COS5,   |800 


REPAIRS 

(249)     S  EDDY  lOO  E  Gough.     Repair 
and  flreprroof  boiler  room. 

Owner N.  A.  Dorn,  Phelan  Bldg., 

San  Francisco. 

Architect None. 

Contmctor....J.    Pasqualetti,    785    Mar- 
bet,  San  Franoisco. 

COST.  $450 


ALTERATIONS 

(251)     NO.    733    LARKIN.     New    floor 
and  shipping  room. 

Owner R.  O'Donnell,  731  Larkin, 

San  Francisco. 

Architect None. 

Contractor.. ..Frank       Portman,       1618 
Mission,  San  Francisco. 

COST,  $600 


ALTERATIONS 

(252)     NO.  2517  PACIFIC  AVE.     Con- 
crete  runway   floor. 

Owner J.      Geidts,    54      Presidio 

Ave.,    San   Francisco. 

Architect None. 

Contractor....L.  R.  Vane,  661  Cole,  S.  F. 
^    COST,  $700 


ALTERATIONS 

(253)     NO.    2027     SUTTER.        Install 

m-ezzaninie  floor  in  1st  story  store 

room. 

Owner Stringer    Warehouse    Co., 

Premises. 

Architect None. 

Day's  work.  COST.  $700 


(254)     W  THIRD  80  —  Howard.     Re- 
pair bake  oven. 

Owner Geo.  E.  Teck.  178  3d,  S.  F. 

Architect None. 

Contractor.. -John     H.     Eisenhart,     48 
Third,  San  Francisco. 

COST,  $491 


CONCRETE  FACTORY 

(255)  E  VALENCIA  100  S  14th  S  100 
E  135  N  50  E  80  N  50  W  215.  All 
work  except  excavation,  foundation, 
brick  work,  electric  work,  heating 
plant  and  setting  of  dowells  for 
four-story  reinforced  concrete  fac- 
tory building. 

Owner San  Francisco  Casket  Co. 

621  Guerrero,  S.  F. 

Architect C.      0.    Clausen.     Hearst 

Bldg..  San  Francisco. 

Contractor....The  Clinton  Ckjnstr.  Co., 
140  Townsend.  S.  F. 

Filed  Feb.  24.  '19.     Dated  Feb.  21,  '19. 

Monthlv   payments    of 7.5% 

Usual  35  days 25% 

TOTAL   COST.    $66,700 

Bond,  $35,000.     Sureties.  L.  A.  Norris 

and  P.    H.    Loftus.     Limit.    30    days. 

Forfeit,  none.  Plans  and  specificatlous 

filed. 


(257)  FOUNDATION  WORK,  PIERS 
and  beams  under  bottom  of  1st  floor 
slab  setting  of  dowells  and  coL- 
struction  of  boiler  room  on  above. 

Contractor.... P.    R.    Ward,    180    Jessie, 
San  Francisco. 

Filed  Feb.  24,  '19.     Dated  Feb.  21,  '19, 
Forms  completed  and  reinforc- 
ing   in    place _ |2500 

Completed   and  accepted 3M0 

Usual  35  days 2015 

TOTAL  COST,  $8055 

Bond,  $4030.    Sureties,  Andrew  Nelson 

and  P.  W.   Loftus.       Limit,  30     days. 

Forfeit,  none.  Plans  and  specifications 

filed. 


323      GEARY.        Repair 


REPAIRS 
(2150)     NO. 
basement. 

Owner Jas.     W.     Edwards     Co., 

Premises. 
Architect None. 


f2.56)     BRICK  WORK  ON  ABOVE. 

Contractor...."miite     &  Gloor.  Monad- 
nock  Bldg..  S.  F. 

Filed  Feb.  24.  '19.  Dated  Feb.  21.  '19. _ 
Brick  work  on  1st  storj'  un-...$207.T 
Brick  work  on  2nd  story  uo  -.  2075 
Brick  and  tile  work   co-npleted 

and  accepted  207^ 

Usual    35    days 20<5 

TOTAL   COST.   $8300 

Bond.    $4150.      Sureties.    P.    R.    Ward 

and    Stephen    I.    Guerin.      Limit,    25 

days.     Forfeit,      none.       Plans     and 

specifications  filed. 


(X>NCRETE  FOUNDATION 
(258)     AT  STATION  SIXTEENTH   & 
Illinois.     Erection  of  concrete  foun- 
dation for  2500-gallon  gasoline  tank. 
Owner -Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Engineer .Arthur  F.  L.  Bell. 

Contractor....Barrett    &    Hilp,    Sharon 

BWg.,  San  Francisco. 
Filed  Feb.  24,  '19.     Dated  Feb.  11,  '19. 

On   completion   75% 

Usual  35  days 25% 

TOTAL  COST,  $1495 
Bond,  $1500.  Surety,  London^  Lanca- 
shire Indemnity  Co.  Limit,  forfeit, 
none.     Plans  anl  specifications  filed. 


ALTERATIONS 

(259)  NO.  565  PAGE.    Altei-ationa. 

Owner W.  Hincke,  Premises. 

Architect None. 

Contract«r....P.  J.  Hurley,  146  Herman, 

San  Francisco. 

COST,  $500 

ALTERATIONS 

(260)  NO.      663      LAKEVIEW     AVE. 
Alterations. 

Owner G.  Thormeier,  Premises. 

Architect None. 

Contractor....F.  P.  Maclnnis,  9  Granada 
Ave.,  San  Francisco. 

COST,  $400 


ALTERATIONS 

(261)     W  STOCKTON  82i^  S  O'Farrell 
New  store  front. 

Owner     Albert  Sevilla,  Cr.  Archi- 
tect. 

Architect B.    J.    Joseph,    New    Call 

Bldg.,  San  Francisco. 

Contractor....J.  J.  Stahl.  666  8th  Ave.. 
San  Francisco. 

COST,  $2750 


ALTERATIONS 

(262)     NO.  812  MARKET.    Alter  front 
and  erect  mezzanine  fioor. 

Owner H.  Wallach.  Premises. 

Architect None. 

Days  work.  COST.  $1000 

DWELLING 

(2«3)     N  ROLPH  200  E  Madrid.     One 

and   one-half-story  and     baserr.ent 

frame  dwelling. 

Owner Nels      P.  Johnson,     223 

Loulsbury,  San  Fmnclsco 

Architect None.  

Days  work.  COST,  $3000 


10 

REPAIR  SHOP 

(264)  S  GKARY  45  W  Fourth  Ave. 
W  50xS  75.  All  work  for  two-story 
brick  building  for  automobile  re- 
pair shop  and  living  rooms. 

Owner Fred     Culverwell,       6027 

Geary,   San   Francisco. 

Architect C.      0.    Clausen,     Hearst 

BIdg.,  San  Francisco. 

Contractor.    Thos.    Hamill,    4101    Bal- 
boa, San  Francisco. 

Filed  Feb.  25.  '19.    Dated  Feb.  25,  '19. 

1st  story  bricked  up $1750 

Plumbing    roughed    in 1750 

Completed   ami   accepted 17'&0 

Usual  35  days 1750 

TOTAL  COST,  $7000 

Bond,     $3500.       Surteies,       Nathaniel 

Thomp.TOn  and  W.  C.  Goulks.     Limit, 

80    days.      Forfeit,    none.      Plans    and 

specifications   filed. 


WAREHOUSE 

(265)     SW    SECOND    AND    BRYANT. 
Three-story  brick  warehouse. 

Owner Milton     Auerb'aoh,     Russ 

Bldg.,  San  Francisco. 
Architect Joseph  Cahen,  333   Kear- 
ny, San  Francisco. 
Day's    work    and    Sub-Comtarots. 

COST,  $30,000 


ALTERATIONS 

(2&6)     NO.  2724  SAN     BRUNO     AVE. 
Alterations. 

Owner John     Quinn,    2798      San 

Bruno  Ave.,  S.  F. 

Architect Non«. 

Day's  work.  COST,  $600 


ALTERATIONS 

(267)  NOS.  550-52-54-56  CLAYTON. 
Alter  2nd  and  3rd  floors  of  present 
flats  into  apartments  and  alter 
ground  floor  for  lobby. 

Owner Mrs.    C.   S.    Laforest,    556 

Clayton,  S.  F. 

Architect None. 

Contractor... .Alfred  Legault,  663  Asb- 
bury,   San   Francisco. 

COST,  $2950 


ALTERATIONS 

(268)  NO.  1067  MARKET.  Alter 
front;  erect  mezzanine  floor  and 
stairs;  wainscot  walls,  etc.,  for 
restaurant. 

Owner Preovolos  Bros.  Co.,  1069 

Market,  San  Francisco. 

Architect None. 

Contractor. ...Mullen      Mfg.      Co.;      64 
Rausch,  San  Francisco. 

COST,   $4750 


ALTERATIONS 

(269)  SE  BUSH  AND  VAN  NESS 

Ave.    Alterations. 
Owner E.  T.  Oslmin.  519  Califor- 
nia, San  Francisco. 

Architect D.  Coleman. 

Contractor. ...Monson    Bros.,    1907   Bry- 
ant, San  Francisco. 

COST,  $500 


ALTERATIONS 

(270)     SE    TWENTY-FOURTH    AND 
Howard.    Alterations. 

Owne  ...r E.   L.   Tretten,   2800   Fol- 

som,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $500 


BUILDING  AND  ENGINEERING  NEWS 

Owner J.  Harband,  Premises. 

Architect None. 

Contractor  -J.  Monocella,  11  Benning- 
ton, San  Francisco. 

COST,  $500 


ALTERATIONS 

(272)  NO.  157  GEARY.  New  front, 
fixtures,  shelving,  addition  of  mez- 
zanine floor  and  stairs,  etc..  for  store 

Owner Hanan  &  Son,  New  York. 

Architect Chas.   E.    Gottschalk,    958 

Phelan  Bldg.,  S.  F. 
Contraotor....L.  &  E.  Emanuel  Co..  1530 
Filbert,   San  Francisco. 

COST,  $30,500 


ALTERATIONS 

(273)     NO.       57      COLUMBUS      AVE. 
Alterations. 

Owner G.  Orsi,  41  Columbus  Ave., 

San  Francisco. 

Architect None. 

Contractor.. ..Swenson   &   Pranzen,   145 
Natoma,  San  Francisco. 

COST,  $450 


ALTERATIONS 

(274)     NO.   3653   SIXTEENTH.     Alter 
dwelling. 

Owner Mrs.  G.  Cummiugs.  Prem. 

Architect None. 

Day's  work.  COST,  $1000 


FACTORY 

(275)     S  SHIPLEY  175  B  Fifth.    Two- 
story  concrete  factory. 
Owner Jean     De    Geayer.    Plaza 

Hotel,  San  Francisco. 
Architeot E.     A.  Garin,  1849    Page, 

San  Francisco. 
Contractor.. ..Ira  W.  Cobum,  ISO  Jessie 

San  Francisco. 

(X)ST.  $7950 


SERVICE  BUILDING 
(276)     N  POST  82-6  E  Franklin.     One 
and    one-half-story     brick     service 
building. 

Owner Hecht      Investment      Co., 

Kohl  Bldg.,  San  Francisco 

Architect Sylvain         Sclinaittacher, 

233  Post.  San  Francisco. 
Contractor.. ..Barrett     &  Hilp.     Sharon 
Bldg.,  San  Francisco. 

COST,  $20,000 


CLASS  "C"  WAREHOUSE 
(277)     W  SIXTEENTH   50   N   Church 
W  50xN  95.    AM  work  for  one-story 
Class  "C"  warehouse. 
Owner R.  E.  Queen.  2212  Sacra- 
mento, San  Francisco. 

Architect Kenneth    MacDonald    Jr., 

234  Pine,  San  Pi-anci.sco. 
Contractor.. ..Martin     M.     Fennell.     56 

Parnassus   Ave..   S.   F. 
Filed  Feb.  27,  '19.     Dated  Feb.  19.  '19. 
Brick  walls  completed  to  top  of 

girders    $2100 

Roof  completed  160O 

Completed  and  accepted 16€2 

U.siial   35  days 25-8« 

TOTAL  COST,  $7950 
Bond,  $4000.  Sureties.  A.  Wegner  and 
Maurice  Dillon.  Limit,  38  days  after 
Feb.  24,  1919.  Forfeit,  none.  Plans 
and   specifications   filed. 


ALTERATIONS 

(271)     NO.      4124      TWENTYjSIXTH. 
Alterations. 


FRAME  BUNGALOW^S 

(278)     E  FAXON  AVE  68  and  107   S 

Westwood.      Two    one-story    frame 

bungalows. 

Owner Hilding  &  Anderson,  1858 

Fell,  San  Francisco. 


Architect  ......Mi.ss     Ida     AlcCain,      318 

Keainy,  San  Francisco. 
Day's  work.  Cost.  $3000  each 


ALTERATIONS 

(279)  N  GREEN  30  E  Filmore.  Alter 
three-story  frame  flats  into  (6) 
apartments. 

Owner R.   Keller,  3427  Andover, 

Oakland. 

Architect N.  R.  Coulter,  46  Kearny, 

San  Francisco. 

COST,  $3500 


BAKE  OVEN 

(280)  NO.  1501  EDDY.     Install  brick 
bake  oven. 

Owner California      Baking      Co., 

Premises. 

Architect None. 

Contractor.. ..Hygienic   Baking  Co.,  332 

Pine,  San  Francisco. 

COST,   $8000  ' 

ALTERATIONS 

(281)  NE  ELLIS  AND  MASON.    Alter- 
ations. 

Owner Palace  Theatre     Co.,     198 

Ellis,   San   Francisco. 

Architect Nor.e. 

Contractor.. ..L.     &  E.    Emanuel,    Inc., 
1.j30  Filbert.  S.  F. 

COST,  $500 


P:  LTERATIONS 

(282)     NOS.  232-3.33  HAIGHT.     Alter- 
ations. 

Owner . 

Architect None. 

Contrr.ctor.. -Barrett      &       Hilp,      424 
Sharon  Bldg..  S.  F. 

COST,  $400 


COJIPLETE    LOFT 

(283)  NO.  600  -MINNESOTA.  Com- 
plete loft  by  extending  same  to 
each  side  of  build'ng. 

Owner California    Callner:e^   Co., 

Premises. 

Architect None. 

Day's    work.  COST,    $2000 


ALTERATIONS  AND  ADDITIONS 

(284)  S  GEARY  100  E  Grant  Ave  S 
78  SW  38  E  11  S  33-4%  SW  36-11^^ 
—  99-2%  NE  193-4%  NW  53-0%  N 
to  Geary  W  98-6.  Carpenter,  glass, 
glazing,  metal  furring,  partitions, 
interior  plaster  for  alterations  and 
additions  to  tth  story  of  Bankers' 
Investment  Building. 

Owner Bankers'    Inve.straent   Co.. 

Premises. 

Architect Fredk.    H.    Meyer,    Bank- 
ers' Invst.  Bldg.,  S.  F. 

Contractor.  -The  Fink  &  Schindler  Co.. 
226  13th,  San  Franci'-co.    . 

Filed  Feb.  28.  '19.    Dated  Feb.  26,  'li). 

On  1st  of  each  month T."?'* 

U.sual  35  days 2n%. 

TOTAL  COST,  $4200 

Bond.  $2100.     Surety.  Globe  Inde-nnity 

Co.      Limit,    30    days.      Forfeit,    none. 

Plans  and  specifications  filed. 


(285)     PAINTING  ON  ABOVE. 
Contractor.. -E.  P.  Nornan.  3773  24th, 

San  Francisco. 
Filed  Feb.  28.  '19.     Dated  Feb.  26.  '19. 

Pavments  same  as  alwve 

TOTAL  COST.  $1518 
Bond,  $600  of  Liberty  Bonds  held  by 
owner  as  bond.  Limit,  40  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


^286)     .MArtBLR  A.VD  TILE     WORK. 

on  above. 
Contpactor....Jos«'ph        Miftto        Sons- 
Keenan     Co..     535     North 
Point,  San  FYancisco. 
Piled  Feb.  28.    19.     Dated  Feb.  26,  '19. 

Payments  same  as  above 

TOTAL  COST,  $1568 
Bond,  $800  of  Liberty  Bond  hald  by 
owner  as  bond.  Limit,  30  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


BUIEOING  AND  ENGINEERING  NEWS 

RESIDENCE 

r293)  E  TWENTY-SEVENTH  AVE 
150  S  "A."  One-story  frame  resi- 
dence. 

Owner ...J.     H.  Thorup,    690    24th 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 


(287)     PLUMBINO  ON  ABOVE. 
Contractor.. ..Frederick   W.   Snook,   596 

Olay.  San  Francisco. 
Filed  Feb.  28,  '19.     Dated  Feb.  26,  '19. 

Payments  same  as  above 

TOTAL  COST,  $1845 
Bond,  $350  Libery  Loan  Bonds  held  by 
owner  as  bond.  Limit,  30  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(288)     ELECTRICAL       WORK       ON 

Contractor.. ..Decker  Elec.  Constr.  Oo., 
149      New     Montgomery, 
San  Francisco. 
Filed  Feb.  28,  '19.     Dated  Feb.  26,  '19. 

Payments  same  as  above 

TOTAL  COST,  $2064 
Bond.  $1100  Liberty  Bonds  held  by 
owner  as  bond.  Limit,  30  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


Contractor.. 


ALTERATIONS 

(289)  S  GEARY  92-6  W  Powell  W  43 
xS  137-6.  Cast  iron  and  steel  work 
and  painting  of  same  for  alterations 
to  Class  "A"  building  for  cafe. 

Owned T.  W.  Corder,  Inc. 

Architect Cunningham     &     Pohteo, 

1st    National    Bank    Bldg. 
San  Francisco. 
..C.  S.  Hoffman  and  L.  W. 
Fliegner  (as  Golden  Gate 
Iron   Works),   1541   How- 
ard. San  Francisco. 
Filed  Feb.  28,  '19.     Dated  Feb.  26,  '19. 
On  Ist  and  loth  of  each  month     7o% 
Usnal35days...._^^^...^.^.^..^^2- 

Bond,  $4743.  Surety,  Fidelity  &  De- 
posit Co.i  of  Maryland.  Limit,  40  days. 
Forfeit,  $25.  Plans  and  specifications 
filed. 


ALTERATIONS 

(294)     NO.   54  GEARY.       Alterations. 

Owner Henr>'  Kohn  &  Co.,  Prem. 

Architect None. 

Contractor....S.  Levi,  243  7th,  S.  F. 

COST,  $500 


(290)  E  ARGUELLO  BLVD.  131-3  S- 
California.  Two-story  and  base- 
ment frame  (4)  flats. 

Owner H.  H.  Helbush,  7o  Sutter, 

San  Francisco. 

Architect E.  E.  Young,  251  Kearny, 

San  Francisco. 
Day's  work.      COST,  $10,000 

^Tf^^^TDm-     AN-D     WEBSTER. 

Alterations   and   changes   to   tnree- 

storv  frame  (6)  flats. 

Owner L.  D.  Fiel. 

Architect O.    E.    Evans.    2o69    Mis- 
sion, San  Francisco. 
Days  work  and  Sub-Contracts^^^^ 

^^2^"^^^     COLUMBUS     AVE. 
O^^^-  Capurro,  Premises. 

Architect None. 

Contractor....N.    Cavaglia,    980    Green- 
^.onirai.i«  Francisco. 

wicn,  oaii       ^^^^   ^^^^ 


LEASES. 

San  Francisco  founty. 


Mar.  1.  1919— W  STOCKTON  bet.  Ellis 
and  O'Farrell;  Nos.  37  and  39  Stock- 
ton. Sam  J  Eva  to  California 
Credit  Clothing  Co  and  David  H 
Steiner.    5  years.    $60,000. 

Feb.  27,  1919— N  O'FARRELL  bet.  Oc- 
tavia  and  Laguna.  Elizabeth  G 
Buckley  to  Ethel  E  Topham.  5 
vears.     $18,000. 

*■ 

NOTICE  OF  XOX-RESPOXSIBILITT. 

San  Francisco  Connty. 


Feb.  25,  1919— SE  MISSION  50  NE 
Brazil  Ave  NE  25-xSE  83-6  Ptn  Lot 
4  Blk  12  Excelsior  Hd  Ass'n.  Sal- 
omon Dannebaum  as  to  improve- 
ments on  leased  property 

Feb.  26.  1919— SE  CALIFORNIA  & 
Polk  S  103xW  88-9.  Ethel  Stein 
Pissis  as  to  improvements  on 
leased    property 

Feb.  25.  1919— SE  MARKET  225  NE 
Seventh  N'E  50xSE  165.  City  In- 
vestment Co  as  to  improvements 
on   leased   property 

Feb.  27,  1919— E  STOCKTON  82-6  S 
O'Farrell  S  30xE  75.  Newman 
Magnin  &  Co  and  Albert  Servilla 
as  to  improvements  on  leased 
property    

COMPLETION  NOTICEa. 


Page  Eleveii 

Feb.  27.  1919— N  SLTTER  41-7%  E 
Taylor.  Goodson  Invst  Co  to  C 
Petersen  Co;  H  Maundrell  and 
F  B  Goodwin Feb.  21,  1919 

F«b.  27,  1919— W  STOCKTON  67-6 
N  Lombard  N  21xW  100.  Davide 
Vannucci  to  ilassagli  &  Van- 
nucci Feb.   26,   1919 

Feb.  28.  1919— LOT  29  BLK  3177, 
Westwood  Park.  Hans  Nelson  to 
Nelson    Bros Feb.    28,    1919 

Feb.  2S,  1919— LOT  30  BLK  3177, 
Westwood  Park.  Hans  Nelson  to 
Nelson  Bros Feb.  28.  1919 

Feb.     28,     1919— SW   LOUISIANA     & 
Humboldt  S  430  m  or  1  by  W  130. 
Pacific   Gas     &   Electric     Co     to 
United  States  Metal   Products  Co 

Feb.    21,    1919 

4f 

LIENS  FILED. 


ton  Francisco  Cennty. 

maeoKDBD  accepted 

Feb.  21,  1919— SE  FOURTH  AND 
Brannan  137-6x275.  The  John 
Bollman    Branch     of    Liggett      & 

Myers  Tobacco  Co  to  L  J  Neal 

Feb.    10,   1919 

Fteb.  21.  1919— SE  FOURTH  AND 
Brannan  137-6x275.  The  John 
Bollman  Branch  of  Liggett  & 
Mvers  Tobacco  Co  to  American 
Marble  Works Feb.   10,   1919 

Feb.  21,  1919— E  GUERRERO  142-5 
S  25th  S  84-lxE  125.  E  M  Wilson 
to  Anderson  Bros  Milling  &  Mfg 
Co.;  MacGruer  &  Simpson,  Feb 
11,  1919;  Percy  Sheet  Metal  Works 
Feb.    11.   1919 

Feb.  24,  1919.— NE  MONTGOMERY 
and  Post  E  58-11  N^E  7-10  N  82-11 
E  25  N  25  W  87-6  S  112-6.  Wells 
F^rgo  Nevada  National  Bank  to 
H  J  Hansen -Feb.   11.  1919 

Feb.  25,  1919— NE  COLUMBUS  AVE 
and  Vallejo  E  77-8%  N  137-6  W 
77-8%  S  137-6.  The  Roman 
Catholic       Archbishop     of       San 

Francisco  to  J  Behm  &  Co 

_ Feb.   18,   1919 


San  Francisco  Connty. 

RECORDED  AMOUNT 

Feb.  21,  1919— W  TWENTIETH  AV 
225  N  Balboa  N  2.5xW  120.  An- 
drew Wagner  vs  Rialto  Realty  Co, 
Jno  F  Haner,  Frank  P  Leahy,  D 
H  Wand.  E  A  Da\is  and  E  C 
Lomila    ?90 

Feb.  25,  1919— SW  TWENTY-SIXTH 
and  San  Jose  Ave  W  lOOxS  26-6. 
Nick  Manolo,  $160;  W  G  Kelter, 
$190  vi  p  Donnel.an 

Feb.  26.  1919— W^  TWENTIETH  AV 
225  N  Balboa  W  120xN  25.  G  C 
Ames  vs  Frank  T  Leahy  and  H  T 
Harney  $30.45 

Feb  26  1919— W  THIRTY-SE\^NTH 
Ave  lOO  S  Geary  S  37-6xS  120. 
Walter  Week  vs  Blanche  Port.er, 
Wm  and  Jane  Doe  Neuman  and  I 
J   Neuman $245.60 

Feb.  26,  1919— W  TWENTIETH  AV 
225  N  Balboa  N  25xxW  120  O  L 
303.  Angelo  Sculo  vs  John '  F 
Haner,  Frank  T  Leahy,  H  P  Har- 
ney and  Rialto  Realty  Co $90 

Feb  27  1919— W  THIRTY-7TH  AV 
100  S  Geary  S  37-6xW  120.  W  H 
Kirsten  vs  Wm  Neumann,  Jane 
Doe  Neumann,  I  J  Neumann,  Earle 
Marks  and  Blanche  Porter $50.50 

Feb  28  1919— W  THIRTY-SEVENTH 
Ave  100  S  Geary  S  37- 6xW  120. 
W  Williams  vs  Elizabeth  Marks, 
Blanche  Porte  and  W  Neumann. .$249 

Feb  28,  1919— SW  TWENTYy-SIXTH 
and  San  Jose  Ave  W  lOOxS  22-6. 
J  M  Bailev  vs  P  Donnel4an    .$o48.35 

" -♦ 

BITLDIXG  CONTRACTS. 

OAKLAND  AND  AL.OIEDA  COUNTY. 

No.  Owner                      Contractor  Amt. 

256  Union  Constr  Owner  12000 

257  San^.e    Same  3500 

'58  Same    Same  2168 

259  Same    Same  1600 

260  Thayer    Eastman  6000 

261  Same    Same  3350 

262  Ha\-en'3court    Moore  11200 

263  Same    Same  .5600 

'>64  Chambers    Chambers  2oOO 

265  Nazarene   Chr   Sell  400 

266  Superior    Rotan'  712 

267  Johnson    Johnson  400 

268  Citv  of  Okd Faulkes  990 

269  Same    Sam«  990 

270  Crevelle    Prelle  40O 

271  Lee    Williams  400 

272  Bischoff Owner  3000 

273  Powell    Sylvester  1200 

274  Pearce        Pearce  2000 

275  Turner  ■.: G-lantz  2000 

276  Crosby    Kopf  2100 


I'nj.e  Twelve 

I'T"     Hiuch    Charleston 

:'78     Oakland    Faulkes 

'■'•^     i  ame  Sam« 

280  Okd    Cal    Towel. Trewhitt 

;S1     Cal   Optical   Duval 

!82     MacGregor    Ownei- 

183  .Mulligan  Buhnian 

184  Minster    Ownei- 

:So     Trout    Laird 

.86     Hinch    Hinch 

87     Humput   Humput 

&8     Gardella   Gardella 

■89     Hawkins   Wie&lander 

90     Miller    Stanley 

!91     Carre    Warner 

92  Towart    Towart 

93  Wolf    Clark 

94  Busch   Busch 

95  Locks    McPhee 

96  She«an    .Sheean 

!97     Prunetti    Prunetti 

98    Farr  Baker 

98  Van    Dorn    Anderson 

99  Cabra!   Valadon 

00  Prince   Burks 

01  Stenbro    Stenbro 

02  H«nry    Scbwalm 

03  Treat    Pedder 

04  LiUie    Lillie 

i}5     Perry  Lucas 

06     MacGregor    Owner 

[»7     Goldwater   _Muller 


2ollO 

..    9!I0 

990 

800 

425 

500 

500 

4O0 

400 

600 

500 

500 

400 

20O0 

53O0 

400 

450 

500 

400 

llOO 

1100 

400 

550 

500 

10000 

25O0 

762:5 

500 
400 
SOU 
4.nO 


.DDITION 

256)     KEY  POUTE  BASIN,  Oakland 
Two-story  addition  to  plate  shop. 

wiier Union  Constr.  Co..  Prem. 

rchitect None. 

lay's  work.  COST,   $12,000 


LACKSMITH  SHOP 
J57)     KEY  ROUTE  BASIN.  Oakland. 
One-story  blacksmith  shop. 

wner Union   Constr.   Co.,  Piem. 

rchitect T'one. 

ay's  work.  COST.  $3500 


OILET  BUILDING 

I.'S)     KEY  ROUTE  BASIN,  Oakland. 

One-story  toilet  building, 

wner Union  Constr.  Co..  Prem 

i-chitect None. 

ly's  work.  COST,  $2168 


MNT  SHOP 

".9)     KEY  ROUTE  BASIN,  Oakland. 

Paint  shop, 

vner Union  Con.str.  Co.,  Prem. 

■chitect None. 

ly's  work,  COST,  $1600 


VKLLING-S 

CO  I     S  FIFTY-NINTH  87  and  45  W 

Dover,  Oak'and.     Two  one-story   5- 

room  dwellings. 

I'ner I.   E.   Thayer   Realty   Co.. 

Thayer   Bldg..   Oakland, 
chit'-"*    ...None, 
ntrac  i -;■.... T.     F.  Eastman,     Thayer 

Bldg.,    Oakland. 

COST,  $3000  each 


BUILDING  AND  ENGINEERING  NEWS 

<->wner Havenscourt    Co.,    Syndi- 
cate Bldg.,  Oakland. 

Architect None. 

Contractor.  J.    W.    .Moore,    376    Lake- 
shore  Blvd.,  Oakland. 

COST,  $2800  each 


rPLLIXG 

;i)     few   FIFTY-NINTH   &   DOVER 
)aUland,     One-story   ,"-rooPi   dwlg. 
■ner I,   E.   Thayer   Realty   Co.. 

Thayer  Bldg..  Oakland. 

:hitect None. 

•itractor....T.     F.  Ea^tnan.     Thayer 

Bldg.,  Oakland. 

COST.   $3350 


DWELLINGS 

(263)      W  SI.XTY-SIXTH   AVE   150   & 
187   N   E-14th,   Oakland,     Two  one- 
story  5-room  dwellings. 
Owner Havenscourt    Co.,    Syndi- 
cate BWg..  Oakland. 

Architect None. 

Contractor  ...J.    W.    .Moore,    376    Lak«- 
shore  Blvd.,  Oakland. 

COST,  $2800  each 


DWELLING 

(264)  E  FOURTEENTH  AVE  100  S 
E-23rd,  Oakland,  One-sto'ry  five- 
room  dwelling. 

Owner J.     F.     Chambers,     Plaza 

Bldg.,   Oakland. 

-Architect None. 

Day's  work.  COST.  $2500 


'ELIJNGS 

2)  E  SIXTY-SIXTH  AVE  1.50-187- 
62  and  300  N  E-14th.  Oakland, 
our  one-story  5-room  frame  dwlgs 


ALTERATIONS 

(265)     NO.  1420     MYRTLE,     O.ikland. 
Alterations. 

Owner Nazarene    Church,    Prem 

Architect None. 

Contractor.. ..E.    N.    Sell,    2832    Sunset 
Ave.,  Oakland. 

COST,    $400 


OIL  BURNER 

(266)   TWENTIETH   AND  SAN  PABLO 
Ave.,  Oakland.     Oil  burner. 

Owner Superior    D^ughmit    Co.. 

Premises. 

Architect None. 

Contractor.. ..Rotrary    Oil    Burner    Co.. 
159  12th,  Oakland. 

COST,  $712 


ADDITION 

(267)     NO.     1733    THIRTY-SEVENTH 
Ave.,  Oakland.    Addition. 

Owner E.  Johnson,  Premises. 

Architect Non*. 

Day's  work  COST,  $400 


AND     E- 
One-story 


SCHOOL 

(268)  T"\VBNTY-FOURTH 
Twenty-eighth,  Oakland, 
l-room  school. 

Owner City  of  Oakland, 

-Architect None. 

Contractor.. ..John  R.  Faulkes,  9828  E- 
14th,  Oakland. 

COST,    $990 


SCHOOL 

(269)  FRUITVALE  AND  TALLANT. 
Oakland.  One-story  l-room  frame 
school. 

Owner City  of  Oakland. 

Architect None. 

Contractor.. ..John  R.  Faulkes,  9828  E- 
14th,  Oakland. 

COST,  $990 


Owner H.  Lee.  Premises. 

Architect None. 

Contractor....G,  Williams,  806  Jackson 
.Albany. 

COST.  $400 


DWELLING 

(272)     NO.  2815     PRINCE.     Berkeley. 
On«-story  6-room  dwelling. 

Owner John     A.     Bischoff.     5768 

Shafter  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $3000 


CLUB  HOUSE 

(270)     NO.     3225    IDAHO.     Berkeley. 
One-story  club  house. 

Owner Frank       Crevelle,       3215 

Idaho,  Berkeley. 

Architect None. 

Contractor. ..John    Prelle,   6466   Esse". 
Oakland. 

COST,  $400 


STORE 

(273)     S  DELAWARE  30  E  California. 
Beikeley.     One-story   2-room    store. 

Owner C.  Powell,  Cor.  California 

and  Delaware,  Berkeley. 

.Architect None. 

Contractor--..C.     W.     Sylvester,     1623 
Hearst  Ave.,  Berkeley. 

COST.  $1200 


GARAGE 
(271)     NO. 
Garage, 


D-^-ELLING 

(274)     E  AUSEON  AVE  140  N  Blanch. 

Oakland.     One-story   5-room   dwlg. 
Owner J.   C.   Pearce.   6932   Lock- 
wood.  Oakland,     v 

Architect None. 

Day's  work.  COST.  $2000 


DWELLING 

(275)  W  AUSEON  AVE  165  N  Ply- 
mouth, Oakland.  One-story  5-roora 
dwelling. 

Owner Fred  G.  Turner,  1957  69th 

.A.ve.,  Oakland. 

-Architect None. 

Contractor....C.  W.  Glantz.  2006  Eagle 
Ave..  Oakland. 

COST.  $2000 


REPAIRS 

(276)  (1)  SW  TWF}NTIETH  AND 
Webster  W  90  SW  41.98  SE  93.84 
N  30:  (2)  W  Webster  30  S  20th  S 
30  NT\'  98.8  NE  35  SE  93.84,  Oakland. 
All  work  for  repairs  to  two  two- 
story  frame  dwellings. 

Owner Agnes  F.  B.  Crosby,  1701 

Fruitvale  Ave.,  Oakland. 

-Architect None. 

Contractor....B.  F.  Kopf,  1015  82d  Ave,, 
Oakland. 

Filed  Feh.  25,  '19.     Dated  Feb.  20,  '19. 
Rough    carpenter     work     com- 
pleted     (SCO 

Outer    work    completed 775 

Usual   35  days 526 

TOT.AL  COST.  $2100 

Bond.  $1100.    Surety.  Globe  Indemnity 

Co.        Limit.     36   days.     Forfeit.     |5. 

Specifications  only  filed. 

DWFLLI-XG 

(277)  W  FORTY-yiRST  AVE  460  S 
Santa  Rita.  Oakland.  One-.story  5- 
room  dwelling. 

Owner J.  T,  Hinch,  Federal  BWg 

Oakland. 

Architect None. 

Cnotractor.  .C.    E.      Charleston,     ',627 
(Jenon.  0.'<.klrnd. 

COST,  $2500 


2314   CEDAR,     Berkeley. 


SCHOOL 

(278)  SW  E-FOURTPF.VTH  &  a2ND 
.Avp.  O-iklfnd.  Ore--.tory  1-rooni 
frame  school. 

Owner City   of  Oakland. 

Architect None. 

Contractor lohn  R.  Faulkes,  9828  Er 

14th.  Oakland. 

COST,  $990 


SCHOOL 

(?79)  SE  THilRTY-SEVENTH  AVE 
and  E-12ai,  Oakland.  One-story  1- 
room  frame  school. 

Owner City  of  Oakland. 

Architect None. 

Coiitractor....John  R.  Faulkes.  9828  E- 
14th.  Oakland. 

COST,  »990 


ALTERATIONS 

(280)     NO.  719  THIRTY-SIXTH,  Oak- 
land.    Alterations. 

Owner Oakland  California  Towel 

Co..  28th  and  Filbert.  Okd 

Architect None. 

Contractor-.J.  E.  Trewhitt,  402  E-12th 
Oakland. 

COST,  $800 


ALTERATIONS 

(281)     NO.    1221     BROADWRY.    Oak- 
land.    Alterations. 

Owner California      Optical      Co.. 

Premises. 

Architect None. 

Contractor  ...Oliver  Dural  &  Son.  Dal- 
ziel  Bldg.,  Oakland. 

COST,  $42.5 


GARAGE 

(282)     NO.    662    HILLGIRT    CIRCLE, 
Oakland.  Garage. 

Owner C.    MacGregor.    470    13th. 

Oakland. 

Architect None. 

Day's  work.  COST.  $.^00 


REPAIRS 

(283)     NO.      1221      FIFTIETH     .A.VE.. 
Oakland.    Fire  repairs. 

Owner Hanna   Mulligan,   Prem. 

Vrchitect None. 

Contractor  ..P.    J.    Buhma.    2412    Pal- 
metto, Oakland. 

COST.  $500 


DWELLING 

(284)     NO.  1208  MASONIC  AVE.    Ber- 
keley.    One-story    3-roo'Ti    dwlg. 

Owner J.   Minster.    1207   Peralta. 

Berkeley. 

Architect None. 

Day's  work.  COST.  $400 


ADDITION 

(285)  NO.   282':i     GROVE.     Berkeley. 
Addition. 

Owner J.  E.  Trout.  Premises. 

Architect None. 

Contractor....T.     Laird,     2810     Grove, 
Berkeley. 

Cost.  $400 
ALTERATIONS 

(286)  N-E  FORTi' -FIRST  AND  MONT- 
gomery,  Oakland.    Alterations. 

Owner Jos.    T.    Hinch,      Federal 

Bldg.,  Oakland. 

Architect None. 

Day's  work.  COST,  $600 


ADDITION 

(287)     NO.      1251      SEVENTY'-NINTH 
Ave.,  Oakland.     Addition. 

Owner G.  Huraput,  Premises. 

Architect None. 

Day's  work.  COST.  $500 


.\DDITION 

(288)   NO.  2709  PERALTA  AVE..  Oak- 
land.    .Addition. 

Owner Mrs.       Angeli       Gardella. 

Premises. 

.Architect None. 

Day's  work.  COST,  $500 


AVE. 


BUILDING  AND  ENGINEERING  NEIW? 

ALTERATIONS 

(289)     NO.    4074      PIEDMONT 

Oakland.    Alterations. 
Owner John  Hawkins.  4078  Pied- 
mont Ave..  Oakland. 

Architect None. 

Contractor.. ..J.    Wieslander,    4102    Gil- 
bert, Oakland. 

COST,   $400 


DWELLI.NG 

(290)     S  LOCKWOOD  300  E  69th  Ave., 

Oakland.     One-story   5-roora   dwlg. 
Owner G.   E.   Miller.   7217    Lock- 
wood.  Oakland. 

Architect None. 

Contractor.  .C.   B.   Stanley,   1507   50th 
Ave.,  Oakland. 

COST,  $2000 


LAUNDRY 

(291)  SW  E-FOURTEEXTH  AND 
Fiftieth  Ave..  Oakland.  Two-story 
7-room  brick  laundry. 

Owner J.    (3arre,      5100      E-14th, 

Oakland. 

Architect L.  F.  Hyde.  —  26th  Ave., 

Oakland. 
Contractor  ...S.       A.       Warner,       5394 
Princeton.    Oakland. 

COST,  $5-300 


ALTERATIONS 

(292)     NO.  3275  CE.NTRAL  AVE..  Ala- 
meda.   Alterations. 

Owner Z.  Towart.  Premises. 

Architect None. 

Day's  work.  COST.  $400 


ALTERATIO.NS 

(293).  NO.    21481/fe     CENTRAL    AVE., 
Alameda.     Alterations. 

Owner  .- Albert    Wolf,    Preiiise^. 

Aixhitect None. 

Contractor.  R.  P.  Clark.  2214%  Santa 
Clrra  Ave..  Alameda. 

COST.  $450 


STORE 

(294)     N  BL.\.NC^  75  W  Auseon.  Oak- 
land. One-story  store. 

Owner Bertha     E.     Busch.     2203 

Auseon  Ave..  Orkland. 

Architect None. 

Day's  work.  COST.  $500 


GARAGE 

(295)     NO.  2104  E-FIFTEENTH.  Oak- 
laud.    Garage. 

Owner E.  R.  Locks.  Premises. 

Architect None. 

Contractor  ...A.  J.  McPhee.  2144  E-27th 
Oakland. 

COST.  $40" 


DTV'ELLING 

(296)  S  E-FIFTEENTH  65  E  41st 
Ave..  Oakland.  One-story  3-room 
dwelling. 

Owner Mary     E.     Sheean.     2633 

Adeline.  Oakland. 

Architect  None. 

Contractor     J.    Phee?.n,    2633    Adeline. 
Oakland. 

COST.  $1100 


DWELLING 

(297)     .NE   NINETY' -FOURTH  AVE  & 

Walnut.  Oakland.    One-story  4-room 

dwelling. 

Owner ...E.  Prunetti,  9345  Walnut. 

Oakland. 
-Architect  .      None, 
Day's-work,  COST.  $110') 
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ALTERATIONS 

(298)     NO.    5987    TELEGRAPH   AVE., 
Oakland.    Alterations. 

Owner Marj-  L.  Farr,  Premises. 

Architect None. 

Contractor... -Chas.  S.   Baker. 

COST,  $10iJ 


ALTERATIONS 

(298)     NO.   534     HOEART,     Oakland. 
Alterations. 

Owner M.-Van    Dom,    Premises. 

Aix-hitect None. 

Contractor.. -Anderson     &     Holt.     2188 
Shattuck  Ave  .  Berke'ey. 
COST,  $5:0 


ALTERATIONS 

(299)     NO.  1736  ELEVENTH,  Oakland 
Alterations. 

Owner John    Cabral.    Premises. 

.'•rchitect None. 

Contractor....J.  A.  Valadon.  2934  Ade- 
line. Oakland. 

COST.  $500 


IRA.ME  CAN.NERY- 
r330)     N    E-ELEVENTH    300    W    2Mh 
Ave.,   Oakland.       Two-story     fra  ve 
cannery. 

Owner H.  G.  Prince  Camving  Co., 

E-llth  and  Railroad  Ave., 
Oakland. 

Aichitect None. 

Contractor. -C.    E.    Burks.    4152    Ran- 
dolph Ave..  Oakland. 

COST.  S10.009 


D^TLLING 

(301)     N   E-THIRTY-SEVFNTH   45   E 

Randolph,    Oakland.      One-story    5- 

room  dwelling. 

Owner A.    Stenbro.    2122    Vicks- 

burg  Ave.,  Oakland. 

.■*  rchitect None. 

Day's    vo'k.  CO~T,  $2,500 


FRAME  DWELLI.NG 
(.302)     LOT  14  Nova  Piedmont  Tract, 
Piedmont.     All    work   for   two-stoi— 
and   basement   frame    dwelling   and 
garage. 
Ov.ner G.  L.  Henry,  1115  Camp- 
bell St.,  Oakland. 

.\rchilect E.   W.   Cannon.     Oakland 

Bank     of  Saving.-,     Bldg., 
Oakland. 
Contractor.  ..Harry  Schwalm.  721  .Main 

St.,  Hayward. 
Filed  Feb.  27.  '19.     Dated  Feb.  27.  '19. 

Frame  up  and  sheathed $1905  80 

Plastered 190.",  80 

Completed  and  accepti>d 1905.80 

Usual  35  days 1'M)'.')5 

TOTAL  '"O'^.T.  $7623.35 
Bond,  none.  Limit.  90  days.  Forf-'it, 
none.     Plans  and  spec'fica'.ons  fi'ei. 


FRA.ME  DWELLINGS 
(303)  W  SIXTY-SEVENTH  AVE  23V), 
265.  300,  335,  370.  405  N  Flora  and 
NW  Comer  being  Lots  39.  41.  42.  43. 
44.  45,  46,  47.  48  &  55  Blk  8  H-vens- 
court  Sbdvn..  Oakland.  .All  work 
for  ten  one-story  frame  dwellings. 

Owner A.     J.  Treat.     .Monadncck 

Bldg..  San  Franci'co. 

-Architect J.     MartvTi     Hsenke.     140 

San  Fernando.  S.  F. 
Contractor. -A.      R.    Pedder.      Browne 
Apts..   1525  Oak  St.,  Oak- 
land. 
Filed  Feb.  2S,    19.     Dated  Feb.  18.  "19. 

Payments  not  given 

TOTAL  COST.  Cost  plu;  10""..  hut  not 
ov:r  T2'00  each. 
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Bond,  none.    Limit.  iW  days.     Forfeit, 
none.     Plans  and  specifications  filed. 


ADDITION 

(304)     XO.   296G   RUSSELL.   Berkeley. 
Addition. 

Owner J.  Harry  Lillie,  Premises. 

Architect None. 

Day's  work.  COST.  $bi)0 


ALTERATIONS 

(305)     NO.   1378  EIGHTEENTH,  Oak- 
land.   Alterations  aud  repairs. 

Owner Antone  M.   Perry,  Prem. 

Aix^hltect None. 

Contractar....C.    D.     Lucas,   541     55th, 
Oakland. 

COST,  $400 


REPAIRS 

(306)     NO.     571     SPRUCE,     Oakland, 
i'epcir.s. 

Owntr C.  M.  MacGrogor,  470  13th 

Oakland. 

Archiitect None. 

Day's  work.  COST,  $500 


REPAIRS 

(CC7)   NE  GRA.ND  AVE  AND  BOULE- 
vard  Tv'ay,  Oakland.     Repairs. 

Owner M.  Ga'.dwater,   Premises. 

Architect None. 

Contractor....F.    A.    Muller,    Syndicate 
Bldg.,  Oakland. 

COST,  $450 


AOTICE  OF  XQ.\-RESPOXSIBILITT. 


Alameda  County. 

Feb.  26,  1919— PTN  BLK  "L"  Map 
Annex  to  Meek  Orchard  Tract, 
J'den  Tp.  Haj-Avard  Investment 
Co  as  to  improvenents  en  leased 
property    


COMPLE'nOy  XOTICES. 


Feb.  19,  1919— W  EL  CENTRO  AVE 
39.55  N  Glendora  Ave  being  Ptn 
Lot  14  BIk  9,  4th  Avenue  Heights, 
Okd.  Rebecca  A  Pratt  to  whom 
i'.   may   concern Sept.   1,  1918 

re'i.  24.  1919— IX)NG  WHARF.  Oak- 
I-rd.  U  .S  Railroad  Administra- 
t;f"i.  Pou'hern  Pacific  Railway  to 
-lo'i   'A  "lav  concern. Feb.  21.  1919 

rCi.  2R.  1919— NO.  54  HILLCREST 
Vrs>^  l-e'ntt  Ptn  Lots  13.  14.  15  and 
9  rik  8  .M-ip  C'are-nont.  Berkelev. 
.1  11  Fredr:chs  to  E  "\V  Woodard 
Feb.    18.   1919 

•  p'-  28  m9— LOT  ?  BLK  "E"  Map 
T'le  Oaks  Tract.  Piedmont.     Cel'a 

.'  '"^a-i-oii  to  Harry  Schwalm 

Feb.   25,   1919 


IJETTS   FniED. 

r-h.  r:  1919— ptn  v.lk  -l"  Map 

/nrex  to  ^teok  Orchard  Tract. 
"Tr'e^  Tn.  fun^Ft  Liimber  Co  vs 
.*'hert  Rte'-nn  and  Hayward  In- 
ve  t-.'.crt    Co $352.36 


!U  ILDlXr;  r».\TR.\CTS 


Santa  CInra  County. 


■""  """  COTT.\GE 

N"  '  R  C  WOTE  about  10  miles  South 
rf  '^'■n   To-e.     All  vork  except  plumb- 
■•■~  and  tr'— i'-g  for  frame  cottige. 
0'"'r M.  Tyym.  San  Jose. 
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Con,tractor....E.  L.  Wolfe,  131  Coe  St., 

San  Jose. 
Filfed  Feb.  26,  'I?.     Dated  Feb.  15,  '19. 

As  work  progresses 75% 

When   completed   25% 

TOTAL  COST.  $1546 
Bond.  ISOO.  Sureties,  B.  A.  Quimet 
and  J.  B.  Woife.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


ALTERATIONS 

SE  EMERSON  &  UNIVERSITY  AVES. 
Palo  Alto.  Electric  work  for  altera- 
tions to  bank. 

Owner First    National    Bank    of 

Palo  Alto.  Premises.         — 

Architect W.   H.     Weeks.   75     Post 

St.,  San  Francisco. 
Contractor  -Stanford  Electric   Works, 
163  University  Ave.,  Palo 
Alto. 
Filed  Feb.  26,  '19.    Dated  Feb.  6.  '19. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $1050 
Bond,  $530.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  40  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


LATHING     AND     PLASTERING     ON 

above. 
Contractor.. -A.    Knowles.    Call    Bldg  . 

San  Francisco. 
Filed  Feb.  26,  '19.    Dated  Feb.  6.  '19. 

Payments  sanie  as  above 

TOTAL  COST.  $1400 
Bond,  none.  Limit,  15  days.  Forfeit, 
none.     Plans  and  specificat'ons  filed. 


rr^A^r      FTTING      AND      HEATING 

plant  on  above. 
Contractor.... Scott   Co..   243   Min-ia   St.. 

San  Franc'?cn. 
Filed  Feb.  26,  '19.    Dated  Feb.  6.  '19. 

Payn-ents  same  as  above 

TOTAL  COST.  $1930 
Bond,  nonie.  Limit.  30  days.  Forfeit,, 
none.    Plans  and  specificat'ons  filed. 


FRAME  RESIDENCE 
.MIRA  MONTE  ROAD.     2  miles     from 
iMountain  View.     All  work  for  two- 
story  frame  residence. 
Owner J.  Eastwood.     San     Fran- 
cisco. 

Architect Wolfe     &     H'gg  ns.     Au- 

gerais  Bldg..  San  Jo?e. 
Contractor.. -P.  T.  Jorgenson,  Naglee  & 

Dana  Sts..  San  .lose. 
Filed  Feb.  18.  '19.     Dated  Feb.  15,  '19. 

As  work  progresses 75% 

Usual  315  days 25% 

TOTAL  COST.  $10  Or,0 
Bond.  $5030.  Surete?,  A.  L.  Hubbard 
and  H.  Y.  Pa'-r'os.  Limit,  on  or  before 
July  1.  1919.  Forfeit.  $2  per  day.  Plans 
r.nd  -pecificat'ons  filed. 


■^rSIDENCE 

ALOHA  AVE.,  bet.  lx)s  Gatos  and 
Saratoga.  Tanta  Clara  Co.  All  work 
for  residence. 

Owner .A-  L.  Por'er.  fan  Jose. 

Architect W,  Skillings    Garden  City 

r-^nk  P.ldff..  San  -To.'^e. 

Cnntrpc'or      F.  .'V.  Pudges.  Pan  Jose. 

Fil^d  Feb    21.  '19.     Dated  Feb    19.  '19. 

Bu'ld-rfT  enclosed   $2291.2-. 

>'tien    n'a^tercd   2291.2.J 

When  conipleted  2291.25 

TTsual  33  days 2291.25 

TOT\L  CO^'T   S9i'i-.nn 

'^ord.  S4"83.    Sure'lP";.  A.  B.  Rc.^-j  nnd 

T      ■T'^-,!*-,-        J  imtt      fnrf-JU      nnnp      PlanS 


CONCRETE  BUILDING 
NO.  366  S-FIRST  ST.,  San  Jose.     All 
work  for  one-story  reinforced  con- 
crete building. 

Owner V.   J.  Ruh,  280  Park  St., 

San  Jose. 

Architect L.   T.    Lenzen,    110   S-2nd 

St.,  San  Jose. 
Contractor.. .-J.  H.  Miller,  San  Jose. 
Filed  Feb.  17.  '19.     Dated'  Feb.  15,  '19. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $7750 
Bond,  $3875.  Sureties,  A.  L.  Hubbard 
and  H.  C.  Artana.  limit,  55  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

BRICK  BUILDING 

GRANT  AND  FIRST  STS.,  San  Jose. 
All  work  for  brick  building. 

Owner F.    Mattenberger,    673    S- 

iFirst.  San  Jose. 

Architect W.  C.  Phillips,  158  Pierce 

St..  San  Jose. 
Contractor-.-.Morrison      Bros.,      Santa 

Clara,  Cal. 
Filed  Feb.  18,  '19.     Dated  Feb.  17,  '19. 
On  1st  of  each  month  as  work 

progresses    '. 75% 

Usual  35  days 25% 

TOTAL  COST,  t5965 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.    Vlans  and  specifications  filed. 


BlILDIXG  CONTRACTS. 


Contra  Costa  Coontr. 


SIDEWALKS 

SYNDICATE  TRACT.  City  of  Rich- 
mond. All  work  for  cement  sid'e- 
wdlks  on  each  side  and  construct  a 
redwood  culvert  200  feet  in  length. 

0^vner Walter    R.   and   Stella   C. 

Lovegrove,  3298  Washing- 
ton St.,  San  Francisco. 

Architect None. 

Contractor....Fred   Meyers.    120   S-23rd 

St..  Richmond. 
Filed  Feb.  20,  '19.     Dated  Feb.  11,  '19. 

On  1st  day  of  each  month 75% 

Usual    35   days 35% 

TOTAL  COST.  $ 

Bond.  $400.     Surety,  The  Aetna  Casu- 
alty &   Surety   Co.     Limit,   March   15, 
1919.     Forfeit,  none.     Plans  and  speci- 
fications filed. 
RAILWAY  TRESTLE 
AVON.  Cal..  Tract     3.  at     Company's 
^\Tiarf.     All  work  for  pile  and  tim- 
ber  indoistrial   railway   trestle,   1128 
feet  long. 

Owner Associated  Oil  Co.,  Avon. 

.-Vrch'tect None. 

Contractor.. -S.   F.  Bridge  Co.,  Nevada 

Bank  Bldg.,  San  Francisco 

Filed  Feb.  10.  '19.     Dated  Jan.  31.  '19._ 

On  completion  of  work 7.5%" 

Usual  35  days 25% 

TOTAL  COST.  $7360 
r^ond,  $4000.  Sureties,  Contractor  will 
deposit  with  the  company  $4000  in 
Liberty  Bonds.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 


COMPLETION  NOTICES. 


Contra  Costa  County. 


Recorded  Accepted 

Jan.  29,  1919— MT.  DIABLO  UNION 

High    School      D'<;trict.     Concord. 

Board   of  Trustees   of  Mt.   Diablo 

Union  High  Schco)  to  L  V  Perrv 


Jan.  30.  1919— LOTS  1.  2  AND  i  BLK 
44,  City  of  Richmond  Tract.  Rich- 
mond. Pulse  Bros  to  C  Overaa... 
Jan.   29.    1919 

Feb.  4.  1919— NO.  1827  ROOSEVELT 
Ave.,  Richmond.  Clara  B  and 
Louis  E  Anderson  to  J  A  Wilson.. 
Dec.   16,   1918 

Feb.  5,  1919— SAN  PABLO.  W  G 
McAdoo,  Director  General  of  Rail- 
roads; Southern  Pacific  Co  to 
Standard  Constr  Co Feb.  1.  1919 

Feb.  8.  1919— LOTS  19  AND  26  BLK 
2,  Malthy  Add'n  No.  2.  Town  of 
Concord.  Francis  W  Reid  to  whom 
it  may  concern Jan.   1.  1919 

Feb.  8,  1919— LOT  22  BLK  1  Maltby 
Add'n  No.  2,  Town  of  Concord. 
Francis  W  Reid  to  whom  it  may 
concern Dec.  1.  1918 


IIEXS  FILED. 


Contra  Costa  Connty. 


Recorded  Amount 

Feb.  6.  1919— LOT  23  BLK  1  Blk  3 
of  Maltby's  High  School  Add'n  to 
Concord.     Contra    Costa    Lumber 

Co  vs  A  R  Pedder $440.45 

Feb  6.  1919— LOT  26  BLK  2  Maltoys 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 
Pedder  and  PYancis  W  Reid....$14.5.90 
Feb  6.  1919— LOT  20  BLK  1  Maltby's 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 

Pedder $270.53 

Feb.  6,  1919— LOT  13  BLK  1  Maltby'.=^ 
High  School  Add'n  -to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 

Pedder  $457.80 

Feb.  6,  1919— LOT  5  BLK  1  Maltby's 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 

Pedder $457.S0 

Feb.  6.  1919— LOT  1  BLK  1  Blk  3 
of  Maltby's  High  School  Add'n  to 
Concord.      Contra    Costa    Lu-^iber 

Co  V3  A  R  Pedder , $522.40 

Feb.  6.  1919— LOT  21  BLK  1  Blk  3 
of  Maltby's  H'gh  School  Add'n  to 
Concord.      Contra    Costa    Lumber 

Co  vs  A  R  Pedder $457.30 

Feb.  6.  1919— LOT  18  BLK  2  Blk  3  of 
Maltby's  High  School  Add'n  to 
Concord.      CoL^ti-a    Costa    Lumber 

Co  vs  A  R  Pedder $115.65 

Feb.  6.  1919— LOT  16  BLK  1  Blk  3  of 
Malibv's  High  School  Add'n  to 
Concord.     Contra   Costa     Lumber 

Co  vs  A  R  Pedder $633.60 

Feb.  6,  1919— LOT  10  BLK  1  Malt- 
by's High  School  Add'n  to  Con- 
cord.     Contra    Costa    Lumber    Co 

vs  A  R  Pedder $495.60 

Feb.  6.  1919— LOT  9  BLK  1  Maltby's 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  'R 

Pedder    $446.05 

Feb.  6.  1919— IX)T  18  BLK  1  Maltby's 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 

Pedder    $410.60 

Feb.  6.  1919— LOT  14  BLK  1  Maltby's 
High  School  Add'n  to  Concord. 
Contra  Costa  Lumber  Co  vs  A  R 

Pedder    $492.40 

Feb.  6.  1919— T^T  17  BLK  1  B'k  3  of 
>'altby's  High  School  Add'n  to 
Concord.      Contra    Costa    Lu  ^nber 

To  v>  A  R  Peddor  $2*1  79 

Feh.  6.  1919— LOT  19  BLK  1  B'k  3  of 
Maltby's  High  School  Add'n  to 
Concord.      Contra    Co.^ts    Lumber 

Co  vs  A  R  Pedder $341  20 

F«b.  6.  1919— LOT  24  BLK  1  Blk  3  of 
M^.ltbVs    High    School    Add'n    to 
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Concord.      Contra  Cos'a    Lumber 
Co  vs  A  R  Pedder,  Forbes  Guy  and 

Anita  Guy  $587.10 

Feb.  6.  1919— LOT  22  BLK  1  Blk  3  of 
Maltby'.s  High  School  Add.'n  to 
Concord.  Contra  Costa  Lumber 
Co  vs  A  R  Pedder  and  Francis  W 

Reid   $404.15 

Feb.  6.  1919— LOT  19  BLK  2  Blk  3  of 
Maltby's  High  School  Add'n  to 
Concord.  Contra  Costa  Lumber 
Co  vs  A  R  Pedder  and  Francis  W 

Reid    $124.95 

Feb.  7,  1919— LOTS  1.  5,  13.  14, 
17,  18.  19.  20.  21.  23  and  24  Blk  1 
Malfcby's  High  School  Add'n  to 
Concord.      E    Gionotti      vs    A      R 

Pedder    $60 

Feb  8.  1919— LOT  21  BLK  1.  Maltby's 
High  School  Add'n  to  Concord. 
Pacific  Mfg  Co  vs  A  R  Pedder....$186 
Feb  8.  1919— LOT  10  BLK  1  .%raltby's 
High  School  Add'n  to  Concord. 
Pacific  Mfg  Co  vs  A  R  Pedder  .$186 
Feb  8,  1919— LOT  23  BLK  1  Maltby's 
High    School    Add'n     to    Concord. 

Pacific  Mfg  Co  vs  A  R  Pedder 

$135.48 

Feb.  8,  1919— LOT  14  BLK  1  Maltby's 
High  School     Add'n     to  Concord. 
Pacific  Mfg  Co  vs  A  R  Pedder    .$186 
Feb.  13,  1919— LOT  23  BLK  1  Malt- 
by's High  School  Add'n  to  Concord 

R  L  Tvler  vs  A  R  Pedder $76 

Feb.  13.  1919 — LOT  1  BLK  1.  Malt- 
bv's  High  School  Add'n  to  Concord 

G  L  Tvler  vs  A  R  Pedder $88.83 

Feb.  13.  1919— LOT  22  BLK  1  Malt- 
bv's   H.   S.  Add'n  to   Concord.     G 

L  Tyler  vs  A  R  Pedder $58.42 

Feb.  13.  1919— LOT  19  BLK  1  Malt- 
by's  H.   S.  Add'n   to   Concord.     G 

L  Tvler  vs  A  R  Pedder $55.57 

Feb.  13,  1919 — LOT  18  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.    G  L 

T^ier  vs  A  R  Pedder $58.42 

Feb.  13.  1919— LOT  16  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.    G  L 

Tyler  vs  A  R  Pedder - $76 

Feb.  13.  1919— LOT  14  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord  G  L 

Tvler  vs  A  R  Pedder $67  69 

Febl  13.  1919— LOT  13'  BLK  1  Malt- 
bv's  H.  S.  Add'n  to  Concord.    G  L 

■Tyler  vs  A  R  Pedder $58.42 

Feb.  13,  1919— LOT  5  BLK  1  Maltby's 
H.   S.   Add'n   to   Concord.       G     L 

Tyler  vs  X  R  Pedder $58.42 

Feb.  13.  1919— LOTS  1.  5.  9.  10.  13. 
14.  16.  17.  18.  19.  20.  21.  22  23  and 
24  Blk  1;  Lots  18  19  26  Blk  2  Malt- 
by's H.  S.  Add'n  to  Concord.  D  H 
MacQuiddv  vs  A  R  Pedder.  .$3248.22 
Feb.  13  1919— LOT  16  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 
&  Lewis  Lmbr  Co  vs  A  R  Pedder 

$372 

Feb.  13.  1919— LOT  18  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 
&   Lewis     Lumber     Co   vs   A     R^ 

Pedder    *372 

Feb.  13,  1919— LOT  5  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 
&    Lewis     Lumber    Co    vs    A      R 

Pedder    $452.94 

Feb.  13,  1919— LOT  1  BLK  1  Maltby's 
H.  S.  Add'n  to  Concord.  Irwin  & 
Lewis  Lumber  Co  vs  A  R  Pedder 

..  ■ $452.94 

Feb.  13.  1919^IX)'r  26  BLK  2  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 
&  Lewis     Lumber     Co     vs  A     R 

Pedder    $^18 

Feb.  13.  1919— LOT  18  BLK  2  Malt- 
by's High  School  Add'n  to  Con- 
cord. Irwin  &  Lewis  Lumber  Co 
v.-.  A  R  Pedder  and  Francis  Reid 


.5 

$358.66 

Feb.  13,  1919— LOT  14  BILK^  1  Malt- 
by's High  School  Add'n  to  Con- 
cord.    Irwin  &  Lewis  Lumber  Co 

vs  A  R  Pedder $227 

Feb.  13.  1919— LOT  21  BLK  1  Malt- 
by's High  School  Add'n  to  Con- 
cord.    Irwin  &  Lewis  Lumber  Co 

vs  A  R  Pedder $227 

Feb.  13,  1919— LOT  19  BLK  1  Malt- 
by's High  School  Add'n  to  Con- 
cord.    Irwin  &  Lewis  Lumber  Co 

vs  A  R  Pedder $372 

Feb.  13,  1919— LOT  —  BLK  —  Malt- 
by's Higli  School  Add'n  to  Con- 
cord.    Irwin  &  Lewis  Lumber  Co 

vs  A  R  Pedder $227 

Feb.  13,  1919— LOT  10  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 

Lewis  Co  vs  A  R  Pedder $227 

Feb.  13,  1919-LOT  9  BLK  1  Malt- 
by's H.  S.  Add'n  to  Concord.  Irwin 
&  Lewis  Co  vs  A  R  Pedder....$452.94 
Feb.  13  1919— LOT  19  BLK  2  Malt-  • 
by's  High  School  Add'n  to  Con- 
cord. Irwin  &  Lewis  .Lumber  Co 
vs  A  R  Pedder  and  Francis  Reid 

$368 

Feb.  13,  1919— LOT  13  BLK  1  Malt- 
by's High  School  Add'n  to  Con- 
cord. Irwin  &  Lewis  Lumber  Co 
vs  A  R  Pedder  and  Francis  Reid 

$372 

Feb.  14.  1919— LOTS  1.  5.  9.  10,  13,  14 
and  16  Blk  1  and  Lots  18,  19.  26 
Blk  Maltby's  High  School  Add'n  to 
Concord.    B  Wiget  vs  A  R  Pedder 

$82.50 

Feb.  14.  1919— LOTS  5.  14.  21.  24,  17, 
10  Blk  1;  Lots  18,  19  and  26  Blk  2 
Maltby's  H.  S.  Add'n  to  Concord. 
James  Hammond  vs  A  R  Pedder 

: $94.50 

Feb.  14.  1919— LOTS  1.  5.  9,  10,  13, 
14,  16.  17  and  24  Blk  1:  Lots  18.  19 
and  26  Blk  2  Maltby's  H.  S.  Add'n 
to   Concord.     E   Houtala   vs  A   R 

Pedder    $161 

Feb.  14,  1919— LOTS  18,  19  and  26 
Blk  2;  Lots  5,  9,  10,  13.  14,  17  and 
24  Blk  1  Maltby's  H.  S.  Add'n  to 
Concord.     H    E    Savage    vs    A   R 

Pedder $119.10 

Feb.  14  1919— LOTS  1.  5.  9,  13,  14 
and  16  Blk  1  Maltby's  H.  S.  Add'n 
to  Concord.     H  Alberg     vs  A     R 

Pedder  - $136 

Feb.  14.  1919— LOTS  1,  5.  9.  10,  13. 
14,  16,  17  and  24  Blk  1;  Lots  18, 
19  and  26  Blk  2  Maltby's  H.  S. 
Add'n  to  Concord.    James  Rogers 

vs  A  R  Pedder $208 

Feb.  14  1919— LOT  18  BLK  2  Malt- 
by's H.  S.  Add'n  to  Concord.    G  L 

Tyler  vs  A  R  Pedder $19.83 

Feb.  17.  1919— LOTE  1,  5.  9.  10.  13,  14 
16  and  24  Blk  1:  Lots  18.  19  and 
26  Blk  2  Maltby's  H.  S.  Add'n  to 
Concord.  R  W  Nason  &  Co  vs  A 
R  Pedder  &  Francis  W  Reid  .$550.98 

♦ 

BlILDTXft  COXTRACTS. 


Fresno  Connty. 

DWELLING 

LOTS  23  AND  24  BLK  3.  Englewood. 
Fresno.     Frame  dwelling. 

Owner... C.    L.    Saylor.    .3635    Iowa 

St..  Fresno. 

Architect None. 

Day's  work.  COST.  $2500 


DWELLING 

LOTS   20  AND   21.   Kroeger  Addition. 
Fi-esno.     Frame  dwelling. 

Owner Chas.  L.  Fink,  736  Dudley 

St.,  Fresno. 
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Architect None. 

Day's    work. 


COST,    $1600 


LOT  5.  BLK  21,     Hazel  wood,     Fresno. 
Frame  dwelling  and  garage. 

Owner Thos.     Montgomery,     274 

Thesta  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $3000 


LOT    1    BLK   20,   Hazelwood,    Fresno. 
Frame   dwelling  and   garage. 

Owner Petersen  &  Chess,  Fresno 

.  rchitect None. 

Contractor. ...Reese     &     Atkins,     364.3 
Pratt  St.,   Fresno. 

COST.  $3000 


BUILDING  AND  ENGINEERING  NEWS 

NO.  20315  MARY  ST.,  Fresno.     Frame 
dwelling. 

Owner B.   C.   Ruiz,   Fresno. 

Architect None. 

Day's  work.  COST,  $1500 

LOTS   10  AND   11   BLK  47,  Arlington 
Heights,  Fresno.     Frame  dwelling. 

Owner J.  Eckmann,  Fresno. 

Architect None. 

Day's  work.  COST,  $2500 


N  27-0  FT.  OF  BLK  156,  Fresno.     Plat- 
form. 

Owner Paul   Mosesian,   1146   "R" 

St.,  Fresno. 

Architect None. 

Contractor....Trewhitt     &     Shields  Co., 

435   Rowell   Bldfe..  Fresno 

COST.   $1000 


EAST      HAMILTON     AVE..      Fresno. 
Machine  shop. 

Owner California  Associated 

Raisin     Co.,  2131     Fresno 
St.,    Fresno. 

Architect None. 

Contractor....Trewhitt     &     Shileds  Co.. 
Rowell  Bldg..  Fresno. 

COST,  $3500 


LOTS  21  AND     22  BLK     117,  Fresno. 
Garage  buiMing. 

Owner Geo.  R.  Andrews,  20  First 

Nat'l  Bank  Bldg.,  Fresno. 

Architect None. 

Cotttractor....Trewhitt     &     Shields  Co.. 

435  Rowell   Bldg..  Fre'^no. 

COST.  $12,00) 


ALTA  VISTA  TRACT  Lot  13  Blk  31, 
Fresno.    Frame  dwelling  and  garage 

Owner Alta  Vista  Homes  Co. 

Architect None. 

Contractor.. ..V^^  H.  Ackerman,  25'o  Mar- 
iposa Ave.,  Fresno. 

COST,  $3160 


ALTA  VISTA  TRACT  Lot  "C"  Blk  4, 
Fresno.    Frame  dwelling  and  garage 

Owner Alta  Vista  Homes  Co. 

."Vrctiitect None. 

Contractor.. ..W.  H.  Ackerman,  255  Mar- 
iposa Ave.,  Fresno. 

COST,  $8,000 

100  FB:ET  of  lot  4  blk  11,  Wilson 
Tract,  Fresno.     Frame  dwelling. 

Owner Natalie  F.  Traver.  Fresno 

jN  rchitect None. 

Contractor.. ..Dan  Shorb,  Fresno. 

COST,  $4500 


ALTA  VISTA  TRACT  Lot  16  Blk  31, 
Fresno.  Fran.e  d"-eUing  and  ga- 
rage. 

Ov.^ner Alta  Vi.sta  Hemes  Co. 

Architect None. 

Coiuractor....vv.  li.  AcUer->ian.  255  M?.r- 
ipo^a  Ave.,  Fre~no. 

COST.   $".000 
FRFiRNO  HEIGHTS  NO.  2.  Lo's  1  and 
2  Blk  10.  Fre.^no.     Frame  dwelling 
md  garage. 

Owrer I.    L.    Boyd.   327   Belmont 

St.,  Fre  no. 

.'  rrhtect None. 

Conlrr.ftor.  .D.    D.   M?rcill.   703   Pain 
Ft..   Fresno. 

COST,  $3000 


ARLINGTON  HEIGHTS  Lot  9  Blk  9, 
Fresno.     Frame  dwelling. 

Owner H.  M.  Dart  &  Son,  Fresno 

Architect None. 

Day's  work.  COST,  $1700 


FRAME  DWELLING 
LOTS  5  AND  6  PARK  PLACE  ADD'N. 
Fresno.    Frame  dwelling. 

Owner .-...Victor    Cox,    535    College 

St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $3000 


BUILDING  CONTRACTS. 


Sacramento   County. 


NINTH   AND   "L"    STS.,    Sacramento. 
Sign  board  and  lighting. 

Owner Weinstock-Lubin   Co..   4th 

and  "K"  Sts.,  Sacramento 

Architect None. 

Contractor....W.  H.  Funk.  707  Califor- 
nia St.,  Sacramento. 

COST,  $950 


NO.  1000  FORTY-FIRST  ST..  Sacra- 
mento. Two-£tory  stucco  dwelling 
and  garage. 

Owner W.  L.  Shobe.  1330  "K"  St.. 

Facramento. 

Architect None. 

Contractor....W.  R.  Saunders,  2010  "I" 
St.,  Sacramento. 

COST,  $850  J 


NO.   618   "J"   ST.,  Sacramento.     Erect 
mezzanine  floor. 

Owner M.   Phillips,   Premises. 

^  rchitect None. 

Day's  work.  COST.  $1100 


LOTS  2,  3,  "B,"  "C,"  12th  and  13th 
Sts..  Sacramento.  Bsild  founda- 
tion andfloor  one-story  cement  block 
building. 

Owner ...Ike  Christie.  2617  "G"  St., 

Sacramento. 

Architect None. 

Contractor.. ..F.  E.     Provost.  3807     4th 
Ave.,  Sacramento. 

COST,   $1700 


.NX  .  0i4  FIFTH  ST.,  Sacramento.     In- 
stall elevator. 

Owner Van   Voorhies   Cn  .   322   "J" 

St..  Sacra-nento, 

.Architect None. 

Contractor.... Trn  C.  P.o'js.  914  27th  St.. 
Sacramento.      x 

COST,  $2500 


Owner J.  Edenhofer,  Sacramento. 

Architect None. 

Day's  work.  COST,  $2800 


NO.  331  "J"  ST.,  Sacramento.    Install 
fixtures   in  banking  room. 

Owner California  National  Bank, 

Premises. 

Architect None. 

Contractor....Mathews  Con.  Co.,  Forum 
Bldg.,  Sacramento. 

COST,  $3600 


BCn^DING  CONTRACTS. 


San  Joatinln  Connty. 


COR.    THIRD    AND    SUTTER    STS., 
Stockton.     Frame  dwelling. 

Owner Mrs.  E.  Olson,  Stockton. 

Architect None. 

Day's  work.  COST,  $188* 


NO.  1212  NORTH  EL  DORADO  ST., 
Stockton.     Remodel  apartments. 

Owner Val  Braghetta,  Res.  6  Mi 

Palrchild's  Lane,  Water- 
loo Road. 

Architect None. 

Day's  work.  COST,  $1000 


N  1/2  PART  SEC.  33  T  1  SR  9  E,  Stock- 
toi.     Building. 

Owner C.  W.  Miller.  San  Joaquin 

Valley  Bk  Bldg.,  Stockton 

Architect None. 

Contractor... .Chas.    Garfield,    Stocktor* 
Filed  Feb.  1«,  1919.    Limit,  35  days. 

COST,  $3339 


CHURCH  AND  SONORA  STS.,  Stock- 
ton.   Garage. 

Owner Holt  Mfg.   Co.,  Premises; 

Architect None. 

Day's  work.  COST,  $3500 


STEAJIBOAT  LEVEE.  Stockton.    Fac- 
tory building. 

Owner Percy     Kenyon,    121     S- 

Sutter  St.,  Stockton. 

Architect None. 

Day's  work.  COST,  $400ff 


SAN  JOAQUIN  ST.,  bet.  Weber  and 
Channel  Sts..  Stockton.  Remod«l 
building. 

Owner Truth  Lodge  No.  65.  I.  0 

O.  F.,  Premises. 

Architect None. 

Day's   work.  COST,   $2500 


FRAME  DWELLING 
YOSEMITE  SBDVN.,  Stockton.  Frame 
dwelling. 

Owner .M  i  c  h  e  1  1  a      Raimonda, 

Stockton. 

Architect None. 

Day's  work.  COST,  $1900 


FRAME   DWELLINGS 
THE  OAKS,     Stockton.     Two     frame 
dwellings. 

Owner Laura         J.         Robinson, 

Stockton. 

.'  rchitect None. 

Day's  work.  COST,  $1400  each 


NO.   2826  "I"  .''T..  Sacran-eito.     Five-      HOSPITAL 


room  frame  and  stucco  co'tag«. 

Owner C.  A.  &  G.  E.  Gray,  2830 

"I"  St,,  Sacramento. 

*  rchitect Nore. 

Day's   work,  COST.   $3750 

NO.  504  TH1RT^'-FIPST  ST..  .•Sacra- 
mento. One-s'rjry  franie  and  I_i'-i,"ter 
C-roo^i  cottage. 


COMAfERCE  ST.,  bet.  Main  &  Market 
Sts..  Stockton.    Hospital. 

Owner .Martino  Oneto,   Stockton. 

.f^  rchitect None. 

Day's  work.  COST,  $13,000 


If  you  didn't  serve  over  there  you 
can  Fcrve  over  here  by  paying  your 
income  tax. 


PablicatioD  OKke 
560  Mission  Street 


.    San  Francisco,  Cal,  March  12,  1919 


Pabliihcd  Every  Wednelda; 
Nineteenth  Year,     No.  11 


^    A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


^ 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Wil'  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
Sin  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Page  Two  BUILDINO  AND  ENOINBERING  NEWS 

Safe  Deposit  Vaults 

BANK  OF  ITALY 

are  open  every  iliiy  of  the  year.  ineluUini;  Sundays  and  Bolklays, 
from  s  A.  M.  iiniil  midniaht.  Specially  eonvcnienl  lor  Builders 
and  Contractors.     Boxes  $2..tO  jier  year  and  upwards. 

Junction  Market,  Mason  and  Turk  Sts.,   S.  F.,  Cal. 

House  Phone,  Keartiy  2967 
Apartment  Phone,  Kearny  2307 


Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 

M-mbf  r 
SAN  rRANCISCO  Insurance  Krokers  Exchange 

f<K><H«HKK>lKHKHKHKKKHKH><HKH>lKH><HKHKH>^^ 


Charles  Davto  Grolle 


Phone  Garfield  2872 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  Sir-  San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 


Wednesday,  November  fi,  1918 

Price  List  on  Money  Saving  PRINTING  tor  Eveiy  Day  Requifements, 


Xote   Heads 

(Size     5V4x8%> 

1000   •  4.00 

aooo    5-50 

5000    10.75 

10000    1».50 

Letter   Heads 

(Size   S"-xIl) 
A  fine  erade  of  Bond   Paper 

soo    *  <•«« 

1000     4.76 

2000    7.5U 

5O0O    16.75 

10000    ••  -  29.50 

BnTelopes 

(Size    3^x6^4) 
Good    Grade^White    Only 

.-500     .: *  3-00 

1000    s-oo 

2000    -■      '^•50 

5000    15J50 

10000     28.50 

EiiTelopcs 
Large   Legal   Sl«e 

(No.  10,  Size  ■l%x9%) 

500    »  5-OC 

1000    7.00 

2000    IS-?* 

5000    29.75 

TERMS 


Bnnlness    Cards 

(Size    2x3%) 

500    *  3.00 

1000    - 4.00 

aooo    6.25 

6000    12.00 

10000     20.75 

Short  Ruled   Bill   Heads 

(Size    4%xSV4) 

and  Rnled  Statements 

(Size    &^xSVi) 

1000    ..„ »  4.60 

aooo  «.5o 

5000    13.25 

Bin  Heads 

(Size    7x8%i) 

1000    »  5-25 

2000     8.00 

5000    16.00 

ImHatlon    Typewritten    or 

Plain    Type    Letter 

Circulars 

Printed   in   One  Color   Ink 

These    prices    include    stock 

and  printing  of  firm  name  on 

top   of  Letter  Head. 

600    $  6.00 

1000    7.00 

2000    10.00 

6000    10.00 


Hand    Bills   or   Dodger.i 

(Size  6x9) 
Printed  on  White  News 

1000     *  4.00 

2000    5.50 

.'.000     10.00 

10000     15.75 

Dodgers 

(Size  9x12) 
Printed  on   White   News 

600    »  3.50 

1000    6.00 

2000    7.00 

5000     12.00 

lOOQO     10.75 

Ask  prices  on  larger  sizes 
Tags 

Eureka  and  Pacific  Qualities 
Nos.  1,  2,  3 
1000    _ •  *.S0 

2000  _ e.«o 

5000    - 14.60 

Size  5 

1000    •  5.00 

1000    »  5.00 

.'.noo    16.25  . 


The" above  nrice  list  Is  fleured  on  a  cash  basis.    One-half  when  order  is  placed  and  balance  C.  O.-D.       .         _.       „ 
By  eMminat^ng  bookkeepTng,  the  sending  of  bills,  and  the  expense  of  making  collections,  we  give  to  cash  custome 

'''%htleUrl?sappryVan,'in§1s"no^reflection   on  anybody.     It  Is  our  way  of    conducting    a.  printing    business. 

Estimates  gi?en  on  all  kinds  of  printing.     These  prices  are  f.  o.  b.  San  Francisco      All  prices  quoted  are  for  o 
color  inkrfor Two  colors  of  ink  addls.OO  for  first  1000  and  Jl-OO  for  each  additional   1000  to  above  prices. 


Tel.  Douglas  2372      The  Buildcf  Printing  Company    seo  Mission  St.,  s.  f. 
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20ih  CENTURY 

Mixers,   Pavers,  Hoists  and 
Concrete  Carts. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

,  TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

Purchue  from  the  manufacturer 

IVORRIS    K.    DAVIS,  Manufacturer 

Municipal,  Road  and  Building  Contractors'  Equipment 
Telephone  Market  1675  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Francisco 


Bock  and  Grarel  Bids   Be.iect«d. 


FAST  ELECTRrr ,,, 

S^CRAMENTO^ 


MERCED,  Merced  Co.,  Cal.— The  Su- 
pervieors  have  rejected  bids  received 
for  furnishing  and  delivering  rock  for 
use  on  the  county  highway  system. 
The  bidders  are:  Niles  Sand,  Gravel 
&  Rock  Co.;  the  E.  B.  &  A.  L.  Stone 
Co.;  California  Building  Material  Co.; 
Natomais  Co.  of  California;  Grant 
Rock  &  Gravel  Co.;  River  Rock  Gravel 
Co.,  and  the  Fresno  Rock  Products 
Co.  The  Natomas  Co.  made  five  dif- 
ferent proposals. 

•  The  bids  were  made  on  two  quanti- 
ties— 17,000  tons  of  sand  and  crushed 
stone  to  be  delevered  to  Merced  for 
use  in  building  the  fourteen-mile 
stretch  of  road  between  Merced  and 
Madera,  via  Merced  and  Chowchilla 
road:  and  14,000  tons  for  delivery  at 
Livingston  for  the  eight-mile  strip  of 
road  to  be  built  in  that  \'1cinity. 

Th*  bids  ranged  from  fifty  cents  to 
one  d-"ilar  per  ton. 


Leave  I 


LgAVE  KEY   ROUTE   FERRY. 
Daily  except  as  noted. 


CABINET    MAKERS. 


7:20A|Sacramento,      Pittsburg,-     Bay 
I     Point.     Carries     Observation 
I     Car.  Through  train  to  Chico, 
Marysville,    Colusa,    Oroville 
I    and  Woodland. 
8 :  OOAlConcord,  Diablo  and  Way  Sta- 
I     tions. 
*9:00AlSacramento,   Bay   Point,   Pitts- 
burg, Chico,  Woodland.    Car- 
ries Parlor  Observation  Car. 
9:40A|Pinehurst,     Concord,     Sundays 
I     and  Holidays. 
ll:20AlSacramento,      Pittsburg,     Bay 

I     Point,  Colusa,  Chico. 
*l:00P|Sacramento.      Pittsburg,      Bay 
Point,  CoIusa,Chico,Woodland 
3:00P|Sacramento,      Pittsburg,      Bay 

I     Point,  Elverta,  Woodland. 
4:00P'Concord    and    Way    Stations. 
4:40P!Sacramento.   Pittsburg,  Marys- 
I     ville,  Colusa,     Oroville     and 
I     Chico.     Observation  Car. 
5:15P!Pittsiburg,     Concord,     Danville 
1     and     Way     Stations,     except 
I     Sundays  and  Holidays. 
8:00PiSacramento.    Pittsburg,    Wood- 
I     land   and   Way   Stat'ons. 
♦     Connections  made  at  Mallard  for 
Walnut  Grove,  Ryde,  I.sleton.  an  1  Hio 
Vista  by  Lauritzen  Transportation  Co. 
Boats. 


Hunter.  R.  J.,  expert  cabinet  maker, 
2136  Telegraph  Ave.:  dealer  in  ma 
hog'any.  antoque  and  all  kinds 
furniture;  repairs  and  policing 
Telephone  Oakland   2735. 


ot 


OAKLAND,  ANTIOGH  &  EASTERN  RAILWAY 

Key  Route  Ferry.     Phone  Sutter  2339 
Red  Line  Trans.  Co.,  S.  F.;  People's 
Express  Co.,, Oakland. 


HARPVOOD  HEADQUARTERS 


AROMATIC   RED  CEDAf 

:0TT0NWO0D-ECM 

-Hoav 

SOUTHERN   REC 
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tlCKOBV-LAUHEl. 

MAPLE 

OREGON  MAPLE-PL 
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WHITE  BROTHERS 

IFTH  and  BRANNAN  STREETS  .„         SAN  FRANCISCO.  CAL 


Carefully  Guarded 


Watchful  sentinels  that  never 
sleep  guard  all  OA&E  Ry  trains 
between  San  Francisco  and 
Sacramento. 

The  electrical  automatic  block  signal 
system  is  operated  with  such  a  degree 
of  accuracy  and  watchfulness  as  to 
seem  almost  super-human.  Out  of  an 
average  of  300,000  indications  each 
month  not  a  single  false  movement  was 
registered. 

"90  per  cent  of  all  trains  are   on  time" 

Oakland    Antioch    & 
Eastern  Railway 

San  Francisco  Depot 

KEY   ROUTE  FERRY 

Phone  Sutter  23,^9 

>  WKHKH><HS<H>{KKKHKH><«HKH><H5 1; 

PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 
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Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year  San  Francisco,  Cal,  March  12,  1919 


Nineteenth  Year,  No.  11 


Devoted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities  of   the   Pacific   Coast, 

Entered  as  second-class  matter  at 
San  Francisco  Post  OfRce  under  act  of 
Congress  of  March  3,  1879. 

ISSUED    EVERT    WEDNESDAY. 

I..    A.     L,ARSE3.N, 

Fablislier   and    Proprietor. 


Subscription  Rates — One  Year.  $3.00. 
payable  strictly  in  advance.  Single 
copies,  10c. 

SAM   FRANCISCO   OFFICE 
560  Mission  Street. 
Telephone — Douslas  8373. 

Among  the  Architeds. 

Architects  Glass  &  Butner  of  Fresno 
dave  opened  an  office  in  the  Mills 
Building. 


Architect  A.  AV.  Cornelius  Merchants 
Vational  Bank  Bldg.,  is  preparing 
plans  for  a  two-story  brick  theatre 
md  store  building  to  be  built  at  Pitts- 
jurg.  Contra  Costa  County.  E.  Enea 
ind  Bros.,  of  PitLsburg  are  the  owners. 
Sstimated  cost,  $40,000.  Bids  will  be 
;a!led  for  in  about  a  month. 


Architect  J.  Gather  Newsom,  1756 
Broadway,  Oakland,  is  preparing 
jlans  for  alterations  of  a  two-story 
'ranie  flat  building  into  apartments, 
rhe  building  is  located  in  Oakland 
Estimated  cost,  $10,000. 

Mr.  Newsom  is  taking  figures  for 
he  construction  of  a  frame  residence 
o  contain  seven  rooms  and  two  bath- 
•ooms.  It  will  be  erected  in  Piedimont 
ind  will  be  of  the  Italian  style  of  ar- 
;hitecture.    Estimated  cost.  $7,000, 


Architect  Charles  E.  Gottschalk,  958 
?helan  BIdg..  has  awarded  a  contract 
o  L.  &  E.  Emanuel  Company,  1530  Fil- 
)ert  .street,  for  alterations  and  store 
ixtures  for  the  Hanon  &  Son  shoe 
itore  at  157  Geary  street.  Contract 
)rice,  $30,600. 

Mr.  Gottschalk  has  also  awarded  a 
•ontract  to  the  McGilvray  Raymond 
jranite    Co     for    the    rnnstrnctinn    nf 


the  granite  pedestal  for  the  bronze 
statue  Senator  James  D.  Phelan  pre- 
sented to  Golden  Gate  Park. 


Architect  Arthur  Scholz,  Phelan 
Bldg.,  is  preparing  plans  for  altera- 
tios  to  a  three-story  frame  flat  buil-d- 
ing  into  apartments  of  one,  two  and 
three  rooms.  It  is  located  on  the 
south  side  of  Geary  street  between 
Gou'gh  and  Octavia  streets.  Estimated 
cost,  $10,000. 


Architects  John  P.  Krempel  and 
Walter  E.  Erkes,  415  Henne  Bldg.,  Los 
Angeles,  are  preparing  plans  for  con- 
verting the  winery  buildings  of  Chas. 
Stern  &  Sons  at  Winevilte,  Riverside 
County,  into  a  modern  cannery.  The 
buildings  are  of  brick,  frame  and  re- 
inforced concrete  construction.  Esti- 
mated cost,  $100,000. 


Architect  Edward  T.  Foulker, 
Crocker  Bldg.,  has  awarded  a  contract 
to  the  Otis  Elevator  Co.,  B  ach  and 
Stockton  streets,  for  the  elevator  work 
in  connection  with  alterations  to  a 
three-story  brick  building  for  a  whole- 
sale grocery  firm.  The  building  is  lo- 
cated on  the  north  side  of  Tenth 
street  200  feet  east  of  Broadway,  Oak- 
land, The  Pacific  Theological  Semi- 
nary is  the  owner  of  the  building. 
Estimated  cost,  $10,000. 


Architect  Joseph  Cahen.  333  Kearny 
street,  has  awarded  the  following  con- 
tracts in  connection  with  the  construc- 
tion of  a  four-story  and  basement 
Class  "C"  warehouse.  It  will  be  erect- 
ed on  the  southwest  corner  of  Second 
and  Bryant  streets  for  Milton  Auer- 
bach. 

Brick  work  to  H.  H.  Larson  &  Bros., 
G2  Post  St..  for  $6,750. 

Steel  work  to  The  Golden  Gate  Iron 
Work.s,  1541  Howard  St..  for  $1400. 

Gi-ading  to  A.  J.  Reeder,  110  Jessie 
St.,  for  $395. 

Lumber  to  Pope  &  Talbot  for  $2300, 


Architects  Sweetser  &  Baldwin  of 
Los  Angeles  have  awarded  a  contract 
to  Johnson  Bixis..  of  Kingsburg,  for 
the  construction  of  a  one-story  rein- 
forced concrete  bank  building,  42x70. 
to  be  ei'ected  at  Parlieif  Fresno  Coun- 
ty, The  Bank  of  Parlier,  W.  J.  Ixjh- 
man.  Seci'-Maiy.  Contract  price,  $18.- 
^7'i 


Architect  Ralph  .Morrell.  I.  0.  O.  F. 
Bldg,,  Stockton,  has  awarded  a  con- 
tract to  Jake  Heib  for  the  construc- 
tion of  a  two-story  and  basement 
frame  and  .stucco  residence  to  contain 
eight  rooms.  It  will  be  erected  on  the 
corner  of  Pine  and  Hutchins  Streets, 
Lodi,  for  Charles  Guggolz  of  Lodi. 
Contract  price,  $10,595. 


Architect  O.  E.  Evans,  2569  .Mission 
street,  is  preparing  plans  for  a  two- 
story  frar.ie  apartment  house  t,o  con- 
tain seven  five-room  apartments.  It 
will  be  erected  on  Jordan  avenue  by 
Mr.  Roberts  and  will  cost  in  the  neigh- 
hood  of  $25,000.  The  exterior  will  be 
covered  with  metal  lath  and  plaster. 
Interior  will  be  finished  in  hardwood 
and  southern  gum;  root  of  tar  and 
gravel;  hardwood  floors;  wall  beds; 
steam  heating  .system,  and  all  other 
modern  improvements  will  be  in- 
stalled. 


The  Standard  Oil  Company  have  au- 
thorized P.  J.  Walker  &  Co.,  Monad- 
nock  feldg.  to  start  construction  im- 
mediately on  two  new  buildings  at 
their  plant  in  Richmond.  Contra  Costa 
County. 

Both  buildings  Avill  be  three  stories 
in  height  with  concrete,  frame,  brick 
and  terra  cotta  exteriors.  One  build- 
ing will  be  an  office  structure,  costing 
$250,000  anid  the  other  a  laboratory  to 
cost,  $175,000. 

Plans  are  being  prt pared  by  Archi- 
tect George  W.  Kelham,  Sharon  Bldg. 

The  Standard  Oil  Company  is  com- 
mencing construction  at  this  time, 
feeling  it  their  duty  to  help  stimulate 
activities  to  assist  in  absorbing  the 
excessive   labor. 


Architect  James  Narbett,  910  Mac- 
donald  Ave.,  Richmond,  is  preparing 
plans  for  a  two-story  fi-ame  flat  build- 
ing to  be  erected  in  Crockett  for 
himself. 

Mr.  Narbett  has  also  been  com- 
missioned to  pi'epare  plans  for  a  new 
$40,000  school  building  to  be  erected 
by  the  Brentwood  School  District  in 
Contra  Costa  County. 


.Architect  J.  F.  Dunn.  Phelan  Bldg.. 
is  preparing  plans  for  a  four-stor>' 
frame  apartment  house  It  will  be 
erected  on  the  north  side  of  Pine 
street  near  lieavenworth  !;ti-cet.  .Mn;. 
A.  H,  Wilson,  1060  Pine  stieet,  is  the 

nwnor        F.st iniotcH    (-rwat      tis  OAn 
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ADVANCE     IMEW 

i  Official  F»roposaIs,  Etc. 


Plans  Prepared. 

APART.MEXTS  Cost,    |15,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Nos.  236-244  E-First  Street. 
Two-story  brick,  store  and  r.partinent 

building.  66x75. 
Owner — Z.   T.   Nelson,     Hill    St.     and 

Chcrrj-  Ave.,  Long  Beach. 
Architect— VI'.  Horace  Austin,  222  Isl 

National  Bank  Bldg..  Long  Beach. 


Contract  Awarded. 

APARTMENTS,  ETC.         Cost,  $50,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Pine  and  Ocean  Avenues. 
Thi-ee-story   Class     "C"  brick     store. 

theatre    and   apartment    building, 

78x261    (24   stores,   theatre   and   8 

apartments). 
Owner— W.  L.  Porterfield. 
Architect— Thornton  Fitzhugh.  747  E- 

7th  St.,  Long  Beach. 
Contractor— The  Kling  Co.,   l'5th   and 

Long  Beach  Ave.,  Long  Beach. 


Bids  in  and  Under  Advisement. 

CANNERY  BLDGS.  Ccst,  $ 

Ix>s  Angeles.  Clarence  Street  betj. 
5th  and  6th  Streets. 

Cannery  buildings  (frame  cannery, 
100x360  and  a  brick  warehouse, 
100x140). 

Owr.er— WithheW. 

Architect- Fred  R.  Dorn,  1233  Marsh- 
Strong  Bldg.,  Los  Angeles. 


Contract  Awarded. 

APARTMENTS.  ETC.         Cost.  *22,0OO 

LONG  BEACH.  Cor.  Fourth  Street 
and  American  Avenue. 

Two-stoiT  brick  store  and  .■■partmeat 
building,  54x100. 

Owner — G.  C.  Carruthers,  1544  Ameri- 
can Ave..  Long  Beach. 

Architect — Not  Given. 

Contractor— J.  D.  Sherer,  405  E-14th 
St.,  Long  Beach. 

To  be  Done  by  Days  Work. 

FLAT  BUILDING  Co.sl.  $10,000 

LOS  ANGELES.     Nos.   180-190   South 

Ardmore  Avenue. 
Two-story     frame     and   pl.aster     flat 

building.  47x.>5  (20  rooms). 
Owner — F.  C.  Bowman,  1234  5th  Ave.. 

Los  Angeles. 


Contract  Awarded. 

RESIDENCE  Coirt,  $10,000 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 

No.  2435  East  Ocean  Avenue. 
Two-story  '-room  frame  residence,  27 

by  40. 


Owner — F.  E.  Sherman,  Alhambi-a. 
Architect — Not  Given. 
Contractor. -C.  T.  McGrew,  2501  E-4th 
St.,  Long  Beach. 


Contract  Awarded. 

FLAT  BLDG.  Cost,  $14,900 

LONG  BEACH.    Nos.  2027-29  E-Second 

Streect. 
Two-stoi-j-  16-i-oom  frame  flat  building, 

46x49. 
Owner— B.    G.    Olson,    2609    Eliot    St., 

Long  Beach. 
Architect — Not  Given. 
Contractor....C.  T.  McGrew,  3.501  E-14th 

St.,  Long  Beach. 


Plans  Prepared. 

CREMATORY  Cost,  $50,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Oak 
Hill  Cemeter>-. 

One-storj"  concrete  and  stone  crema- 
tory and  columbarium. 

"Owner — Oak  Hill   Cemetery  Ass'n. 

Architect — Chas.  S.  McKenzie,  Bank 
of  San  Jose  Bldg.,  San  Jose. 

Plans  Prepared. 

HOTEL  Cost,   $ 

ORLAND.   Glenn   Co..    Cal.      Cor.    4th 

and  Colusa  Streets. 
Three-story  concrete  Class  "C"  hotel 

and  stores. 
Owner — Withheld. 
Architect — John  W.  WooUett  of  Wool- 

lett     &  Lamb.     Physicians    Bldg., 

Sacramento,  Cal. 
The  Orland  Chamber  of  Commerce 
is  interested  in  the  new  structure  and 
has  named  Dr.  H.  W.  Hand,  P.  D. 
Bane.  Jno.  J.  Flaherty.  W.  E.  Scearce 
and  A.  T.  Moore,  to  meet  wita  Mr. 
Woollett  and  go  into  the  proposed  plan 
in  detail. 


Plans  Being  Prepared. 

FLAT  BUILDING  Cost,  $ 

LOS  ANGELES.  Benton  Blvd.,  bet. 
Wilshire  Blvd.  and  7th  Street. 

Four-atory  Class  "C"  brick  flat  build- 
ing, 75x93  (  8  flats  of  9  rooms  and 
2  bathrooms  each). 

Owner — Ella  K.  Ginsburg. 

Architect^L.  A.  Smith,  621  Investment 
Bldg.,  Los  Angeles. 


Plans  Being  Prepared.  Sub-Bids  Will 
be  Called  for  in  Ten  Days. 

ADDITION  Cost,  $40,000 

SA.N  FR-\NCISCO.  S  Mission  between 
10th  and  11th  Streets. 

Two-story  addition  to  reinforcer  con- 
crete building. 


Owner — Goodyear  Tire  &  Rubber  Co. 
Architect— MacDoiiald  &  Kahn.  Rialto 
Bldg.,  San  Francisco. 


Day's  Work. 

BUNG.\LOWS  Cost,  $2,500  each 

SAN    FRANCISCO.         Plymouth    Ave. 

near  Southwood  Drive,  Westwood 

Park. 
Ten  one-story  frame  bungalows. 
Owner— H.  Nelson,  747  19th  Ave.,  San 

Francisco. 
Architect— Chas.     F.     Strothoff,     2276 

15th  Street,  San  Francisco. 
Contractor — H.  Nelson.  747  19th  Ave., 

San  Francisco. 


Sketches  Prepared. 

MOTION  PICTURE  BUILDINGS.  Cost 

$1,000,000. 
LOS  ANGELES.  •   Sunset  Blvd.     and 

Bronson   Avenue   40-acre  Tract. 
Frame  motion  picture  buildings. 
Owner — The    Bonnie-Reed    Film    Mfg. 
Co.,    (F.   S.   Reed,  General  Mgr.), 
Niles.  Cal. 
Architects — Train  &  Williams  225  Ex- 
change Bldg.  Los  Angeles. 
Sketches  of  the  proposed  plant  have 
been  prepared  by  a  San  Francisco  ar- 
chitect, but  the  working  plans  will  be 
perfected     and   general     construction 
supervision  of  the  Los  Angeles  project 
will  be  handled  by  Architects  Train  & 
Williams. 


Plans  Being  Prepared. 
BUNGALOWS  Cost,  $7,500  each 

SAN  FRANCISCO.    Westwood  Park. 
Two  one-story  frame  bungalows. 
Owner — Dr.  J.  Kingwell,  Butler  Bldg., 

San  Francisco. 
Architect- Chas.     P.    Strothoff,     2276 

15th  Street,  San  Francisco. 


Plans  Being  Prepared.    Day's  Work. 
RESIDENCES  Cost,  $10,000  each 

OAKLAND.     Near   Country  Club,  bet. 

Oakland  and  Berkeley. 
Five  two-story  frame  residences. 

St.,  San  Francisco. 
Owner — Chas.  Gompertz,     110    Jessie 
Architect— Earl  Bertz.  557  Howard  St., 

San  Francisco. 


Cost,  $12,000 


Plans  Being  Figured. 

BUNGALOWS 

SAUSALITO,  CAL. 

Eight  one-story  frame  bungalows. 

Owner  and  Architect — O'Brien  Bros., 
240  Montgomery  St.,  San  Fran- 
cisco. 


Page  Six 

;ub-Figures  Being  Taken.  To  be  Done 
by  Day's  Work. 

ADMINISTRATION  BLDG  Cost,  $ 

NSPIRATION,  Arizona.    • 

[Hvo-story  and  basement  Class  "A" 
Administration  Building,  45x90. 

Dwner — Inspiration  Copper  Co.,  In- 
spiration, Arizona. 

i.rchitects Royal  W.    Lescher    and 

John  R.  Kibbey,  Phoenix,  Ariz. 
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.'^AN  FRANCISCO.     Twenty-fifth  and 

Hoffman  Avenue. 
Five  one-story  frame  residences. 
Owner — Jette  Anderson. 
Architect — O.  E.  Evans,  25G9  Mission 
St.,  San  Francisco. 


Cost,  $25,000 


^lans  Being  Prepared. 

i.DDITION 

rUCSON,  Arizona. 

rhird  story  addition  to  women's  dor- 
mitory, 25  rooms  (brick  construc- 
tion). 

>wncr — University  of  Arizona. 

Architects — Lescher  &  Kibbey,  Pheo- 
nix,  Arizona. 


Contract  Awarded. 

'OST   OFFICE  Cost,   $ 

ALTURAS,  Modoc  Co.,  Cal.  NE  Main 
and  First  Streets. 

Pwo-story  reinforced  concrete  post  of- 
fice, bank  and  store,  70x60. 

>wner — A.  W.  Torenson,  Alturas,  Cal. 

Architect — None. 

Contractor — ^M.  L.  Kerr,  Alturas,  Cal. 


>wner  Taking  Figures. 

RESIDENCE  Cost,  $5,000 

)AKLAND.  Wala  Vista  E  of  Lake- 
shore  Avenuer- 

Pwo-story  and  basement  frame  and 
plaster  residence. 

)iwner — Dr.  W.  J.  MeCracken,  1085 
Annerly  Ave.,  Oakland. 

Architect— A.  W.  Smith,  1010  Broad- 
way, Oakland. 


Po  be  Done  hy  Days  Work.    Sub  Con- 
tracts Awarded. 

ALTERATIONS  Cost  I 

5AN  FRANCISCO.       Webster     Street 

n'ear  Turk  Street. 
Alter  three-story  frame  Into  flats. 
>wner— J.  W.  Hill. 
Architect— O.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 
.  Grading,  North  Beach  Auto  Hauling 
Ilomipany. 
Plaster  B.  Melane. 
Painting,  M.  Louis. 
Flnmblng,  J.  Sllva. 


Plans  Being  Prepared. 

RESIDENXJE  Cost,    $3,000 

SAN  FRANCISCO.  Tenth  Avenue  near 

Fulton  Street. 
5ix-room  frame  residence. 
Dwner — J.  Case. 
Architect — 0.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Work. 
RESIDENCES    Cost,   $2,000    &    $2,500 

each. 


Contract  Awarded. 

CARDING  Cost,  $ 

SAN  FRANCISCO.  California  and 
Powell  Streets. 

Grading  for  garage  building. 

Owner — ^T,\'ithheld. 

Architect— O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 

Contractor— L.  B.  Sibley  Grading  Co., 
180  Jessie  St.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $35,000 

SAN   FRANCISCO.       Buchanan     and 

Sacramento  Streets. 
Three-story  frame  apartments. 
Owner — Fred  Grannis,  32  Montgomery 

St.  San  Francisco. 
Architect— Ed.  E.  Young,  251  Kearny 

St.,  San  Franci.sco. 


Contract  Awarded. 

BANK  Cost,  $18,175 

PARLIER,  Fresno  Co.,  Cal. 
One-story    reinforce*-  concrete   bank, 

42x70. 
Owner — Bank   of   Parlier  W.   J.   Loh- 

man.  Secretary,  Parlier,  Cal. 
Architects — Sweetser  &  Baldwin,  Los 

Angeles.  . 
Contractor — Johnson  Bros.  Kingsburg. 
Other  hids  received  were:  Palm 
Bros.,  Kingsburg,  Cal.,  $19,835;  A. 
Allen,  Fresno,  $21,490;  Frederickson 
&  Shannon  Fresno,  $20,240;  Trewhitt- 
Shields  Co.,  Fresno,  $21,000;  R.  F. 
Felchin  &  Co.,  Fresno,  $19,857. 


Plans  Being  Prepared. 

FLATS  Cos.r,   $ 

CROCKETT,    Contra  Costa  Co.,    Cal. 

Winslow  Street. 
Two-story  frame  flats. 
Owner  and     Architect — Jas.     Marbitt, 

910  Macdonald  Ave.,  Richmond. 


Contract  Awarded. 

RESIDENCE  Cost,  $10,596 

LODI,   San  Joaquin   Co..  Cal.     Corner 

Pine  and  HutcUins  Streets. 
Two-story  and  basement  frame     and 

stucco  residence  (8  rooms). 
Owner — ^Charles   Guggolz.    Lodi,   Cal. 
Architect— Ralph  :\Iorrell,  I.  O.  O.  F. 

'  Bldg.,  Stockton.  Cal. 
Contractor — Jake  Heib. 


Plans  Being  Prepared. 
THEATRE  Cost,  $80,000 

SAN  JOAQUIN,  Fresno  Co.,  Cal. 
Concrete  and  brick  theatre  and  bank 
building. 


Owner — San  Joaquin  Lauds  Co. 
Architect — E.  Mathewson,  Cory  Bldg., 
Fresno. 


Plans  Being  Prepared. 
ALTERATIONS  .         Cost,  $50,000 

FRESNO,   Fresno   Co..   Cal.     "I"   and 

M'ariposa  Streets. 
Alter  and  add  to  bank  building  (60  ft. 

addition.) 
Owner — First  National  Bank  Bldg. 
Architect — E.  Mathewson,  Cory  Bldg., 

Fresno. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $25,000 

SAN     FRANCISCO,     ^.ordan     Avenue 

(Jordan  Tract). 
Two-story  frame  apartments  •?  S-room 

apartments. 
Owner — Mr.  Ro'berts. 
Architect — 0.  E.  Evans,  2569  Mission 

St..  San  Francisco. 


Plans  Complete. 

CANNERY  Cost,  $250,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Blk. 
Bounded  by  Mission,  Taylor,  9tli 
and  10th  Streets. 

First  unit  of  cannery  (cannery,  ware- 
house and  boiler  house)  reinforc- 
ed concrete  and  galvanized  iron 
construction. 

Owner — Producers'  Warehouse  Co., 
Premises. 

Designers^ — Wallace  &  Bush,  Bank  of 
San  Jose  Bldg.,  San  Jose. 
Mr.  James  Madison,  112  Market  St., 

San  Francisco,  is  the  president  of  the 

company. 
A  contract  will  be  awarded  within 

a  week. 


Plans  Prepared. 

COTTAGE  Cost,  $ , 

SACRAMENTO.   Cal.     Del    Paso  City' 

Park. 
Public  cottage. 
Owner — City  of  Sacramento  Board  of 

Park  Directors. 
Architect — Not  Given. 


Plans  Being  Prepared. 

LODGE  BLDG.,  ETC.  Cost,  $ 

FILLMORE,  Ventura  Co.,  Cal. 

Three-story  brick  store,  lodge  and  of- 
fice building,  50x140. 

Owner — Fillmore  Masonic  Hall  Ass'n. 

Architect— Homer  W.  Glidden,  1121 
Eeechwood  Drive,  Los  Angeles. 


Contracts  Awarded. 

WAREHOUSE  Cost,  $25,000 

SAN  FRANCISCO.      SW  Second    and 

Bryant  Streets. 
Four-story    and  basement    Class  "C" 

warehouse. 
Owner — .Milton  Auerbach. 
Architect — Joseph  Cahen,  333  Kearny 

St.,  San  Francisco. 
Brick  work  awarded  to  H.  H.  Larsen 


Bros..  62  Post  St.,  for  ?6.750. 

Steel  work  to  The  Golden  Gate  Iron 

drks,  1541  Howard  St.  for  $1400. 

Grading  to  A.  J.  Reeder,  110  Je.ssie 

..  for  1395. 

Lumber  to  Pope  &  Talbot  for  ?2300. 

an.<    Being    Prepared. 

ESIDEXCE  Cost,  $25,000 

EBBDE  BEACH.  Monterey  Co.,  Cal. 

ivo-.'^tory  frame  residence. 

urner — Jlrs.  C.  W.  Clark. 

rchitectst— Bakewell    &    Brown,    251 

Kearny  St.,  San  Francisco. 
Plans  will  go  out  for  estimates  ia. 
ro  or  three  weeks. 


lans  Being  Prepared. 

.\RAGE  Cost.  $ 

ERKDLEY,   Alameda   Co..   Cal.     No. 

1614    Spruce    St.,   bet.    Cedar   and 

Virginia  Streets, 
ae-story   frame   and  plaster  private 

garage, 
vvner — Thos,  Cuthill,  Premises, 
rchitect— James    v:.    Plachek,    2014 

Shattuck  Ave .  Berkeley. 


lans  Being  Prepared. 

PARTNIEN'TS  Cost,  $60,000 

\X  FRANCISCO 

9ur-.story  brick  Class  "C"  apart- 
ments (24  2  and  3  room  apts). 

wner — Withheld. 

rchitect — -Albert  Schroepfer,  Nevada 
Bank  Bldg.,  San  Francisco. 

Further  particulars   cannot  now  be 

iven.      Owner    has    not    decided    on 

any  important  details. 


'ork  Started. 

ESIDENCE  Cost.  $50,000 

ANTA  CRUZ.  Santa    Cruz  Co.,    Cal. 

Aiken  Place  near  Skyland. 
follow  tile  residence, 
wner — C.     E.     Smith.     President  of 

Hawaiian  Sugar  Company. 
rchitect — Not  Given. 
Besides  the  cost  of  the  "buildings,  a 
mtract  has  been  let  with  the  Cali- 
irnia  Nursery  Co..  of  Niles,  to  have 
le  place  laid  out  by  a  landscape  gar- 
ener,  at  a  cost  of  $20,000. 


lans  Being  Figured.     Bid.i  Close  in 

a  few  days. 

PARTMKVTS  Cost.  $18,000 

AN  FRANCISCO.  Dolores  and 
Hidalgo  Streets. 

hree-story  concrete  and  frame  apart- 
ments, garage  on  lower  floor  and  4 
5-room  apartments  on  upper  floors 

-wner — Paul  Bamum  of  Dean  Re- 
versible Window  Co.  Res.  11  Cum- 
berland St..  San  Francisco. 

rchitect — E.  E.  Young.  2.31  Kearny 
St..  San  Franci-sco. 


lans  Being  Prepared. 
LTERATIONS  Cost,  $15,000 

AN  FRANCISCO.      Great    Highway, 
Ulloa  and  Vincent  Street. 
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.Alter  three-story  frame   (the  Alexan- 
der Russell  Home)  into  cafe. 

I.essee — "Taits." 

Architects — Ward     &  Blohm.     Alaska 
Commercial  Bldg.,  San  Francisco. 
New  kitchen  equipment,  dining  room 

dance  floor,  observation  rooms,  etc. 


Plans  to  be  Prepared. 

LODGE  BLDG.  Cost,  $8,000;  with 

furnishings,  .$12,000. 
WOODLAND.  Yolo  Co..  Cal. 
Lodge  Building. 

Owner— Esparto  Lodge.  I.  O.  0.  F. 
Architect — Not    Given. 

The  building  committee  is  composed 
of  A.  L.  Givan,  P.  H.  Wanshop  and 
Felix    Russell. 


Plans  Complete. 

PLANING  MILL  Cost,  $50,000 

FRESNO.     Fresno     Co..  Cal.       Santa 

Clara  and  "H"  Streets. 
Planing  Mill.  280x150. 
Owner — Madary  Planing  Mill. 
Architect — Eugene   Mathewson.     Cory 

Bldg..  FVesno,  Cal. 


Plans  Being  Prepared. 

HAI.L  BLDG.  Cost,  $ 

VALLEJO.  Solano  Co.,  Cal.  SE  Capi- 
tal and  Marin  Streets. 

City  Hall  Building. 

Owner — City  of  Vallejo. 

Architect— C.  E.  Perry  Jr.,  1209  Sut- 
ter Street,  Vallejo,  Cal. 


Plans  Being  Prepared. 

STORE  FIXTURES,  ETC.Cost,  $10,000 

SAN  FRANCISCO.  SE  Powell  and 
O'Farrell  Streets. 

Store  fixtures,  marble  and  tile  work, 
etc.,  for  store. 

Owner — Owl  Drug  Co. 

Architects  &  Contractors — Oliver  Du- 
val &  Son,  Dalziei  Bldg.,  Oakland. 


Plans  Being  Prepared. 

FIREHOUSE,   ETC.  Cost,   $25,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 

T^vo-storT  reinforced  concrete  jor 
brick  firehouse  and  memorial  hall 
(stone  and  terra  cotta  trim.) 

Owner — Redwood  City. 

Architect — J.  R.  Miller.  Lick  Bldg.. 
San  Francisco. 


Sub-Figures  Being  Taken  by  Owner. 
To  be  Done  by  Days  Work. 

APARTMENTS  Cost,  $65,000 

OAKLAND,  Alameda  Co.,  Cal.  Grand 
Avenue  near  Webster  Street. 

Three-stoiT  Class  "C"  brick  apart- 
ment house  and  alter  2  three-story 
buildings  into  apartments. 

Owner — Chas.  F.  Gross,  Federal  Real- 
ty  Bldg.,   Oakland. 

Architect — Chester  H.  Miller,  New 
Call  Bldg.,  San  Francisco. 
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Supt.  of  Construction — Chas.  Arm- 
strong, Federal  Realty  Bldg.,  Oak- 
land. 


Plans  Being  Prepared. 
ALTERATIO.NS  Oost,   $3,000 

OAKLA.ND,  Alameda  Co..  Cal.     Tenth 

and  Brush  Streets. 
Alter  frame  residence  into  (9)  2-room 

apartments. 
OAvner— Withheld. 
Architect — J.    Gather    Newsom,     1756 

Broadway.  Oakland.    Tel.  Oakland 

1654. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,   $8,000 

OAKLAND.  Alameda  Co.,  Cal.     Eighth 

and  Madison  Streets. 
Alter  frame  residence  into  (12)  2  and 

3-room  apartments. 
Owner — Withheld. 
Architect — J.    Cather    Newsom,    1756 

Broadway,  Oakland.    Tel.  Oakland 
16.54 


Plans  Being  Prepared. 
CHURCH.  ETC.  (3ost.  $40,000 

SAUSALITO,  Marin  Co.,  Cal. 
Reinforced   concrete   church   and   two 

and  three-story  parish  house. 
Owner — Star  of  the  Sea  Parish   (Rev. 

Father  Baschab,  Pastor). 
Architect— Geo.   E.   McCrea,   1st   Nat'l. 
Bank  Bldg..  Oakland. 
NOTE: — A     contract     has     already 
been  awarded  on  a  percentage  basis. 
The  name  of  the  contractor  is  with- 
held at  this  time.    Sub-figures  will  be 
taken  for  materials,  etc.,  later. 


Contract  Awarded. 

SHED,  ETC.  Cost,  $12,000 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
One-story  steel  frame  and  galvanized 

iron  shed  and  loading  platform. 
Owner — Shell  Oil  Company. 
Architect — Owner. 
Contractors — Barritt  &  Hilp,     Sharon 

Bldg.,   San   Francisco. 
Construction     will    start   in     April. 
The    Golden    Gate    Iron    Works,    1514 
Howard  St.,  San   Francisco,  have  the 
contract. 


Contract  Awarded. 

ALTERATIONS  Cost,   $4,500 

ROSS,  Marin  Co.,  Cal. 
Alter  and  add  to  residence.  . 
Owner — Willard  0.  Wayman,  Ross. 
Architects — Welsh  &  Carey,  Merchants 
Nat'l.  Bank  Bldg.,  San  Francisco. 
Contractor— A.  .McDonald,  San  Rafael, 
Hot  water  heating  system  awarded 
to  the  Atlas  Heating  Co.,  72  Freelon 
St.,  San  Francisco. 

To  be  Done  by  Days  Work. 
FLATS  Cost,  $10,000 

SAN   FRANCISCO.       NW     Twentieth 
Avenue  and  -Anza  Street. 
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Plans  Being  Revised.    New  Figoires  to 
be  Called. 

ALTERATIONS  Cost,  $ 

SAN  FRANCISCO.       No.  606  Eleventh 

Avenue. 
Alter  and  add  to  residence. 
Owner — Mrs.  Mark  Casner,  Premises. 
Architect — Henry     Sherraund,      Mills 
Bldg.,  San  Francisco. 

A  large  sclariuin  will  be  built  on 
roof  and  changes  in  second  story  are 
to  be  made  to  accommodate  staircase 
leading  to  solarium. 

This  room  will  have  a  cement  foun- 
tain constructed  in  center  and  egress 
through  French  windows  is  to  be  had 
to  roof.  Finish  is  to  be  in  pine  with 
hard'wood  floor. 
(2e»I9)    I'st  report  Feb.  20,  1919        R 


Plans  Being  Prepared. 

GARAGE  Cost,  $50,000 

SAN  FRANCISCO.  Mission  St.,  bet. 
4th  and  5t'h  Streets. 

Two-story  steel  frame,  reinforced  con- 
crete commercial  garage. 

Owner— C.  S.  Hoffman,  Cr  Golden  Gate 
Iron  Works,  1514  Howard  St., 
San  Francisco. 

Architect — Not  Given. 


Plans  iieing  Prepared. 

WAREHOUSE,  ETC.        Cost,  $25i0,<)O0 

COLUSA,  Colusa  Co.,  Cal.  "Old  China 
Garden,"  Colusa. 

Rioe  mill  and  warehouse. 

Owner — Rosenberg  Bros. 

Engineer — -Hugh  Braunton,  334  Cali- 
fornia St.,  and  180  Jessie  St.,  San 
Francisco. 


March  7,  1919. 
Plans  to  be  Prepared. 
CANNERY  BLDG.  Cost,  $25,000 

.MERCED,  M«rced  Co.,  Cal. 
Cannery  building. 
Ownei^HMman  Co-Operatlve  Canning 

Association,  Merced,  Cal. 
Architect — Not  Given. 

Bids  to  be  Called  Next  Week. 
SCHOOL.  Cost,  $110,000 

SAN  PRAJNCISCO.     i/4  of  Block  bded. 


BUILDING  AND  DNGINEOERING  NEWS 
by  18th  and  19tb  Avenues,  Balboa 
and  Cabrillo  Streets. 

Two-story  frame     and  brick     veneer 
«chooil. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— John   J.   Reid  Jr.,  1st  Na- 
tional Bank  BMg.,  San  Francisco. 


Plans  Being  Figured. 

OFFICE   BUILDING  Cost,  $10,000 

SAN     FRANCISCO.      San    Francisco 

Distributing  Plant. 
One-story   reinforced   concrete     oflBce 

building,  62x37i^. 
Owner — Associated     Oil   Co.,     Sharon 

Bldg.,  San  Francisco. 
Architect — Engineering  Department  of 

Owner. 


Plans  Being  P^epar«^d. 

OFFICE  BLDG.,  ETC.  Cost,  $250,000 
office  building;  $1T5,000  labora- 
tory. 

RICHMOND,  Contra  Cost  Co.,  Cal. 

Three-story  office  building  and  three- 
story  laboratory  building  (rein- 
forced concrete,  frame,  brick  and 
terra  cotta  exterior). 

Owner — Standard  Oil  Company. 

Architect— Geo.  W.  Kelham,  Sharon 
Bldg.,  San  Francisco. 

Contractor — P.  J.  Walker,  Monadnock 
Bldg.,  San  Francisco. 


Plans  to  be  Prepared. 

RBSIDEINC9  Cost,  $ 

WOODLAND,  Yolo  Co.,  Cal.     Beamer 

Park,  Lot  140x140. 
Eight-room  frame  residence. 
Owner— F.  W.  Willis,  Woodland,  Cal. 
Arehitect — None. 


Rea<J!y  For  Figures  Next  Week. 

ALTERATIONS  Cost,  $5,000 

MILL  VALLEY,  Marin  Co.,  Cal.  Bige- 
low.  Mill  Valley. 

Alter  two-story  frame  residence. 

Owner— Ray  C.  Ward. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 


Plans  Being  Prepared. 

BUNGALOWS  Cost,  $3,500   each 

BERKELEY,  Alameda  Co.,  Cal.  Milvia 
and  Carleton  Streets. 

Seven  frame  and  plaster  bungalows. 

Owner — Fidelity    Mortgage    Securities 
Co.  of  California,  Inc. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 
It  is  planned    to  erect  about     100 

bungalows.  Bids  will  be  taken  in  about 

two  weeks  for  the  first  group  of  seven. 


Completing  Plans. 

RBSIDEJNCE  Cost,   $— 

LOS  ANGELES  CO.,  near  Roscoe,  San 

Fernando  Valley. 
One-story  concrete     and     cobblestone 

rftsiden.ce  (patio  style)  8  rooms,  2 


bathrooms. 
Owner— O.  E.  Stinack. 
Architect— Alfred  W.  Rea  and  Chas.  B. 

Garstang,  Trust  &  Savings  Bldg., 

Los  Angeles. 


Plans  Being  Prepareid. 
APARTMENTS  Cost,  $60,000 

SAN  FRANCISCO,  Bust     St.     east  of 

Leavenworth. 
Five-story  reinforced  concrete  apart- 
ments. 
Owner — L.  B.  Ham. 
Architect — C.      0.      Clausen,     Hearst 
Bldg.,  S.  F. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost.  $3,000 

ESPARTO.  Yolo  Co.,  Cal. 

Hollow  tile  store  building  (25x50). 

Owner— J.  V.  Leithold,  Esparto,  Cal. 

Architect — Not  given. 


Cost,  $ 

Belveidere 


Plans  Being  Prepared. 

BUNGALOWS 

SANTA    BARBARA,    Cal. 
Hotel  Site. 

Two  hollow  tile  bungalows  (8  rooms 
and  6  bathrooms  each.) 

Owner — D.    M.    Lennard,   Manager   of 
Belvedere  Hotel. 

Architect— Myron   Hunt,    1017    Hiber- 
nian Bldg.,  Los  Angeles. 
Work  will  start  about  March  ISth. 


Plans  Being  Prepared. 

CHURCH  Cost,  $75,000 

Hollywood,  Los  Angelas  Co.,  Cal. 
Hollywood  Blvd.  and  Glower  St 

Hollow  tile  church,  85x120.  800  seat- 
ing capacity. 

Owner — ^Hollywood  Christian  Church. 

Architect— Robert  H.  Orr,  1301  Van 
Nuj-s  Bldg.,  Los  Angeles. 


Cost, 


Plans  Being  Figured. 

LIBRARY  BLDG. 

OAK  KNOLL. 

One  and  two-story  reintorced  loon- 
crete  librai-y  building,  160x20*  wltb 
3  wings  160  feet  long. 

Owner — H.  E.  Huntington. 

Architect— Myron    Hunt,    1017'   Hiber- 
nian Bldg.,  Los  Angeles. 
Bids  are  being  taken  for  reinforced 

concrete  and  brick  wofk. 
The  taking  of  bids  on  the  remainder 

of  the  work  will  be  deferred  until  Mr. 

Huntington   returns   from   New  York, 

which   will   be  the  early  part  of  the 

summer. 

Sketches  Being  Prepared. 

RESIDENCE  Cost,  $ 

SAN  FRANCISCO.     N  Broadway,  bet. 
Baker  and  Lyon  Sts.,  77x275. 

Two-story   and    basement    brick    and 
reinforced  concrete   residence. 

Owner— B.  F.  MaCkall. 

Architect — Name  withheld  for  present 
Construction   is    expected   to   start 

this  summer. 


Plans  Being  Prepared. 

ADDITION  Cost,  $60,000 

SAN  FRANCISCO.  Mission  near  11th 
Street. 

Ad-d  two  stories  to  present  4-story 
concrete  warehouse. 

Owner — San  Francisco  Commercial 
Co.,  L«ssee,  Goodyear  Tire  &  Rub- 
ber Company. 

Architects — Macdonald  &  Kahn,  Rialto 
Bldg.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $9,500 

FRESNO     Fresno     Co.   Cal.     Wilson 

Tract,  Lot  9  Block  14. 
rwo-story   and   basement   frame   and 

stuwco  residence. 
Owner— Gerald  F.  Thomas,   1102  Van 

•Ness  St.,  FVesno. 
Architects — Coates  &  Travers,  Rowell 

Bldg.,  liYesino. 
Contractor— J.  D.  Shorb,  1356  Ferger 

St.,  Fresno. 


Plans  Complete 

BUNGALOW  Cost,  $ 

FRESNO  COUNTY,  Cal.  On  San  Joa- 
quin River,  2  miles  west  of  Hern- 
don. 

One-6tory  frame  bungalow,  IW  front- 
age (6  rooms,  hardwood  floors, 
aqd  enam<el  flnlsb. 

Owner— Dr.  R.  B|  HoMlngsworth, 
Fresno,  Cal. 

Apcbk*ctis— Coates  &  Hravers,  Rowell 
Bldg.,  Fresno,  Cal. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,    $10,000 

to  $1S,000. 

SAN  FRAjNOISCO.  Nos.  37-3«  Stock- 
ton Street. 

Alter  present  three-Btory  building  (in- 
stall new  glass  front,  store  fixture, 
etc.) 

Owner — California  Credit  Clothing  Co. 
Premises. 

Architect — Bernard     J.   Joseph,     New 
Call  Bldg.,  San  Francisco. 
Work  will  not  be  started  until  about 

June. 


Plams  Being  Prepared. 

ALTERATIONS  Cost,  $ 

SAN  FRANCISCO.    No.  874  Market  St. 
Alterations  to  store  (new  store  fronts, 

fixtures,  etc.) 
Owner'— Paul  T.  Carroll. 
Architect— C.  E.     Gottschalk,     Phelan 

Bldg.,  San  Francisco. 


BAirBSTAJTD  BASE  BIDS  WANTED. 

OAKLANiD,  Cal.— Bids  will  be  re- 
ceived by  the  Board  of  Park  Directors 
up  to  March  11th,  2  P.  M.,  for  the  com- 
pletion of  a  base  for  the  bandstand  in 
Lakeside  Park.  Bids  will  be  opened  at 
Room  407,  City  Hall,  Oakland. 


BUILDING  AND  E^'GINl^KING  NEWS 

Plans  were  prepared  by  ArchitecUs 
Reed  &  Corlett,  Oakland  Bank  of  Svgs. 
Bldg.,  Oakland. 


Plans  Coiqptete. 

GARAGE,  ETC.  Cost,  $20,000 

VISALIA,  Tulare  Co.,  Cal.    Main  St. 
Two-story  brick  garage  amd  salesroom 

5«xll3. 
Owner — F.  H.  Whipple  Machinery  Co., 

Vlsalla,  Cal. 
Architect— Ernest     J.  Kump,     Rowell 

Bldg.,  Fresno,  Cal. 


Plans  Being  Figured.     Bids  Close  Apr. 
7th,  11  A.  M. 

HOSPITAL  Cost,   $97,000 

FAIRFIELD,    Solano    Co.,    Cal.      One 
mile  east  of  Fairfield. 

One-story  Class  "C"  county  hospital. 

Own-er — County  of  Solano. 

Architect— Cbas.  Perry  Jr.,  1209  Sut- 
ter St.,  Vallejo,  Cal. 
Plans  may  be  obtained  from  County 

Surveyor  F.  A.  Steiger  at  Fairfield. 


BIDS  WANTED  FOR  SCHOOL. 

SAN  LUIS  OBISPO,  Cal.— Until  12 
noon,  March  29,  bids  will  be  received 
by  the  Trustees  of  the  Morro  School 
District,  San  Luis  Obispo  County,  for 
the  erection  of  a  school  building  in 
accordance  with  plans  and  specifica- 
tions which  may  be  obtained  from  W. 
B.  .McKennon,  Cterk  of  the  Board. 
Certified  check  for  $150  required  with 
each  bid. 


Plans   Prepared. 

GARAGE  Cost,  $9,000 

.MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal.  Cor.  Castro  and  California 
Streets. 

Fireproof  garage,  75x126. 

Owner— W.  A.  Piatt,  Skinner  &  Pear- 
son, Lessees,  Mountain  View,  Cal. 

Architect — Not  Given. 


BONDS. 

WASCO,  Fresno  Co.,  Cal.— Bonds  to 
the  amount  of  $60,000  were  voted  at  a 
special  election  in  the  Wasco  Union 
Grammar  School  District,  Kern  Coun- 
ty, for  the  erection  of  a  new  grammar 
school  building.  J.  M.  Satfel  of 
Bakersfleld,  is  the  architect.  The 
trustees  are  W.  G.  McComtys,  A.  E. 
Beckes,  D.  H.  Briggs,  P.  G.  Grundt,  R. 
C  Annln  and  H.  D  Grundt. 


Plans  Reins'  Prepared. 

BUNGALOW  Cost,  $2,000 

SAN  FRANCISCO.       Harvard     Street 

off   Silver    Avenue,    bet.    Silliman 

and   Peach   Streets. 
One-story  5-room  frame  bungalow. 
Owner— J.  C.   Merhoff,    136     Harvard 

St.,  San  Francisco. 
Architect — Owner. 
Contractor — Day'*  work. 
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'  March  10,  1019. 
Plans   Being   Prepared. 
RESIDENCE  Cost,   $8,000 

HA.MILTON  CITY,  Glenn  Co.,  Cal. 
Two-story  frame  residence  (7  rooms). 
Owner — Jas.  .Mills,  Hamilton  City. 
Architect— W.  H.  Weeks.  7     Post  St., 
San  Francisco. 


BONDS. 

MARICOPA.  Kern  Co.,  Cal.— A 
special  election  will  be  held  in  the 
-Maricopa  School  District,  Kern  Coun- 
ty, on  March  24,  to  vote  on  the  is- 
suance of  $20,000  bonds  for  the  addi- 
tion of  two  rooms  to  the  grammar 
school  and  providing  new  floors  and 
a  new  roof  for  the  old  building. 


Sketches  Prepared. 

HOTEL,    ETC.  Cost,    $250,000 

SAN  FRANCISCO.     Location  Not  De- 
cided. 
Six-story   oflBce     and   hotel     building 

(gymnasium,  auditorium,  etc.) 
Owner — Salvation  Army. 
Architect — Geo.   W.    Kelham,     Sharon 
Bldg.,   San  Francisco. 
Plans  will   be  donated  by  Mr.  Kel- 
ham. 


Plans   Being   Prepared.     Tj   be   Done 

by  Days  Work. 
DWELLING.  ETC.  Cost,  $12,000 

NEAR   HAMILTON   CITY,   Glenn   Co. 

Cal. 
One-story  frame  and  plaster  dwelling 

(9  rooms  and  separate  garage.) 
Owner — W.   Baymiller,   Hamilton   City 
Architect— W.  H.  Weeks,  75  Post  St., 

San  Francisco. 
(26471-A)     1st  report  Feb.  27.  1919     R 


Contract  Awarded. 

PACKING  PLANT  Cost,  $ 

RBEDLEY,   Fresno     Co.,  Cal.       Near 

Eleventh  Street. 
Frame  packing  plant,  50x70. 
Owner— E.  Y.  Foley  Co.,  Reedley,  Cal. 
Architect — Not  Given. 
Contractor — Sam  Brose,  Parlier,  Cal. 


Plans   Being   Figui^.      Bids   Close    7 

P.  M..  March  25,  1919. 
SCHOOL  Cost,   $30,000 

HAMILTON  CITY,  Glenn  Co.,  Cal. 
One-story  brick  school. 
Owner — Hamilton     City    Union     High 

School. 
Architect— W.  H,  Weeks,  75  Post  St., 

San  Francisco. 
Plans  may  be  obtained  from  the  Ar- 
chitect. 


SEWER  DRAIN  PIPE  LINE. 

HOLTVILLB,  Imperial  Co.,  Cal.— 
A  survey  of  the  proposed'  sewer  drain 
pipe  line  has  been  ordered  by  the 
city  trustees  and  bids  will  be  called 
for  soon  for  the  trenching  and  pipe. 
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CONTRACTS    AWARDED 

I_iens,  Acceptances,  Etc. 


IJIILIU-Xi  COXTKAfTS. 


No. 

295 

296 
297 
298 
299 
3O0 
301 
302 
303 
304 
305 
306 
307 
308 
309 
310 
311 
312 
313 
314 
315 
316 
317 
318 
319 
320 
321 
322 
323. 
324 
325 
326 
327 
328 
329 
330 
331 
332 
333 
334 
335 
336 
337 


San  Franciseo  County. 

Owner  Contractor 

Johnson    Johnson 

Thai    Merritt 

Doering    Chevalier 

Paragon    •. Barrett 

Hecht    Barrett 

Bercovich    Home 

Mohus Judson 

R  C  Archbishop.. ..Fennell 

Kohler   Novelty 

Merlock   Novelty 

Nordman    Ralston 

Thompson    Thompson 

Schmidt   Owner 

Dunn    Heidt 

Little    Little 

Harrison    Kronnick 

Federal  Res  Swenson 

Mer  Nat'l  Swenson 

Wales    Caine 

Babcock    .._ Fischer 

Cal.   JBak'g Owner 

Briana    Amaroso 

La  Coste  Owner 

O'Brien    Owner 

C-ochi-an    Himino 

Colitz    Healy 

Schr.fe'-    Owjer 

Heckscher    Morton 

Anderson    Anderson 

Same  Same 

Allen    Nelson 

Martens    Owner 

Burbank    Urfer 

Nelson Nelson 

Heynian    Jones 

Keenan    Owner 

Johnson    Johnson 

Hcncke    Hurley 

Kass    Kass 

Haag    Mager 

Morrison    Hamill 

Judnich    Penny 

Babcock   Fischer 


Amt. 

10500 

800 

700 

25O0 

18507 

3630 

500 

1000 

500 

400 

465 

750 

1000 

475 

80000 

10485 

1000 

1450 

1031 

2500 

3€00 

6000 

900 

450 

400 

400 

400 

615 

4200 

1800 

18000 

1200 

800 

8500 

6564 

5000 

8000 

800 

1500 

2400 

2000 

6400 

23C0 


(295)  E  TWENTY -THIRD  AVE  25- 
50-75  S  Anza.  Three  one-story  frame 
dwellings. 

Owner JohnFon    &    Johnson.    844 

14th,  San  Francisco. 

Architect None. 

Day's  work.  Cost.  $3500  each 


(296)     NO.   1266  TKNTH  A\-E.     Alter 
flats. 

Owner J.  Thai.  Pi->emises. 

Aichitect None. 

Contractor.  ..G.  M.  Merritt  3411  Geary. 
San  Francisco. 

COST,  $800 


ALTERATIONS 

(297)   NQ.  1220  FAIRFAX  AVE.     Alter 
dwelling. 

Owner C.     Doering.     409     Keith. 

San  Francisco. 

Architect  None. 

Contractor     J.  A    Chevalier.  82  Flora. 
San  Francisco. 

COST,  $700 


dition.'!  for  interior  of  .-^tore. 

Owner The  Paragon  and  Blake's 

Studio.  Premises. 

Architect B.    J.  Joseph.    New    Call 

Bldg..    San    Francisco. 
Contractor    .Barrett    &     Hilp.   Sharon 
Bldg..  San  Francisco. 

COST.  $2500 


In- 


CLASS  "C"  SERVICE  BUILDI.NG 

(299)  N  POST  82-6  E  Franklin  E 
So.xN  120.  All  work  except  plumb- 
ing, painting,  wiring  and  vault 
work  for  one-story  Class  "C"  Ser- 
vice Building. 

Owner The     Hecht     Invst.     Co., 

Kohl  Bldg.,  San  Francisco 

Architect Sylvain        Schnaittacher. 

233  Post,  San  Francisco. 

Contractor... .Barrett    &    Hilp.    Sharon 
Bldg..  San  Francisco. 

Filed  Mar.  3.  "19.    Dated  Feb.  26,  '19. 

On  3rd  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST.  $18..507 

Bond.   $9254.     Sureties.   A.     Lachnian 

and  J.  T.  Casey.     Limit.  July  1.  1919. 

Forfeit.  $15.     Plans  and  specifications 

filed. 


ALTERATIONS 

(300)  SW  SUTTER  AND  MONTGOM- 
ery.  All  work  for  remodeling  store 
into  4  separate  stores. 

Owner H.    Bercovich    Cigar    Co.. 

501  Montgomery.  S.  F. 

Architect Alfred     H.     Jacobs.     110 

Sutter.  San  Francisco. 
Contractor.  .Home      Mfg.       Co..       543 
Brannan.  San  Francisco. 
Filed  Mar.  3.  '19.     Dated  Mar.  1.  '19. 

Completed  and  accepted $2722.50 

Usual  35  davs 907.50 

TOTAL  COST.  $3630.00 
Bond.  none.  Limit.  April  1.  1919. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

ALTERATIONS 

(.301)     N-E  FORTY-SEVENTH  AVE  & 

Judah.  Alterations. 
Owner Henry   Mohnis,   260  Cali- 
fornia. San  Fraflcisco. 

.Architect None. 

Contractor....C.    E.    Judson,    1443    47th 
Ave..  San  Francisco. 

COST.  $500 


REPAIRS 

(302)     SE   FELL     AND     FILLMORE. 
.Move  building  and  make  repairs. 

Owner Roman  Catholic  Arch- 
bishop. 1100  Franklin  St., 
San  Francisco. 

Architect None. 

Contractor. -Fennell  &  Chisholm,  180 
JesFie.  San  Francisco. 

COST.  $1000 


ALTFR.^TIONS 

(298)     SW  GEARY  AND  GRAIS'T  AVE 
General   alterations   and  minor  ad- 


SIGNS 

(303)     NO.   26  O'FARRELL.     Remove 
and  install  two  signs. 

Owner Kohler  &  Chase.  Preni. 

Architect None. 

Contractor     Novelty    Elec.    Sign    Co., 

165  Eddy,  San  Francisco. 

COST,  $500 


.•^IG.XS 

(304)     NO.   3290   SACRAMENTO, 
stall  two  signs. 

Owner Merlock  &  Fisher.  Prem. 

Architect None. 

Contractor. ...Novelty    Elec.    Sign    Co., 
1&5  EMdy,  San  Francisco. 
COST.  $400 


GARAGE 

(305)     NO.  152  PALM  AVE.     Garage. 

OAvner Harry  Nordman,  Prem. 

Architect None. 

Contractor6F.  T.     Ralston,  132     Com- 
monwealth Ave..  S.  F. 

COST.  $465 


STORAGE  BUILDING 

(306)  SE  TRAINOR  &  THIRTEENTH 
Storage  building. 

Owner Thompson        Bros.,      544 

Howard,  S.  F. 

Architect None. 

Day's   worL.  CX>ST,   $750 

DWELLING 

(307)  W  ANDOVER  AVE  104  N  Eu- 
genia.   One-story  frame  dwelling. 

Owner J.     C.  Schmidt.     65     Ells- 
worth, San  Francisco. 

Architect None. 

Day's  work.  COST.  $1000 


MARQUISE 

(308)     NO.  376  SUTTER.    Erect  nxar- 

quise  over  enti-ance. 
Owner Dunn-Williams  &  Co.,  816 

Crocker  Bldg..  S.  F. 
Architect T.     Paterson     Ross,     310 

California..  S.  F. 
Contractor— -W.  Heidt  Cornice  Works, 

152  First.  San  Franci.sco. 
COST.  $475 


(309)  NE  FRANKLIN  AND  SACRA- 
mento.  Four-story  and  basement 
brick   (17)  apartments. 

Owner M.    A.  Little.     1347     10th 

Ave..  San  Francisco. 

Architect E.  E.  Young.  .251  Kearny, 

San  Francisco. 
Days  work.  COST,  $80,000 


(310)  NO.  1200  VAN  NTJSS  AVE. 
Fur  out  pi'esent  walls  to  face  of  wall 
columns  with  metal  lath  and  plaster 
install  wood  cornice  around  wall 
and  girders:  tile  entire  floor  area  of 
auto  salesroom. 

Owner H.  O.  Harrison,  PremiMS 

Architect J.  R.     Miller,     213     Lick 

Bldg.,  San  Francisco. 
Contractor.. ..Kronnick       Bros..       1659 
O'ParreU.  San  Francisco. 
COST,  $10,485 


ALTERATIONS 

(311)     NO.  420  SACRAMENTO.       Cut 
through   brick   walls   for     windows 
and  doors;  new  floor,  tinting,  etc. 
Owner— Federal    Reserve    Bank.    Bat- 
tery &  Commercial.  S.  F. 

Architect None. 

"Contractor...  Swenson   &   Franzen.   145 
Natoma,    San    Francisco. 
COST,  $1000 


SRATIONS 

NO.  25  XEW  MONTGOMERY, 
ce  out  mezzanine  floor;  fill  in  two 
tk  openings  and  install  joists. 

•r Merchant  National  Bank, 

Premises. 

Itect JSone. 

■actor.-.Swenson   &   Franzen,   14o 
Natoma.  San  Francisco. 

COST.  $1450 


3RATI0NS 

NO.  3745  TWENTY-THIRD. 
:er  and  enlarge  store  front;  take 
I  wooden  floor  and  put  in  cement; 
"tall  two  retaining  walls.  Base- 
m  to  be  cement  ratproot. 

jr Geogrgiana  Wales,  Prem. 

itect None. 

factor  ...Ciias.  Caine,  1305  Fulton, 
San  Francisco. 

COST.  $1031 


ERATIONS 

)  NO,  535  FOLSOM.  Remove 
istic  floors,  traps,  drain  pipes 
)m  portion  of  floor:  relay  sanitary- 
or  of  3"  concrete  and  install  fur- 
er  drain  pipes,  traps  and  drainage 

er... Babcock    Estate    Co.,'  310 

California,  S.  F. 
litect Nathaniel    Blaisdell,    255 

California,  S.  F. 
tractor....E.    L.    Fischer,    62    Post. 

San  Francisco. 

COST,  $2500 


JVATOR 

)     SW    FILLMORE    AND    EDD\ . 

rect  elevator. 

fcer California      Baking     Co., 

Premises. 

litect None. 

•s  work.  COST,  $3600 


BUILDING  AND  ENGINEERING  NEWS 

ALTERATIONS 

(321)     NO.  1162  GOLDEN  GATE  AVE. 

-  Alterations. 

Owner G.    ScUafer,    1160    Fulton. 

San  Francisco. 

Architect None.  ,^^ 

Day-s  work.  COST.  $4iXi 

BIRD  HOUSE.  ETC. 
(3'>2)     LOTS    13   AND   14   BLK   8   St. 
Francis  Wood  Extn.  No.  1.    All  work 
for  a  pergola  and  bird  house. 

Owner Mrs.  Sophie  E.  Heckscher 

1651  Portola  Drive.  S.  F. 

Architect Gertrude  E.  Comfort,  278 

Post.  San  Francisco. 
Contractor  ..John  Morton.  744  Victoria 

Ave..  San  Francisco. 
Filed  Mar.  6.  '19.     Dated  Mar.  5.  '19. 
Frames    ready    for    lathes    and 

glazing   $307.50 

Completed  and  accepted 307.50 

TOTAL  COST,  $615.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

RESIDENCES 

(Zn)  N  TWENTY-FIFTH  22-6,  4o, 
C7-6  E  Hoffman  Ave.  Three  one- 
story  frame  residences. 

Owner K.  Anderson,  2581  Mission 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $1400  each 


RESIDENCE 

r324)  N'E  TWENTY-FIFTH  AND 
Hoffman  Ave.  One-story  frame  resi- 
<Jence.  _,_„^  ,,.    . 

Owner K.  Anderson,  2d81  Mission 

San  Francisco. 

Architect  .None. 

Day's  work.  COST,  $18W 


kJNIE  FLATS 

1)     E  MONTGOMERY  114  S  Union 

wo-story  frame  flats. 

ler Frank  Briand.  1220  Mont- 
gomery. San  Francisco. 

hitect None.  

tractor....F.  0.  Amaroso.  1336  Kear- 
ny, San  Francisco. 

COST,  $6000 


D     NO.  236  CLEMENT.    One-story 
rame  addition. 

ner     V.  L.  I^  Coste,  20  Mont- 

gomerj-,  San  Francisco. 

rWtect None.  „^„ 

rs  work.  COST.  $900 


TERATIONS 

8)     NO    1722  PAGE.     Alterations. 
ner        '....W.       J.     O'Brien,       1600 
Haight,  San  Francisco. 

ihitect None. 

y's  work.  COST,  $4d0 


SACRAMENTO. 


Pag«  Eiei*n 

Architect Heury    Shermund,     Mills 

Bldg.,  San  Francisco. 
Contractor.. ..Paul  K.  Jones.  180  Jessie, 

San  Francisco. 
Filed  Mar.  7.  '19.     Dated  Mar.  3.  '19. 
Brick  work  completed  to  ceil- 
ing        25^e 

Rough   plaster   on 25^ 

Completed    25% 

Usual  35  days 25% 

TOTAL  COST.  $6564 
Bond.  none.  Limit,  none.  Forfeit.  $5. 
Plans  and  specifications  filed. 


DWELLING 

(330)  N-E  JACKSON  AND  WALNUT. 
Two-story  frame  dwelling. 

Owner C.  J.  Keenan.  925  Crocker 

Bldg..  San  Francisco. 

Architect None.  ..,„„, 

Day's  work.  COST.  $5000 

FRAME  FLATS 

(331)  NW  TWENTIETH  AVE  AND 
Anza.  Two-story  frame  (4)  flats;  4 
and  5  rooms. 

Owner    Chas.  A.     Johnson.     47-a- 

Lander.  San  Francisco. 

Architect C.     O.     Clausen.     Hearst 

Bldg.,  San  Francisco. 

Day's  work.  COST.  $8000 


ITERATIONS 

19)   NO.  606  JACKSON.     Alterations 

rner A.  Cochran.   Premises. 

chitect None. 

ntractor....G€0.     Himino.  630     Clay, 
San  Francisco. 

COST.  $400 


ITERATIONS 
20)     NO.        3772 
Alterations. 

mer H.  M.  Collty.  Premises. 

x;hltect None. 

mtractor....G€o.  Healey.  366o  Sacra- 
mento, San  Francisco. 

COST,  $400 


ALTERATIONS 

(332)     NO    565  PAGE.    Alterations. 

Owner Wm.  Hencke,  Premises. 

Architect None.  ,,..„ 

Contractor....P.  J.  Hurley.  146  Herman 
San  Francisco. 

COST,  $800 


RESIDENCES 

(325)  E  TWENTY-EIGHTH  AVE  22o. 
250.  275  S  California.  Three  two- 
storv  frame  residences. 

Owner Allen     Co..     127     Sutter. 

San  Francisco. 

Architect None. 

Contractor....Emil   Nelson.   39   Delmar. 

San  Francisco. 

COST.  $6000  each 

4 

ALTERATIONS 

(326)  NO.  1671  POST.  Reconstruct 
kitchen.  4  rooms,  porches  and  stairs 

Owner       Mary     Martens.   .57.d     6th 

Ave..  San  Francisco. 

Architect None.  ' 

Day's  work.  COST.  $12W 

ALTERATIONS 

(Z->-i)     NO      322  POST.       Alterations. 

Owner    Blanche       M.       Burbank. 

Plaza  Hotel.  S.  P. 

Architect None. 

Contractor..-Chas.  E.  Urfer.  134  Hal- 

leck.  San  Francisco. 

COST.  $800 

RESIDENCE  ^   ,./,     M 

(S'g)     E  FIFTEENTH     AVE   1^0     N 

Fulton      Two-story  frame  residence 

Owner Emil   Nelson.   39   Delmar. 

San  Francisco. 

^r^rk:^";;^^ COST.  $8500 

n^gf^N^GOLDEN  GATE  AVE  137-6 
W  Hyde  N  lOOxW  25.  All  work  for 
one-story  brick  structure  (tire  sales- 
room). „  _„, 

Owner    Augusta      Hej-man      and 

Wm.  F.  Jacobs. 


ALTERATIONS 

(333)  NO.  35  SIXTH.     Alter  restau- 

Owner. Chas.  Kass.  Premises.. 

Architect      -None. 

Day's  work.  -  —     COST,  fliiw 

ALTERATIONS 

(334)  NO    73  ERIE.    Altar  bake  shop 

Owner Wm.  Haag.  Premise:;. 

Architect None. 

Contractor.  .Mager  Bros..  318  Valencia 
San  Francisco. 

COST,  $2400 


fsllJ^'^^lT-FIRST  AVE  75  S  Bal- 

bo-      Two-story  frame  residence 
Ovmer  Therese   E   Morrison,   146 

16th  Ave.,  San  FranciLCO^ 

Architect Milton    W    Morrison.    146 

16th  Ave..  S.  F. 
Contractor ...Thos.    Hamill.    4201    Bal- 
boa. San  Francisco. 

COST,  $3000 


^'^N-^-'^EfGHTEENTH  AND   SAN 
■  Bruno  Ave.     Two-story  frame  store 
and   five   frame  apartments 
Owner         ....Martin  Judnich,  Premises 

■rnuac'torliaac  Penny.  1059  Phelan 
Bldg..  San  F--'^«',,,,^ 


t3^JfTSx\ND    FOLSOM    NE 
■  137-6XSE  125.     All  work  for  altera- 
tions and  repairs  to  Class    C    bldg^ 
Owner        ....Babcock   Estate    Co..    .10 

California.  S.  F. 
Architect....Nathaniel      Blaisdell.      Joo 
California.  S.  F. 


l"a^<'   I'welve 

("oiilraclor.  .1';.     1/.   PMsrhor,   62     I'o'il. 
San  Francisco. 

Filed  Mar.  8,  M9.     Dated  Mar.  1,  'ID 

Rough  concrete  in  place ISr.O 

Completed  and  accepted 920 

Usual  35  days 5'Jfl 

TOTAL   COST.   12360 

Dond,  $1180.     Sureties,  Jno.  Faubel  & 

Jno.    Cassaretto.        Limit,    30      days. 

Forfeit,  ?o.     Plans  and  specificat'ons 

filed. 

NOTE:  — 1st  report   .Mar,   7.  No.   :)lt 


imiLDING  AND  E-XGINBERING  NEWS 
lOMPLETION  JfOTICEg. 


LEASES. 
San  Francisco  County. 


Mar.  5,  1919— E  POWELL  102-6  N 
O'Parrell  N  35xE  82-6.  Henrietta 
C  Knight,  Josephin-e  E  Diechmann, 
Catherine  E  Dunn  and  Clai-a  M 
Bocqueraz  to  Caroline  Hatteroth. 
10  years.     $650  per  month. 

Mar.  5,  1919— NE  MOUNT  VERNON 
28-6  SE  Loui&berg  SE  25xNE  90. 
Frank  R  and  Thos  S  Webb  to 
Ralph  and  Christina  de  Premorel. 
100  months.     $20  per   month. 

Mar.  4,  1919— NO.  925  PIERCE  SW  Cor 
Golden  Gate  Ave.  Ernest  H  Det- 
tner  to  Michael  N  and  Alexander  V 
Krinoff.      3    years.     $10,200. 

.Mar.  6,  1919— NO.  812  MARKET.  The 
Westbank  Co  to  Hyman  Jacobs.  10 
years.     $900  per  month,  etc. 

Mar.  6,  1919— S  SECOND  &  BRYANT 
SE  40xSW  90.  Milton  and  Ma:-tha 
Auerbach  to  The  Republican  Well 
Supply  Co.     10  years.     J37.500. 

.Mar.  7,  1919— SE  EIGHTEENTH  AND 
.Mission  S  65xE  147.  Thos  R  Leahy 
to  I.  J  Gernhard't.    10  years.    $25,000 


FEBRrARY    BUILDING    SUMMARY. 


San  Francisco  Connty. 


Building  permits  issued  by  the 
Board  of  Public  Works  for  the  month 
of  February  represented  an  expendi- 
ture of  $355,377.  this  amount  being  for 
281  permits. 

The  following  is  a  segregated  list 
of  buildings  operations  as  issued  by 
the  Department. 

Class  "C"  4        $  37,850 

Frame  61  203,175 

Harbor  buildings  3  32,340 

Alterations  213  82,012 

Total  281         $355,377 

For  the  same  period  during  the  year 
1918,  the  totals  were  340  i)ermits  at 
$537,230. 


XOTICE  OF  NOX.RESPONSIBiLTT\. 


San  Francisco  County. 


Mar.  8,  1919— NO.  671  BROADWAY, 
Angelo  Ferreggiaro  as  to  improve- 
ments  cfn    leased    pi-operty 


\OTICE   OF   \OX.LI ABn.TTY. 


San  Francisco  County. 


San  Francisco  County. 

RBeOKDBD  ACCBPTKD 

Feb.  20,  1919— NE  SACRA.MENTO  & 
Webster  N  255-4y2xE  275  W  A  270. 
Board  of  Trustees  of  the  Leland 
Stanford  Jr  University  to  Joost 
Bros Feo.  17,  1919 

.Mar  4,  1919— NE  TWENTY-SECOND 
Ave  and  Balboa  N  25xE  82-6;  E 
22nd  Ave  25  N  Balboa  N  25x  E 
82-6;  E  22Tid  Ave  50  N  Balboa  N 
25xE  82-6;  E  22nd  Ave  75  N  Bal- 
boa N  25xE  82-6.  James  Welch 
to  James  Welsh  Co .Mar.  4,  1911) 

Mar.  3  1919— N  SUTTER  41-7%  E 
Taylor.  Goodson  Invst  Co  to  H 
S  Tittle Feb.  20  1919 

-Mar.  5,  1919— SW  HUMBOLDT  AND 
Louisinana  S  430  m  or  1  by  W  130. 
Pacific  Gas  &  Elec  Co  to  Western 

Pipe  &  Steel  Co  of  California 

Feb.   25.   1919 

.Mar.  5.  1919— N  SUTTER  41-7%  E 
Taylor.  Goodson  Invst  Co  to  A 
Knowlies Feb.   14,   1919 

-Mar.  5,  1919— W  9H0T-A\^LL  275  N 
19th  30x122-6.  Old  Homestead 
Baking  Co  to  Brutcher  &  Serna  . . 
Feb.    25,    1919 

.Mar.    5,    1919— NE   HOWARD     AND 
-  19th    120x122-6.      Old    Homestead 
Bakery,  Inc  to  Central  Iron  Works 
Feb.   23,    1919 

Mar.  7,  1919— NE  COLUMBUS  AVE 
and  Vallejo  E  77-8i4x  137-6.  The 
Roman  Catholic  Archbishop  of 
San  Francisco  to  Mullen  Mfg  Co.... 
Mareh  5,  1919 

Mar.  7,  1919— S  GEARY  lOO  E  Grant 
Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  NE  193-4%  mV 
53-0%  N  to  Geary  W  98-6.  Bank- 
ers' Invst  Co  to  Palmer  &  Peter- 
sen  Mar.    3,    1919 

Mar.  6,  1199— W  TWENTY-SECOND 
Ave  299-5  N  Cabrillo  N  25xW  120. 
Jos  C  Kirby  to  whom  it  may  con- 
cern  Mar.    6,    1919 

Mar.  6,  1919— W  TWElNTY-SECOND 
Ave  324-5  N  Cabrillo  N  25xW  120. 
Joseph   C  Kirby  to  whom   it   may 

concern Mar.    6,    1919 

4^ 

LIENS  FILED. 


Mar.  C.  1919— SE  SUTTER  AND 
Powell  S  138-5xE  115-9.  Real 
Proi)€rty  Inv.st  Corp  as  to  im- 
provements on   leased  property  ... 


San  Francisco  Connty. 

RECORDED  AMOUNT 

Feb.  28,  1919— SW  TWENTY-SIXTH 
and  San  Jose  Ave  W  lOOxS  26-6. 
J  M  Bailey  vs  P  Donnellan    .$548.35 

Mar.  1,  1919— SE  LARKIN  AND 
Greenwich  E  50xS  62-6.  Andrew 
Wagner  vs  Leonard  E  Stocking.  $215 

Mar.  1.  1919— SE  GREENWICH  AND 
Larkin  E  50x62-6.  Ginsberg  Tile 
Co;  S  &  H  Ginsberg  vs  Leonard 
E    Stocking $190 

Mar.  1,  1919— W  ATALAYA  TER- 
race  129-2  N  Fulton  N  29-2x82-6»^ 
Ginsberg  Tile  Co;  S  &  H  Ginsberg 
vs  George  .Merritf  &  .Mrs  Peabodv 
$101.81 

Mar.  3,  1919— W  ATALAYA  TER- 
race  129-2  N  Fulton  N  29-2xW 
82-6%.  .Marshall  &  Stearns  Co  vs 
Mrs  E  Peabody  and  Geo  N  Merritt 
$70 

Mar.  5,  1919— M'  ATALAYA  TER- 
race  129.2  N  PultonN  29.2xW  82- 
61/^.  W  Williams  vs  Mrs  E  Pea- 
body  and  George  M  Merrill  &  Co, 
$150 


-Mar.  5,  1919— -S  FILBERT  147-6  W 
Steiuier  W  75xS  137-6.  Solomon 
Peiser  (as  Wed'el  Elec  Co)  vs  Otto 
Carson  and  Anna  Hladik $403 

-Mar.  5,  1919— W  ATALAYA  TER- 
race  129-2  N  Fulton  N  29-2xW 
82-6»^.  W  A  Plummer  .Mfg  Co  vs 
Geo  M  Merritt  Co  and  Mi-s  Pea- 
body   $91.20 

Mar.  5,  1919— S  FILBERT  147-6  W 
Steiner  S  137-exW  75.  James  H 
Hardy  Inc  vs  J  C  Hladik,  Anna 
Hladik  and  Otto  Cai-son $1781 

Mar.  6,  1919— S  FILBERT  147-6  W 
Steiner  W  75xS  137-6.  Paul  Gott- 
lieb (as  Schwarz  &  Gottlieb)  vs 
Anna  Hladik,  Otto  Carson  and  J  C 
Hladik    $295.43 

Mar.  6,  1919— S  FILBERT  147-6  \V 
Steiner  W  75xS  137-6.  C  Petersen 
Co  vs  Anna  C  Hladik,  Otto  Carso'J 
and   J   C    Hladik $765.40 

Mar.  6,  1919— S  FILBERT  147-6  W 
Steiner  W  75xS  137-6.  T  Hemi  (as 
Alta  Roofing  Co)  vs  Anna  and  J 
C  Hladik  and  Otto  Carson $110 

« — : 

BUILDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTY. 


No. 

308 
309 
310 
311 
312 
313 
314 
315 
316 
317 
318 
319 
320 
321 
322 
323 
324 
325 
326 
MT 
328 
329 
330 
331 
332 
SS3 
334 
335 
336 
337 
338 
339 
340 
341 
342 
343 
344 
345 
347 
348 
349 
350 
351 
352 
353 
354 
355 
:?'56 
357 
358 
359 
360 
361 
362 


Owner                      Contraet*'  AHt, 

City  of  Oakland Owner  300 

S  P  Co  ...Amer  Dredging      • 

Pacific  G  &  E....Bankliead      

Hinch    Hinch  5000 

Same    Same  28'50 

Cords   Cords  5000 

Bellingall    Owner  400 

Mills    Courtright  400 

Armcosrt   Armcost  700 

Searles    Stockholm  1000 

Kessler    David  475 

Hobbs    Hobbs  500 

Robbins  Robbins  400 

Nolan    Hambleton  425 

Simonich    Hansen  400 

Chevrolet    Walker  150000 

Steinbeck    Shrader  400 

Aluminum    Pro Pedgrift  2000 

Montgomery    Roberts  600 

Realty   Syndicate.. ..Owner  3000 

Francis    Francis  2000 

Jacobsen    Texdahl  255<> 

Spitler    Spitler  35O0 

Capedeville  Pac  Tank  400 

Graff Graff  500 

Capri    ganipson  600 

Banner    Hanner  1700 

Short    Short  2000 

Macauley    Texdahl  75(23 

Pranchi    Owner  4O0 

Lange    Vollman  1000 

Kohl    Burton  400 

Bianco    Perona  450 

Foley    Kidder  475 

Kern    Kern  5000 

Gifford    Gifford  2000 

Kraft    Farris  400 

Weiss    Weiss  500 

MacGregor   Owner  9000 

Lindquist    Owner  2250 

Hejxlenfeldt    Anderson  2000 

Maryniont    Kulchar  5000 

Marquis    Marquis  4000 

Griffith Griflath  2600 

Heydenfeldt    Anderson  2500 

Fleming    Anderson  2500 

Nelson    Nelson  200<i 

Smith    .Corbett  475 

Bacharch    Walker  400 

Morford  Morris  400 

Nordyke    Morris  400 

Tleberg Burritt  400 

Neary    Neary  475 

Marquis    Marquis  2W)0 


3  Bly.   Dev Mason  3000 

4  Henry    Schwalni  7623 

5  Owl  Drug  Co Owner  900 

6  Masuda   Jfinakata  400 

;7  Zehndner    Kelly  400 

J  Jacobsen    Texdahl  2550 


BUILDING  AND  ENGINEERING  NEWS 

Owner R.  R.  Bellingall.  Prem. 

Architect None. 

Day's  work.  COST.  $400 


:>TERATIONS 

08)     E   OAK      ST.    BOAT      HOUSE. 

Oakland.    Alterations. 

vner Citj'  of  Oakland. 

•chitect None. 

ly's  work.  COST.  }:300 


HEDGING 

09)     FILL      IN      RIGHT    OF    WAY 

near  Hutchinson  Station.     All  work 

for  dredging. 

vner Walker  D  Hines,  Di- 
rector General  of  Rail- 
roads. S.  P.  Co. 

■chitect None. 

ililractor. .. -America  1  Dredging  Co., 
255  California,  S.  F. 

ied  -Mar.  3,  '19.     Dated  Jan.  29,  '19. 
TOTAL  COST,  Free 

nd,  $5000.  Surety,  London  &  Lanca- 

irc  Indemnity  Co.  of  America.  Limit, 

rfeit,    none.      Plans    and    speciflca- 

ns  filed. 


>RE  WELL 

iO)     SE   FIRST   AND   JEFFERSON 

3  176  SE     166  .;E  to  First  W     160. 

Oakland.     All   work   for  boring    10' 

well. 

liner Pacific  Gas  &  Electric  Co. 

13th  uin  Clay.  Oakland 

chitect None. 

ntractor. ...J.  W.  Bankhead.  886  29  h. 

Oakland, 
led  -Mar.  3.  '19.     Dated  Feb.  28.  '1:1 

roinpleted    75'i 

L'sual  35  days 2'>i 

>TAL  COST.  1st  50  feet  bored,  $3.23 
per  lin  ft;  next  50  ft.  bored.  $3,63 
oer  lin.  ft.;  next  50  ft.  bored.  $4.0^ 
Mr  lin.  ft.;  next  -50  ft.  bores,  $4.43 
per  lin.  ft.;  next  .50  ft.  bored.  $4.93 
[)er  lin.  ft.;  next  50  ft.  bored.  $5.43 
per  lin.  ft.;  next  50  ft.  bored.  $5.93 
|)er  lin.  ft.,  and  for  furnishing,  in- 
stalling, cementing  14"  surface 
casing.  $2.73  per  lin.  ft. 
nd.  $1000.  Surety.  Globe  Indemnity 
.  Limit.  30  days.  Forfeit,  none, 
ecifications  only  filed. 

VELLLVGS 

11)  E  MANILA  AVE  125-170  S  .42d 
Oakland.  Two  one-story  5-room 
iwel  lings. 

rner Jos.    T.    Hinch.    407    Fed- 
eral Bldg.,  Oakland. 

chitect None. 

.y's  work.  COST,  $2500  each 


VELLING 

12)     E   MANILA   AVE    205    S    42nd. 
Oakland.      One-story    5-room    dwlg. 
?ner Jos.    T.    Hinch,    407   Fed- 
eral  Bldg..  Oakland. 

chitect None. 

ly's  work.  COST,  $2850 


VELLING,  ETC. 

13)  M\-  MANDANA  BLVD.  AND 
-arl&ton  Ave..  Oakland.  Two-story 
(-room  dwelling  and  garage. 

mer Alfred  Cords.  1.505  Grand 

Ave.,  Oakland. 

chitect None. 

.y's  work.  CO.ST.  $.5000 


3PAIRS 

14)     NO.  348  PALM  AVE.,  Oakland. 

Repaiis. 


GARAGE 

(315)     NO.    5858    KEITH    AVE..    Oak- 
land.    Garage. 

Owner W.   C.   Mills,   Premises. 

Architect None. 

Contractor. ...Thos.  Courtright. 

COST,  $400 


ADDITION 

(316)     NO.    .5319      DOVER,     Oakland. 
Addition. 

Owner W.  Armcost,  Premises. 

Architect None. 

Day's  work.  COST,  $700 


ADDITION 

(317)     NO.    649   WALSWORTH   AVE., 
Oakland.    Addition. 

Owner Mailler    Searles.    Prem. 

Architect None. 

Contractor.. ..Chas.    Stockholm    &    Son, 
3324  Webster,  Oakland. 

COST,  $1000 


GARAGE 

(318)  SW  FAIRBANKS  &  KEN'MORE 
Oakland.     Concrete  garage. 

Owner Thos.    Kessler.    Premises 

Architect None. 

Contractor. ..W.  3.  David,  2428  Linden. 
Oakland. 

COST.  $475 
DWELLING 

(319)  W  FIFTY-SEVENTH  AVE  100 
N  Trask.  Oakland.  One-story  two- 
room  dwelling. 

Owner R.     L.  Hobbs.     2419    57th 

Ave..  Oakland. 

Architect None. 

Day's  work.  COST,  $500 


ADDITION 

(320)     NO.  2.552  FIFTY-FIFTH  AVE.. 
Oakland.     Addition. 

Owner John  H.  Robbins.  Prem. 

Architect  ..- ...None. 

DaVs   work.  COST.   $400 


GARAGE 

(321)     NO.  6436     REGENT.     Oakland. 
Garage. 

Owner W.  W.  Nolan,  1'52  2nd  St.. 

San  Francisco. 

Architect None. 

Contractor... .Fred      Hambleton.      3727 
13th  Ave..  Oakland. 

COST,  $425 


GARAGE 

(322)     NO.    2643    SEVENTY-FOURTH 
Ave..  Oakland.  Garage. 

Owner Marie  Simonich.  2645  74th 

Ave..   Oakland. 

Architect None. 

Contractor  ...J.  Hansen  San   Leandro. 
COST.   $400 


OFFICE   BUILDING 

(323)  SIXTY-NINTH  AVE  &  FOOT- 
hill  Blvd..  Oakland.  Two-story  re- 
ir.foiced  concrete  office  building. 

Owner Chevrolet    Motor    Co.     of 

California.  Premises. 

Architect George  W.  Kelham.  S.  F. 

Contractor.. ..P.  J.  Walker  Co.,  Monad- 
nock  Bldg..  S.  F. 

COST.  $150,000 


ALTERATIONS 

(324)     NO.  1630  TELEGRAPH     AVE., 

Oakland.     Alteiations. 
Owner H.  C,  W.  Steinbeck.  Okd. 
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Architect None. 

Contractor...  J.    F.    Shrader.    520    16th. 
Oakland. 

COST,   $400 


(325)     W  THIRD  A\'E  100  W  E-llth, 
Oakland.    One-story  factory. 

Owner Aluminum    Product.s    Co.. 

201  E-llth.  Oakland. 

Architect None. 

Contractor.  Jas.  H.  Pedgrift.  565  16th, 
Oakland. 
. COST.  $2000 


ADDITION 

(326)     NO.    3835      BUELL.      Oakland. 
Addition. 

Owner Geo.  Montgomery,  Prem. 

Architect None. 

Contractor ...  A.     W.     Roberts.     1608'/^ 
Kains.  Berkelev. 

COST.  .$600 


ALTERATIONS 

(327)     NO.  1438     BROADWAY.     Oak- 
land.   Alter  store. 
Owner Realty       Syndicate       Co., 

1440  Broadway.  Oakland. 
ArchKect Hamilton    Murdock.    SjTi- 

dicate  Bldg..  Oakland. 
Day's  woik.  COST.  $3nofi 


nA\'ELLING 

(328)     S  E-TWELFTH  34  E  41st  Ave., 
Oakland.     One-story  5-room  dwlg. 

Owner E.  O.  Francis.  4315  E-12th 

Oakland. 
.Architect  ...  None. 
Day's  work.  COST.  ?20(»() 


DWELLLNG 

(329)  S  E-T^\■ENTY-EIGHTH  80  E 
6th  Ave..  Oakland.  One-story  5-rooMi 
dwelling. 

Owner X.   0.  Jacobsen.   Oakland. 

.Architect None. 

Contractor ...C.   Texdahl,  3035   Harper, 
Berkeley. 

COST.   $2-5.50 


DWELLING 

(3.30)     S  INDIAN  ROCK  150  R  Mnrtnr 

Rock  Park.  Berkeley.     Two-.stnry  6- 

room  dwelling. 

OAvner E.  B.  Spitler.  815  Oxfoid. 

Berkeley. 

Arf^hitect None, 

Days   work.  COST,   $350<.) 


TANK 

(331)     NO.    2241      SHATTUCK     AVE.. 
Berkeley.    Tank. 

Owner Capedevilte  Bros.,  Preu. 

Architect None. 

Contractor....Pacific  Tank  &   Pipe  Co.. 
318  Market,  S.  F. 

COST.  $lon 


ALTERATIONS 

(332)     NO.     1930     BROADWAY.  Oak- 
land. Alterations. 

Owner Edwin     C.     Graff.       1 122 

Broadway.  Oakland. 

Architect None. 

Day's  work.  COST.  $500 


DWELLLNG 

(333)     W    EIGHTY-SIXTH    A'VE    515 

N  "D."  Oakland.     One-story  4-room 

dwelling. 

Owner Pieti-o   Capri,   Box   52.   R. 

F.  D..  San  I^eandro. 
ArchKect None, 
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Contractoi-...J.   R.   Sampson.  San   Lor- 
enzo, Cal. 

COST,  $60<» 


DWELLING 

(334)     W  EIGHTY-NINTH  AVE  75  N 

Ninth,   Oakland.     One-story   4-i-oom 

dwelling. 

Owner W.   J.   Hanner.   1307   89tli 

Ave.,  Oakland. 
.Architect  ...None. 
Day's  work.  COST,  $1700 


BUILDING  AND  ENGINEERING  NEWS 

DWELLING 

f342)     W  ARLINGTON   425  N  Circle, 
Berkeley.    Two-story  8-rooni  dwlg. 

Owner Herbert    F.     Kern,     2064 

Los  Angeles  Ave..  Bkly. 

Architect None. 

Day's  work.  COST,  $5000 


DWELLING 

(335)     S  HEARST  AVE  ISO  W  Laguua 
Oakland.     One-story   5-room   dwlg. 

Owner C.  W.  Short,  1029    Grand 

Ave..  Oakland. 

Architect None. 

Day's  work.  COST.  I20O0 


BRICK  GARAGE 

(336)  N  CENTER  353  W  Shattuck 
Ave  being  Let  35  Blk  1  Shattuck 
Tract  No.  1.  Berkeley.  All  work 
for  one-story  brick  garage. 

Owner H.  C.  Macauley  and  John 

Lauffer,   6th  and  Carlton, 
Berkeley. 

Architect Jam««   W.    Plachek.    2014 

Shattuck  Ave..  Berkeley. 
Contractor ...C.  Texdahl,  3035  Harper, 

Berkeley. 
Filed  Mar.  5,  '19.     Dated  Mar.  3,  '19. 

Brick   work  completed M 

Root  on   Vi 

Completed  and  accepted % 

Usual   35   days % 

TOTAL  COST,  $7523 
Bond.  none.  Limit,  as  soon  as  pas- 
sible. Forfeit,  none.  Plans  and  sepci- 
fications  filed. 


(307)     NO.      2258     ALAMEDA     AVE.. 

Alameda.     Addition. 
Owner P.    Franchi.    Cor.    Broad- 
way &  Lincoln,  Alameda. 

'  rch'.tect None. 

Dr.v's  work.  COST.  $400 


(338)     NO.      2313      CENTRAL      AVE.. 
Alameda.    Alterations. 

Ownei- E.     Lange,    2212      Pacific 

Ave..  Alameda. 

'  rchi'tect None. 

Contractor.. ..A.  G.  Voollmar,  2217  San 
Jo=e  Ave.,  Alameda. 

COST.  $1001 


.A  LTERATIONS 

(33!))     NO.  1715  DAYTON  AVE..  Ala- 
'"■eda.    Alterations. 

Owrer E.  A.  Kohl.  Premises. 

'  rch'tect Nonf. 

Contractor  .Claus    Burton.    993    Park. 
Alameda. 

COST,  $400 


AT,TERATIONS 

(340^     NO.    1549    FOURTH.    Alameda. 
Alterations. 

OwnpT D.  Bianco,  Premises. 

A  rch'tect None. 

Contractor..  ..Tohn      Perona,   570     7th. 
Oakland. 

COST.  $450 


CAR.AGF 

("41)     SR     BANCROFT     WAY     AND 
GrTt,  Berkeley.     Garage" 

O'-'-iier C.  Foley.  Premifes. 

'  "oh'tert None. 

Con/'ractor...-H.  C.  Kidder.  2075  Addi- 
son, Berkeley. 

COST,  $475 


ALTERATIONS 

(343)  W  COLLEGE  A"VE  300  N  Forest 
Oakland.    Alter  theatre  into  market. 
Owner C.    L.    Gifford,    5634    Col- 
lege Aye.,  Oakland. 

Architect None. 

Day's  work.  COST.  $2000 


GARAGE 

(344)     NO.    476    GRAND    AVE..    OaR^ 
land.     Garage. 

Owner Bertha  A.  Kraft.  Prem. 

Architect None. 

Contractor.. ..W.    A.    Farris,    16    Monte 
Vista  Ave.,  Oakland. 

COST,  $400 


DWELLING 

(345)     SW      SEV'ENTY-THIRD     AVE 

and  Fresno.  Oakland.     One-story  4- 

room  dwelling. 

Owner Antono  Weiss,  7321  Weld, 

Oakland. 

Architect None. 

Day's  work.  COST,  $500 


DWELLINGS 

(347)  LOTS  3  AND  4  PIEDMONT 
Center.  Piedmont.  Two  two-story 
7-room  frame  dwellings. 

Owner C.  M.  MacGregor,  470  13th 

Oakland. 

Architect G.  H.  Caig,  505  Santa  Ray 

Ave.,  Oakland. 
Day's  work.  COST,  $4500  each 


DWELLING 

(348)  W  EIGHTY-SEVENTH  AVE 
205  N  Plymouth.  Oakland.  One- 
story  5-room  dwelling. 

Owner John  Lindquist,  1634  84th 

Ave..  Oakland. 

Architect None. 

Day's  work.  COST.  $2250 


DWELLING 

(349)     NW  HOPKINS   AND   LAGUNA 
Oakland.     One-story   4-room   dwlg. 

Owner F.  F.  Heydenfeldt. 

Ai-chitect None. 

Contractor...  Anderson   &  McCoy.   1483 
Wellington.    Oakland. 

COST.  .$2000 


ALTERATIONS 

(350)  SE  THIRTEENTH  &  WASH- 
ington,  Oakland.    Alter  store. 

Owner ..MarjTnont  .,  &      Upright, 

Premises. 

Architect None. 

'Contractor....S.    Kulchar     &   Co..     8th 

Ave.  and  E-lOth.  Oakland 

COST.  $.5000 

DWELLINGS 

(251)     W  HIGH  160-190  N  San  Carlos, 

Oakland.     Two     one-story     5-room 

dwellings. 
Owner E.  M.  Marquis,  2827  Rus- 
sell. Berkeley. 

Architect J^one. 

Day's  work.  COST.  $2000  each 

DWELLING 

(352)  N  FORTY-SECOND  87  E  Shat- 
ter Ave.,  Oakland.  One-story  5-room 
dwelling. 


Owner T.  Griffiths,  4618  Walnu 

Ave.,  Oaklau'd. 

Architect None. 

Day's  work.  COST,  $260i 


D\YELLING 

(353)  E  LINCOLN  350  N  Hopkins 
Oakland.     One-story  5-room  dwlg. 

Owner F.  F.  Heydenfeldt. 

Architect None. 

Contractor    -Anderson   &   McCoy,   148: 
Wellington,   Oakland. 

COST,  $2501 

DWELLING 

(354)  E  LAWTON  AVE  250  S  Col 
lege  Ave..  Oakland.  One-story  five 
room  dwelling. 

Owner Clara  Avan  Fleming,  54& 

College  Ave.,  Oakland. 

Architect None. 

Contractor....Geo.    W.  Anderson,    223' 
Durant  Ave..  Berkeley. 

COiST,  |25» 


DWELLING 

(355)     N  BOND  230  E  Vicksburg,  Oak 
land.    One-story  5-room  dwelling. 

Owner Magnus  Nelson,  631  E-8tl 

Oakland. 

Architect None. 

Day's  work.  COST,  $200^ 


ALTERATIONS 

(356)  NO.  929  BROADWAY',  Oaklan( 
Owner Smith   Sawyer    Hardwar 

Co.,  Premises. 

Architect None. 

Contractor.. ..Corbett    &     Bayliss,  111 

Franklin,  Oakland. 

COST.  $47 

ALTERATIONS 

(357)  NO.  623  BROADWAY,  Oaklan( 
Alterations. 

Owner A.  H.  Bacharach,  Prem. 

Architect None. 

Contractor.  .T.  F.  Walker,  566  4th,  Ok( 
COST,  $40( 


GARAGE 

(358)     N'E   i-ARK     BLVD.   &     BEAU 
mont,  Oakland.     Garage. 

Owner Mrs.   B.   J.   Morford,   390< 

-^^  Park  Blvd.,  Oakland. 

Architect None. 

Contractor    -Solomon  Morris,  1221  Bu 
ohanan.  San  Francisco. 

COST,  $40( 


GARAGE 

(359)     E  PARK   BLVD.   120  N   Beau 
mont,  Oakland.    Garage. 

Owner Elmer  Nordyke,  3906  Pari 

Blvd.,  Oakland. 

.Architect None. 

Contractor... .Solomon  Morris.  1221  Bu 
chanan.  San  Francisco. 
COST.   $40( 


garagf: 

(360)     NO.  945     GRAND  AVE.,     Oak 
land.    Garage. 

Owner Paul    Tieberg,   Premises. 

Architect None. 

Conti-acfor.-.O.     L.  Burrltt.  427     63rd 
Oakland. 

COST,  $40( 


ALTERATIONS 

(361)     NOS.      732-38      E-ELEVENTH 
Oakland.    Alterations  and  repairs. 

Owner Wm.  F.  Neary.  1701  Tele 

graph  Ave..  Oakland. 

Architect None. 

Dav's  work.  COST.  $47; 


lESIDENXB 

362)     W  EIGHTY-THIRD  AVE  270  N 

K-Uth.  Oakland.    One-story  5-roora 

frame  dwelling. 
)wner E.  .M.  Marqiiis,  2827  Rus- 
sell. Berkeley. 

Architect None. 

Jay's  work.  COST,  $2000 


BUILDING  AND  ENGINEERING  NEWS 
COMPLETION  >OTirES. 


WELLING 

363)  S  MARIN  40  W  Fresno.  Ber- 
keley. One  and  one-half-story  six- 
room  dwelling. 

Xwner Berkeley  Development  Co 

Shattuck  &  Addison.  Bkly 

Vrchitect None. 

Contractor. ...Mason       McDuffie       Co.. 

Shattuck  &  Addison,  Bkly 

COST.  $3000 


^RAME  D^'ELLING 
1364)     LOT      14    NOVA      PIEDMONT 
Tract,      Piedmont.     All    work    two- 
story  and  basement  frame  dwig. 
jwnar G.  L.  Henry.   1115  Camp- 
bell, Oakland. 

Architect E.     W.   Cannon,     Central 

Bank  Bldg.,  Oakland. 
Contractor. -Harry        Schwalm.       721 

Main  St..  Haj-ward. 
Fnied  Mar.  7,  "Ift.    Dated  Feb.  27.  '19. 

FVame  up  and  sheathed M 

Plastered  : ^-4 

Completed  and  accepted.- ^A 

Usual  3.5  days -     V* 

TOTAL  COST,  $7623.35 
Bond.  $3811.67.  Surety,  Globe  Indem- 
nity Co.  Limit.  90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


ALTERATIONS 

(36.>)  SE  FOURTEENTH  &   WASH- 

ington.  Oakland.     Alterations. 
Owner Owl    Drug    Co.,   611    Mis- 
sion, San  Francisco. 

Architect None. 

Day's   work.  COST,   ^iOO 


ALTERATIONS 

(366)     NO.    412     EIGHTH.     Oakland. 
Alterations. 

"Owaer T.  Masuda,  Oakland. 

Architect None. 

Contractor... K.     .Minakata,      280     ot.i. 
Oakland. 

COST.  $400 


Mar.  7.  1»1!J— oW  HARDWICK  AVE 
2.50  SE  Worchester  Ave  SE  44.84 
SE  5.04  SW  111.37  NW  29.67  N^E 
110.49.  Piedmont.  Emma  E  Stelle 
to  whom  it  may  concern  ...Mar.  3.  1919 

Mar.  7,  1919— LOTS  1,  2,  3  and  4  Bik 
3  Re%ised  Map,  Piedmont,  Pied- 
mont. Piedmont  Church_to  Alfred 
Peterson  Feb.  18.  1919 

Mar.  7.  1919— N  W  NINETEENTH 
Ave  105  SW  E-19th  SW  35xNW  100 
Okd.  Thomas  M  Gardiner  to  Belle- 
fontaine  &  Higgins Jan.  2.  1919 


ALTERATIONS 

(367)     NO.     5539     TRASK.     On.kland. 
Alterations. 

Owner T.  H.  Zehndner.  Premises 

Architect None. 

Contractor.  R.   F.   Kelly,   5444   T.ask, 
Oakland. 

COST,  $400 


LTE!:S   FIXED. 


Mar.  31.  1919— W  ARDLEY  176  S 
Hampel  S  40xW125,  Okd.  Water- 
front Sash  &  Door  Co  to  W  J 
Moore Feb.    26,    1919 

Mar.  1,  1919— W  ARDLEY  136  S 
Harapel  S  40xW  125.  Oakland. 
Waterfront  Sash  &  Door  Co  to 
W  J  Moore Feb.  26.  1919 

Mar.  1.  1919— E  40  FEET  OF  W  80 
Lot  3  Blk  2.  State  University 
Homestead  Ass'n  No.  4.  Berkeley. 

Ernest  Hanson  to  H-C  Pfrang 

Feb.   28,   1919 

.Mar.  3,  1919^E  CORONADO  AVE 
&  Desmond  37i/4xl00.  Okd.  Oscar 
E  Nelson  to  whom  it  may  concern 

Mar.  3,   1919 

.Mar.  4.  igii^-iE  ZORAH  150  N 
Brooklyn  being  Lot  7  Blk  "C"  Ex- 
celsior Heights,  Okd.  FayP  W 
Eddy  to  Benj  F  Kopf ...Mar.  4,  1919 


KEfisioN  OF  mii.nix;  ( ox- 
tract. 


Alameda  Connty. 


Mar.  3.  l')19— LOT  14  Nova  Piedmont 
Tct,  Piedmont.  Owner.  G.  L.  Henry. 
Contractor,   Harry   Schwalm.     Con- 


NOTICE  OF   >0> -RESPONSIBILITY. 


Alameda  County. 

Mar.  4,  1919— SW  SEVENTH  AND 
Adeline  \V  53-3  S  110  being  No. 
1157  Seventh.  Okd.  Madalinc  B 
Van  Nostrad  as  to  improvements 
on    lea.sed   property 


AF.CHITECrS   CERTIFK  ATE. 


Alameda  County. 


Bond.  $3000.  SUieties,  E.  Richler  and 
T.  Klass.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


Robert  Owynn  Officer  has  filed  his 
Certificate  of  Architecture  for  Ala- 
meda County.  File-l  March  3.  191'>. 


DWELLING 

(368)  PTN  80  E  SIXTH  AVE  AND  E- 
18th  S  llOxE  35,  Oakland.  All  work 
for  one-stor}'  5-room  and  basement 
dwelling. 

Owner N.  O.  Jacobsen,  Oakland. 

Architect None. 

Contractor     C.  Texdahl.  3035  Harper. 
Berkeley. 

Filed  >far.  8.  '19.    Dated'Yeb.  26.  ']9._ 

Frame   up   *^.tO 

Plastered    ^ 

Completed  and  accepted .- 62a 

Usual  35  days - ••  §25 

TOTAL  COST.  $2»nO 

Bond.  none.     Limit.  75  days.     Forfeit, 

none.    Plans  and  specifications  none. 


Bin.DI\G  CONTRACTS. 
Santa  Clara  County. 


CO-lfPLETIOX  NOTICES. 


Santa  Clara  County. 


Recorded  Accepted 

.Mar.  6,  1919— SW  SAN  FERNA.NDO 
and  13th     Sts..  San     Jose.     A     M 

Whiteside  to  A  M  Whiteside 

Mar.  6,  1919 

Mar.  6,  1919— LOTS  1.  2.  3  BLK  99, 
Palo  Alto  Hopkins  Addition.  Mai 
M  Watson  to  H  A  Bridges..^ 

.....Feb.   27,   1919 


BITLDING  CONTRACTS. 


Fresno  County. 


DWELLING,   ETC. 

LOTS  15  AND  16  BLK  129,  Fresno. 
All  work  for  frame  dwelling  and  ga- 
rage. 

Owner S.  Tufenkjian,  Fresno. 

Architect JJone. 

Contractor.-..A.    Nicholson,    903    Palm 
St.,  Fresno. 

Filed  Mar.  4,  '19.     Dated  Mar.  3,  '19. 
Foundation    and    rough      frame 

completed    V* 

Plastered   % 

Completed    % 

4.5  davs  after % 

TOTAL  COST.  $7695 

Bond.  $3850.    Surety.  American  Surety 

Co.      Limit,    June    17.    1919.      Forfeit, 

none.     Plans  and  specifications  filed. 


DWELLING 

LOT  24  MATTEWAN  ADDITION, 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner K.  C.  Buwalda.  3411  Ven- 
tura St.,  Fresno. 

Architect None, 

Day's  work.  COST,  $2850 


DWELLING 

LOT  13  and  Part  Lots  12  and  14  Blk 
1,  Palm  Heights.  Frer.no.  Frame 
dwelling  and  garage. 

..K.  C.  Buwalda,  3111  Ven- 
tura St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $28-50 


Owner.. 


DWELLING 

LOTS  11  AND  12  BLK  1,  ilt.  Hood  Ad- 
dition,   Fresro.     Frame    dwelling. 

Owner Nelc   N.   Nelson,   1305  "I" 

St.,  Fresno. 

Architect None. 

Day'.",  work.  COST.  $.jCOO 


ALTERATIONS 

PALO  ALTO.     All   work  for  remodel- 
ing interior  of  bank. 

Owner Ist    National    Bank.    Palo 

Alto. 

Architect W.  H.  Weeks.  75  Post  St.. 

San  Francl'^co. 
Contractor  ...Fink  &  Schindler  Co..  226 

^13th  St..  San  Francisco. 
Filed  Mar.  5.   19.    Dated  Feb.  25.   19.  ^ 

As  work  progresses 75% 

Usual    35   days -  •  •  ^25% 

TOTAL  COST.  $6000 


FRA.ME  DWELLING 
CEDAR  PARK  Lot  13  Blk  7.  Fresno. 
Frame  dwelling. 

Owner L.    C.    Marley.    13'4    Van 

Ness  St..  Fresno. 

Architect None. 

D?.y'3  work.  COST    $200.) 


COMPLETION  NOTICES 


Fresno  County. 

Recorded  Accepted 

Mar.  4.  1919— SEC  19.  20-15.  Fresno. 
Oil  well  No.  58.     Southern  Pacific 

Co  to  whom  it  may  concern 

Feb.   27.   1919 
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BUILDING  CINTRACTS. 


SBcramento  County. 


OIL  STATION 

SACRAMENTO    ST.    &    FIRST    AVE., 
Sacramento.     Oil  station. 

Ow'ner ...J.   Tresch,   Sacramento. 

Architect None. 

Conti'actor.. -Standard   Oil    Co.,   Sacra- 
mento. 

COST,  .flOOO 


BUILDING  AND  BNOINBERING  NEJW8 

between  the  nortb  side  of  Balboa  Park 
anid  University  avenue.  Bids  for  thds 
worlc  were  received  several  weeks  ago 
but  action  was  delayed  by  a  protest 
from  property  owners. 


ALTERATIONS 

NO.   914  TAVBLFTH  ST.,  Sacramento. 
Remodel  store. 

Owner W.   S.   Simmonds,   Prem. 

Architect None. 

Day's  work,  COST,  $1000 

LIENS  FILED. 


Sacramento   County. 


Recorded  Amount 

Feb.  28,  1919-^LOTS  148,  149  &  150 

Natomas  Elkhorn     Sbdvn.,  Sa<?ra- 

nieaio.     Friend  &.  Terry  Lumber  Co 

vs  H  R  Minster  (Rosendale  Ranch 

Co  and  H  R  :\Iinster) .$187.16 

BrK;DI>G  CONTRACTS. 


San  Joaqntn  County. 


BUILDING 

NW   PINE   &  HUTCHINS   STS.,  Loili. 
Erect  building. 

Owner Dr.  A.  C.  Boehmer.  24  \V- 

Pine  St.,  Lodi. 

Architect None. 

Contractor. ..John  Heib. 
Recorded  Mar.  1,  1919. 

COST,  .$7.594. 99 


AMERICAN  BRANCH  BANK  OPENED 
AT  VLADIVOSTOCK. 


[Cablegram  from  Consul  John  K. 
Caldwell,  Vladivostock,  Siberia,  Feb. 
11,  1919.] 
A  National  City  Bank  branch  opened 
February  3  and  is  taking  deposit  ac- 
counts for  Allied  firms.  There  is  a 
heavy  demand  for  American  exchangs 
and  a  considerable  demand  for  Amer- 
ican credit,  but  the  market  is  one- 
sided and  extremely  limited.  There 
has  been  only  one  request  for  financ- 
ing industries.  The  bank  offices  are 
daily  crowded. 

# 

BRIDGE   BIDS   IVANTED. 


VrSALIA,  Tulare  Co.,  Cal.— Until  2 
P.  M.  March  19,  bids  will  be  received 
by  the  County  Supervisors  for  the  con- 
struction of  two  concrete  bridges  be- 
tween Dinuba  and  Visalia  on  the 
county  highway.  Plans  specifications 
may  be  obtained  from  the  County  Sur- 
veyor. Certified  check  for  5  per  cent 
required  with  each  bid.  Geo.  R. 
Prestige,  clerk. 

PAVING  CONTRACT  AWARDED. 

SAN  DIEGO.  Cal.— Geo.  R.  Daley, 
McXeece  Bldg.,  San  Diego,  was 
awarded  the  contract  at  $50,889  for 
grading  and  paving    Park    boulevard 


NEW   FIRE    ALAUM   SYSTEM   FOR 
FRESNO. 


FRESNO,  Fresno  Co.,  Cal.— Recom- 
mendation that  a  bond  issue  for  $120,- 
000  be  called  to  provide  a  new  fire 
alarm  system  to  the  city,  which  would 
furnish  adequate  fire  protection,  was 
made  by  Fire  Chief  "W.  C.  Berkholtz  in 
his  monthly  report  to  the  Police  and 
Fire  Commission. 

Berkholtz  declared  that  the  present 
system  was  so  inadequate  that  it  fre- 
quently delayed  Are  apparatus  from 
responding  to  an  alarm  by  from  six  to 
eight  minutes. 


IRRIGATION   DISTRICT   PLAITNED. 


BAKBRSFIEiLJ),  Kern  Co.,  Cal.— A 
permanent  executive  committee  has 
been  appointed'  to  promote  the  organi- 
zation of  an  irrigation  district  to  be 
known  as  the  Kern  Delta  Irrigation 
"District,  comprising  ©SO.OOO  acres,  all 
of  which  is  less  than  400  ft.  above  sea 
level.  The  committee  consists  of  An- 
drew Hancock,  of  Fairfax,  chairman; 
A.  B.  Robinson  of  Old  River;  H.  R. 
Peacock  of  Bakersfield;  Ralph  A.  Agey 
of  Reward,  and  N.  E.  Vandam  of  Shaf- 
ter.  State  and  federal  aid  for  the  pro- 
ject will  be  sought. 


PAVING  BIDS  WANTED. 


FRESNO,  Fresno  Co.,  Cal.— Until  5 
P.  M.,  March  17,  bids  will  be  received 
by  the  City  Clerk  ftor  constructing  a 
bithulithic  pavement  in  Mariposa 
.street  between  "M"  and  Divisadero 
streets;  also  for  constructing  bituMthic 
pavement  in  alley  in  Block  219.  Cer- 
tified check  for  10  per  cent  required' 
with  each  bid.  Chas.  Dillon,  City 
Clerk. 
(26182)     1st  report  Feb.  12,  1919.     E 


BIDS   WANTED  FOR  GRADING. 


BISBEE.  Ariz.— Until  10  A.  M., 
March  15.  new  bids  will  be  received  by 
the  Cochise  county  highway  commis- 
sion. Barnaby  Bldg.,  Bi.chee,  for  grad- 
ing on  Sec.  2  of  the  Pearce-Cochise 
road,  also  for  gradiing  on  the  Silver 
creek  section  of  the  road  from  Doug- 
las to  Rodeo,  N.  M.  Plans  and  speci- 
fications may  be  obtained  from  J.  C. 
Ryan,  highway  engineer,  Bisbee.  Cer- 
tified check  for  10  per  cent  required 
with  each  bid.  A.  H.  Gardner,  secre- 
tary. Bid<;  for  this  \vorkon  March  } 
were  rejected. 


MASONIC  TEMPLE  FOR  EUREKA. 

EUREKA,  Humboldt  CO.,  Cal.— Th« 
Masonic  Order  of  B)ureka  has  pur- 
chased the  northeast  comer  of  Fifth 
and  "I"  streets  and  plan  the  erection 
of  a  modern  Masonic  Temple.  FVnda 
for  the  proposed  building  are  yet  to  b« 
raised. 


SCHOOL  BONDS. 

WILLOWS,  Glenn  Co.,  Oal.— At  a 
meeting  attended'  by  100  residents  of 
the  community,  plans  for  a  new  school 
building  at  Ord  were  given  discus- 
sion. Endorsement  was-  lent  a  plan 
to  construct  a  building  to  cost  $20,000. 
The  funds  will  probably  be  raised  by 
a  bond  issue. 


BIDS  WANTED  FOR  PAVING. 

SANTA  ANA,  Orange  Co.,  Cal.— Until 
11  A.  M..  April  2,  bids  will  be  r«o«iT»d 
by  the  Supervisors  of  Orange  county 
for  paving  6460  lin.  ft.  of  Seventeenth 
street  in  the  Fifth  road  district. 

Bids  will  also  be  received  at  the 
same  meeting  for  paving  2521  lin.  ft. 
of  Magnolia  avenue  in  the  Third  road 
district.  The  county  will  furnish  ce- 
ment, gravel  or  crushed  rock  and 
sand.  Plans  and)  specifications'  may  be 
obtainied  from  the  county  surveyor  on 
deposit  of  $3.  Certified  check  or  bid 
bond  for  10  per  cent  required  with 
each  bid.  J.  L.  McBride,  County  Sur- 
veyor.   J.  M.  Backs,  County  Clerk. 


briik;e  work  planned. 

SAN  ANDREAS.  Calaveras  Co.,  Cal. 
— The  construction  of  a  new  concrete 
'bridge  to  replace  the  present  so-called 
Donnallon  Bridge  crossing  the  Cala- 
veras River  on  the  State  Highway  be- 
tween the  towns  of  San  Andreas  and 
Mokelumne  Hill  is  being  considered 
by  the  Supervisors. 


TO  PI  RCHA8E  FIRE  PITMP. 

TUR'LOCK,  Stanislaus  Co.,  C!al.— 
The  City  Trustees  have  decided  to 
spend  about  $2,000  to  buy  a  booster 
pump  for  the  Turlock  fire  department. 
The  pump  was  seen  in  action  at  Saw- 
telle  recently  by  Trustee  ESldon  P. 
Mains  and  Fire  Chief  E.  B,  Osborn 
and  a  favorable  report  made. 


March  10.  1919. 
TO   PIRCBASE  FIRE   EQUIPMElfT- 

MODOSTO,  Stjanislaus  Co.,  Cal. — 
Fire  Chief  George  Wallace  has  re- 
turned from  San  Francisco  after  in- 
vestigating various  types  of  auto- 
driven  fire  apparatus,  in  order  tc 
make  recommendations  to  the  counctt 
at  its  next  meeting,  when  $12, "00  wtll 
be  authorized  for  the  purchase  of  a. 
combination  hose  and  chemical  wagon, 
ttnd  a  combination  pump  and  hose 
wagon. 


^Mitrirs;;'  t    •    San  Francisco,  Cal,  March  19  ,1919 


560  Mission  Street 


Pnblitlied  Everr  Wedaetday 
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A  BIG  THING 


65 


New  Model  No. 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
'^     or  nice  Bungalow. 

A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid'explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Caliiornia  Trojan  Powder  Company 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Phelan  Building 
S  m  Francisco.  Cal. 


Kaihvay  Exchange  Buildins 
Portland.  Oregon 


telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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20(h  CENTURY 

Mixers,    Pavers,   Hoists  and 
Concrete  Carls. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Uarts,   Dump 
Wagons  and  Motor  Trucks. 

Purchase  from  the  manufacturer 

IVORRIS    K.     DAVIS,  IVI.nuf.c.ur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
.i.phon.  Mark.i  >  67S  SEVtNTH,  HARRISON  and  LANGTON  SIS.,  San  Francisco 


CABINEyr    MAKERS. 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dlealer  in  ma- 
hog-an.y,  antoque  and  all  kinds  o( 
furndture;  repairs  and  policing: 
Telephone   Oakland   2735. 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SEWER    BONDS    VOTED. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
— Bonds  of  $24,000  with  which  to 
finance  construction  of  sewer  exten- 
sions carried  at  a  recent  rlection. 


CLEARING  HOUSE  REPORTS 

FROM  CALIFORNIA  CITIES. 


SACRAMENTO    OFFICPT 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
contract  awarded   for   air 

PIPE. 

SAN  PRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has 
awarded  a  contract  to  the  Montague 
Pipe  &  Steel  Company,  for  furnishing 
and  delivering  air  pipe.  Contract  No. 
■57,  Hetch  Hetchy  Water  Supply. 


Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
L'BTeral  clearing  house  cities  for  last 
week  showing  the  amount  of  increase 
on   corresponding  date   last  year. 

Ineroase 
San    Francisco..$ll'2,0<9i2',91«  $.9',42i4(,Tfl2 

Los   Angeles 40,863,000  10,824,000 

Sacramento    4,380,218        8e0t,4'64 

San    Diego 2,233,172        376,944 

Fresno    2.422,828        101,638 

Stockton    1,7291,500     *522,832 

San    Jose 1,171,816         85,621 

Bakersfield    1,014,362        *24,893 

Pasadena   „       1.307,9&2        *16,248 

Long    Beach 1,397,747       358,492 

♦Decrease. 

♦ 

TO  USE  TIMBER. 

CHICO. — A  Sacramento  veneering 
plant,  operated  by  the  Gerber  inter- 
e.sts.  has  purchased  a  large  quantity 
of  Cottonwood  and  sycamore  timber  in 
tihe  Sacramento  River  bottom  lands 
near  here.     The  timber  is  to  be  felled 


HARDWOOD  HEADQtJM'^S 


AROMATIC  RED  CEDAR 

-     COTTONWOOSiELM-HOLLV 

V    SOUTHEeN-REIi.GUM 

;K0RY-LAUREI- MAPLE 

E60N  MAPLE-PLAIN  OAK 

-.QUARTERED    OAK  - 

.JVraffOC/r- /BENDING  OAK 

POPLAR- -Walnut 


WHITE  BROTHERS 


BR ANN.AN  STREETS « 


SAN  FRANCISCO,  CAL. 


and  transported  to  Sacramont'O  by 
river  steamer.  Tim'ber  purchased  is 
on  the  Litch  and  Hook  and  Johnson 
ranches  at  Litch  Lan<ling,  southwest  , 
of  Chco.  It  is  understood  that  the 
lumber  made  from  the  cottonwood  and 
sycamore  is  used  in  the  manufacture 
of  bari'els,  crates,  boxes  and  baskets 
for  fruit. 


ROAD   SURVEYS   UNDER   WAT. 

MERCED,  Merced  Co.,  Cal.— Sur- 
veys for  two  more  sections  of  the 
125-mile  county  highway  system  to  .be 
developed  under  the  .$1,250,000  county  ' 
road  bond  issue,  are  in  progress  by 
County  Sun'eyor  A.  E.  Cowell.  The 
two  sections  include  a  7%-mile  strip 
of  the  proposed  16-mile  Gustines-Los 
Banos  highway,  starting  from  Gus- 
tines;  and  the  6-raile  Hilmar  Colony 
road  between  the  river  and  the  Mer- 
ced-Stanislaus county  line. 

The  Supervisors  have  authorized  the 
Coi^nty  Sui-veyor  to  survey  the  high- 
line  route  between  the  old  site  of  the 
Dickinson  ferry  bridge  and  the  Salt 
slough  bridge.  This  is  for  the  purpose 
of  locating  and  holding  the  right  of  : 
way  in  the  region  where  Miller  &  Lux  , 
are  reclaiming  land  for  sutrdivision. 


A    Menioriible    MHliOfi;aiiy    Rridfjr. 


The  InBular  Lumber  Company  of 
'ifanila.  Philippine  Islands,  has  on  its 
right-of-way  a  bridge  built  of  solid 
mahogany  which  probably  is  the  larg- 
est ever  made  of  this  wood.  Its  ex-  i 
treme  length  is  468  feet  and  its  ex- 
treme height  is  39  feet.  It  has  three 
spans,  each  of  86  feet.  A  number  of 
the  timbers  ai-e  96  feet  long  and  30 
inches  square.  The  bridge  was  built 
by  Fred  McCnrdy,  who  was  shortly 
afterward  killed  by  a  native,  who  took 
that  method  of  showinig  his  disap- 
proval of  the  building  of  the  logging 
road  across  land  belonging  to  natives. 
The  company  had  proceeded  according 
to  law,  but  the  half-savage  native  was 
not  disposed  to  abide  by  ilio  law. 
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«    OPENED  FOR    RED     CROSS 
RECREATIOJV  BUILDING. 

.  Lawson,  formerly  of  Brandon'  & 
'son,  180  Jessie  St.,  was  the  low 
ler  on,  the  Red  Cross  Recreation 
to  be  built  at  the  Presidio  of  San 
n  Cisco. 

he  structure  will  be  of  hollow  tile 
jtruotion  costing  about  $27,000. 
ibids  were  wired  to  Wa;»hington. 
•atterson  RoaS  is  the  architect. 


SCHOOL  BOM)S. 

RiANGE,  Orange  v,u.,  Cal.  —  A 
;ial  election  has  been  called  for 
il  5  by  tbe  Ti-ustees  of  the  Orange 
>n  High  School  District  to  vote  on 
issuance  of  $150,000  bonds  for  the 
tion  of  an  auditorium  and  other 
dings  on  the  school  grounds  as  a 
memorial.  Preliminary  slcetthes 
estimates'  of  the  cost  of  the  pro- 
(d  buildings  submitted  by  different 
litects  are  being  considered  but  no 
ce  of  an  architect  has  been  made. 


R  SELECTED  FOR  SCHOOL  FOR 
BLIND. 

SRKEIJEY,  Alameda  Co..  Cal.— 
er  E.  Nichols,  a  director  of  the 
fornia  School  for  the  Deaf  and 
d.  has  announced  that  the  Board 
•Irectors  had  secured  an  option  to 
ihase  a  site  for  a  school  for  the 
i  The  ultimate  purchase  is  con- 
ent  upon  the  pas.sago  of  a  bill  now 
re  the   Legislature   providing  for 


$62,500  for  the  site.  The  site  selected 
is  at  the  corner  of  Rose  and  Sacra- 
mento streets,  in  North  Berkeley,  and 
contains  eighteen  acres. 


TABLE,    CHAIR    AND    LAMP    BIDS 
WANTED. 

OAKLAND,  Cal.— Bids  will  received 
by  L.  W.  Cummings,  City  Clerlt,  up  to 
March  20th,  12  M.,  for  furnishing 
tables,  chairs  and  lamps  to  be  used 
aet  Nominating  and  General  Municipal 
Elections  to  be  held  in  the  City  of 
Oakland  on  April  15th  and  .May  6th 
respectively. 


SHELTER    HOUSE  BIDS    WANTED. 

SACRAMENTO,  Cal.— Bids  will  be 
received  by  the  City  Council,  M.  J. 
Desmond,  City  Clerk,  up  to  April  1,  11 
A.  .M.,  for  the  erection  and  completion 
of  a  shelter  house  for  Del  Paso  Park. 

Specifications  on  file  in  the  office  of 
the  City  Clerk. 


HARBOR     C03IMLSSIONEKS     OPEN 
BIDS. 

SAN  P'KANCISCO.— At  the  meeting 
of  the  State  Harbor  Commissioners 
lield  March  13th  bids  were  opened  as 
follows: 

Fisli  Market. 

Wagner   &  Blob $14,690 

D.   W.   Ross 13,438 

Wra.    Martin 12,840 

Frank    B.    Peake 11,870 

N.   B.   Pierson 14,215 

Branch   &  Coffer 11,957 

Ruegg   Bros 11,675 

Hayes,    Oser   Co 12,360 

Val  Franz  &  Son 12,288 

A.   Elvin   12,372 

-Masow  &  Morrison  (low)....  10,477 

Howard    Williams. 13,268 

Robert  Trost  12,915 

0.  C.  Holt ...":.    13,940 

Lindgren    Co .'..  13,300 

Delfavero  &  Rasori 14,456 

Frank    Gallagher 11,450 

Higginson   Co 13,163 

J.  D.  Hannah 12,714 

P.  F.  Reilly 14,296 

L.  Cereghino  &  Son 13,725 

A.  H.  Vogt 11,687 

Awarded     to  Masow     &     .Morrison, 
Chroniclo   Bldg.     Bond.   .^lU"?;. 
Exfeudiii);  Pier  43. 
S.  F.  Bridge  Co $43,790 


Healy  Tibbitts  Constr.  Oo...  42,235 

J,   D.   Hannah 38,4S7 

Awarded  to  J.  D.  Hannah,  142  San'- 

iome  St.     Bond,  50%. 

Paving  Pier  31. 
Clark  &  Henry  Co  (low) $12,991.59 

Federal   Constr.    Co 16,999.84 

The  Fay  Imp.   Co 14,037..36 

Raisch   Imp.   Co 13,831.20 

Flinn    &    Treacy 15,979.20 

Awarded    to  Clark    &  Henry    Co., 

riear&t  Bldg.     Bond,  50%. 

(26055)  1st  report  Feb.  3;  2nd  Mar. 
1,  1919;  (24425)  1st  report  Sept. 
14,  1918;  2nd  Mar.  4,  1919;  (26536) 
1st  report  Mar.  4,  1919. 

Other  Business  Transacted^ 
Upon    i-ecommendation    of   Engineer 

F.  G.  White,  the  bill  against  J.  D.  Han- 

rah  for  $140.10,  was  cancelled. 
Bills  ordered  paid  as  follows: 
Pacific  Bldg.  Material  Co.,  $122.10. 
Healy  Tibbitts  Constr.   Co.;    $79,305 

and  $165.75. 

Home  Mfg.  Co.,  $463.50. 

J.  D.  Hannah,  $55.20  and  $85.83. 

Robert  Trost,  $150.37. 

J.  E  OVMaia,  $2064. 

Healy  Tibbitts  Const.  Co.,  $656. 

Contract  to  Jorgensen  Co.  for  doors 

on  Pier  31,  approved. 


NEW  PIPE  CO>rPANY  FORMED. 

BAKERSFIELD,  Cal.— Articles  of 
mcoi-poration  of  the  West  Side  Pipe 
and  Wrecking  Company  have  been 
filed  with  the  County  Clerk.  The  com- 
pany is  incorporated  at  $20,-O00  and 
the  principal  place  of  business  will  be 
located  at  Taft. 

Directors  of  the  Company  are  Sara 
Silverman.  L.  Rosenberg  and  Louis 
Faber. 

♦ 

YOSEMITE     HIGHWAY    BOARD    IS 
CHOSEN. 

Rudolph  Spreckel's,  chaii-mnn  of  the 
newly  organized  Yosemito  Valley 
Highway  As.<;ociation,  which  proposes 
the  construction  of  a  70-milc  concrete 
highway  from  .Merced  to  Yoscmite 
Valley  at  a  cost  of  $1,700,000,  last 
night  announced  the  selection  of  a 
committee  of  twenty-eight  Califor- 
nians  wlio  will  work  in  the  interer.t  of 
the  scenic  ro?.d. 

Sevan  hundred  fhcusand  dollars  to- 
ward the  con;tructioii  of  the  highway 
i.s  already  avalable  from  Federal  and 
Slate  sources.  The  i-om->.inin^  $1,000.- 
000  i.^  to  bo  sub.scribed  by  mo'orists  of 
Californi:).  who  will  he  askoj  lo  put  up 
$•'.  apiece.  In  return  for  tlic  .$.'>  the 
conli  ibiilors  will  bo  (ciiilcve,;  a.i  .'lUto- 
moliilo  permit  to  Yosemito  Park  by  the 
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ADVANCE     IVEWS  i 

Official  Proposals,  Etc. 


Contract  Awarded. 

STORE  Cost,  $ 

SANTA  CRUZ,  Santa    Cruz  Co.,    Cal. 

Front  Street. 
One-story  concrete  store',  50x100. 
Owner— Chas.  P.  Claric,  Santa  Cruz. 
Architect— ^Not  Given. 
Contractor— Brian  Byrne,  Santa  Cruz. 

Sketches  Being  Prepared. 
RESIDE(NOES  Cost,  J5,000  each 

SANTA  CLARA  CO.,  CAL.     Los  Gatos 

and  Saratoga. 
Two  frame  residences  (5  and  6  rooms) 
Owner — ^Withheld. 
Architect— <;iarence  A.  Tantau,  Clunie 

Dldig.,  San  Francisco. 


Plans  Being  Prepared^ 
HOTEL  Cost,  $40,000 

MONROVIA,  Cal.    Seven  Oaks  H<rtel. 
Twe-story  reioforced  concrete  annex 

to  hotel',  34x150,  and  addition  to 

dining  room,  24x42. 
Owner — L.  B.  Volmer. 
Architect — Frank  0.|  Eiager,  American 

National  Bank  Bldg.,  Monrovia. 


Contract  Awarded. 

RESIDENCE,  ETC.  Qost,  $10,300 

LOS  ANGELES.     No.  7056  Lanewood 

Avenue. 
Two-story     10-room  frame    residence 

and  garage. 
Owner— Isabella       G.        Haydeu,7139 

Hollywood  Blvd..  Los  Angeles. 
Architect — Not  Giveqi. 
Contractor — Hollywood     Constr.    Co., 

6040  Hollywood  Blvd.,  Los  Angeles 


Plans  Prepared. 

FRJUIE  FLATS  Cost,  $18,000 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 

E;ast  Ocean  Avenue  near  Alamltos 
Two-story  frame  and  plaster  flat  bldg. 
Owner — Mrs.  Wm.  T.  Nichols. 
Architect — W.  Horace  Austin,  222  Ist 

National  Bank  Bldg.,  Los  Angeles. 

Plans  Being   Prepared.       Ready     for 

Figures  Next  Week. 
RESIDENCES  .   Cosit,$3,500    each 

SAN     FRANCISCO.       Twenty-seventh 

Avenue  and  Balboa  Street. 
Three!  two-story  frame  residences. 
OAvner — E.    H.     Hildebrand.     Crocker 

Bldg.,  San  Francisco. 
Architect — E.   H.   Hildebrand,  Crocker 

Bldg.,  San  Francisco. 


Four-story    brick    apartments,    50x95, 

(15  5  and  6-room  apts). 
Owner — I.  Peters. 
Architects— Claussen       &       Claus6en, 

Macleay  Bldg.,  Portland:,  Ore. 


Cost,  $- 


Plans  Being  Prepared. 

RESIDENCES 

CROCKETT,  Cal. 

Ten  one  and  two-story     frame     resi- 
dences of  5  and  7  rooms  each. 

Owner — California-Hawaiian        Sugar 
Refiner}'. 

Architect — Vfm.  Knowles,  Hearst  Bldg 
San  Francisco. 
■Work  will  not  start  until  April,  and 

will  be  done  by  days  labor. 


Plans  Being  Prepared.    To  be  Done  by 
Days  Work. 

ADDITION  Cost.  $ 

SAN  FRANCISCO.       ShotweM  Street, 
bet.  17th  anO  ISth  Streets. 

One-story    addition,    38x37-6   to    rein- 
forced concrete  boilier  room. 

Owner — ^Htnd  Estate. 

Architect — 'Wm.  Knowles,  Hearst  Bldg 
San  Francisco. 
Foundations  are  in. 


Figures   Beimg  Takem   For   Plumbing 

and  E'lectTic  Work.     Three  Other 

Contractis  Awarded. 

SALESROOM.  Cost.  $40,000 

SAN     FRANCISCO.     N^    Washington 

Street  and  Van  Ness  Avenue. 
Three-story     brick     auto     salesroom 

building. 
Owner — Gerard  Investment  Co. 
Architects' — Rousseau  &  Rousseau,  110 
Sutter  St..  San  Francisco. 
Foundation  work  awarded  to  P.  J. 
Hurley,  509  ftth  Street. 

Brick  work  to  E.  J.  Brandon,  180 
Jessie  Street. 

Reinforcing  steel  to  Badt  &  Fisher, 
Nevada  Bank  Bldg. 

Carpenter  work  to  be  done  by  days 
labor. 

Figrures  are  now  being  taken  for 
plumbing  and  electric  work:  other 
piarts  of  the  work  ^vill  be  figured 
shortly. 


Plans  Being  Prepared. 
APARTMENTS 


Cost,  $50,000 


Plans  to  be  Prepared. 

ADDITION.  ETC.  Cost,  $^— 

SAN  JOSE.  Cal.  Market  and  Santa 
Clara  Streets. 

.■\dd  one-story  to  present  one-.story 
brick  binlding  and  alter  adjoin- 
ing building  for  .^tore. 


Plans    Being     Figured    for      Wirin) 

Plumibing.  Heating,  Etc. 
ADDITION  Cost,  $ — 

OAKLAND,    Alameda    Co.,    Cal.      lit 

and  Washington  Streiets. 
Four-stoiy   reinforced  concrete   add 

tion. 
Owner — Whitthorne  &  Swan. 
Architect — Wm.       Knowles,       Hears 

Bldg.,  San  Francisco. 


Ready  for  Figures  Next  Week. 
PACKING  HOUSE  Cost,  $ — 

FRiE)SNO.  Fresno  Co.,  Cal. 
One-story   steel   frame  and  mill  cor 

structed  packing  house. 
Owner — California  Packing  Cptn.,  10 

California  St..  San  Francisco. 
Architect— Phillip   Bush,   101    Califoi 

nia  St..  San  Francisco. 
(26258)     l.st  report  Feb.   17.  1919. 


Figures  Being  Taken  From  a  Selecte 

List  of  Contractors. 
PACKING  BLDG..  ETC.        Cost$  — 
HANFORD.  Kings  Co..  Cal. 
Two  one  and  two-story  brick  packin 

buildings.  110x250     and     100x250 

also  power  house  and  other  buil« 

ings  for  packing  plant;  also  fram 

cottages. 
Owner — California    Packing    Co..    10 

California  St.,  San  Francisco. 
Architect— Phillip   Bush,   101  Califoi 

nia  St.,  San  Francisco. 
Contractor — R.     F.     Felchin,      Rowel 

Bld'g.,  Fresno. 
NOTE: — Mr.  Felchin  has  been  award 
ed  a  contract  for  some  of  the  abov 
work. 


Plans  Being  Figured.    Bids  Close  Nex 

Week. 
APARTMENTS  Cost,   $10.00 

SAN  FRANCISCO.     Sacramento  Stree 

near  Buchanan  Street. 
Two-story  frame  apartments. 
Owner^ — Mr.  Marx. 
Architect— C.  O.  Clausen.  Hearst  Bid 

San  Francisco. 


Plaii.s  Being  Prepared. 

RESIDE.VCE.  ETC.  Cost,  $ 

HOLLYWOOD.  Cal.     Fi-anklfn  Avenu 

near  Cherokee  Avenue. 
Two-story   and   basement    frame    an' 

plaster  residence.  9  rooms  and 

bathrooms,    also    separate    garag 

with  turn  table. 
Owner — O.  L.  Baumbach.  Chicago,  III 


s  Being  Figured.    Bids  Close  Apr. 
1-4.  1019.  at  10  A.  M. 
;PITAL.  Cost,  $125,000 

KRMORE,  Alameda  Co.,  Cal.  Ar- 
royo Sanitarium. 

«  frame  and  stucco  hospital  build 
ings:  serrice  building;  women's 
help  building  and  medical  build- 
ing. 

ler — Alameda  County, 
jrtect — Henry  H.  Meyers,  Kohl 
Bldg..  San  Francisco, 
ds  are  being  taken  for  a  general 
raci.  except  elevator  work  and 
len  equipment  for  which  separate 
will  be  received. 


IS  Being  Figured. 

LA.GH  Cost,  $30,000 

FRA^"CISCO.    S  California  Street 
50  E  of  Powell  Street, 
-story  reinforced  concrete  garage 
er — J.  >I.  F.  Johnson, 
litects — O'Brien    Bros.,    240    Mont- 
gomerj-  St.,  San  Francisco. 
)TE: — The      grading      has      been 
rded     to  the  Sibley     Grading     & 
ning  Co..  180  Jessie  St. 


IS  Being  Prepared. 

:REATI0N  BUXJ.        Cost,  $15,000 

BRSIDE,    Cal.      March    Aviation 

Field.. 

•.story    frame    recreation    building, 

58x18. 

er — Knight  of  Columbus. 

litect— Albert  C.  Martin,  432  Hig- 

gins  Bldg.,  Los  Angeles. 


tract  Awarded. 

E  FOR  BA.VDSTAND  Cost,  $12,000 
:LAND,  Alameda  Co.,  Cal.  lake- 
side Park. 

lite  base  for  bandstand. 
ler — City   of   Oakland   Park   Com- 
missioners. 

litects— Reed   &   Corlett,   Oakland 
Bank  of  Savings  Bldg.,  Oakland, 
tractor — Andrew  T.  Hunt,  474  Per- 
kins St.,  Oakland. 
;her  bids  received  were  as  follows: 
cGilvray    Ra>-mond    Granite    Co., 

ns. 

iymond  Granite  Co.,  $18;500. 


tract  Awarded. 

IIDENCE  Cost,  $15,000 

;TA  BARBARA,  Cal.  Mission  Road 

i-story  frame  residence   (12  rooms 

and  3  bathrooms). 

ler — G.  X.  Illingsworth. 

Iiltect — Reginald       D.        Johnson, 

Staats  Bldg.,  Pasadena. 

tractor— 'Wlietstine  &  .Mayer,  1076 

North  Stevenson  Ave.,  Pasadena. 


is  Being  Figured. 
;nERY  Cost,  $250,000 

!  JOSE,  Santa  Clara  Oo.,  Cal.  Blk. 
Bounded   by   Mission,  Taylor,   9th 
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and  10th  Street^. 

First  unit  of  canneo'  Scanner}-,  ware- 
house and  boiler  house)  reinforc- 
ed concrete  and  galvanized  iron 
construction. 

Owner — Producers'  Warehouse  Co., 
Premises. 

Designers — Wallace  &  Bush,  Bank  oif 
San  Jose  Bldg..  San  Jose. 
-Mr.  James  Madison,  112  Market  St., 

San  Francisco,  is  the  president  ot  the 

company,  and  plans  may  be  obtained 

at  his  office. 


Plans  Bieing  Figured. 
ALTERATIONS  Cost,  $10,000 

SAX  FRAXCI9CO.  Xos.  1377-1379-1'381 
Geary  Street,  bet.  Gough  and  Oc- 

tavia   Streets. 
Alter   three-story     frame     flats     into 

apartments  of  1,  2  and  3  rooms. 
Owners — Royland  &  Wells. 
Architect — Arthur       Scholz.      Phelan 
Bldg..  San  PYancisco. 


Plans  Being  Figured.    Bids  Open  Next 

Week. 
HOTEL  Cost,  $35,000 

CALISTOGA,  Cal. 
Three-story  and  basement   reinforced 

concrete  hotel,  90x100. 
Owner — John  B.  Ghisolfo,  Calistoga. 
Architect— P.    Righetti.   Phelan    Bldg.. 

San  PranclBco. 


Plans  Being  Prepared. 

GARAGE  Cost,  $25,000  to  130,000 

SAN  FRAXCISCO.  W  Jones  St.  87-6 
N  Eddy  Street. 

Two-story  and  basement  reinforceid 
concrete  garage. 

Owner — Jet  Anderson,  Fisher's  Hat 
Store,  6«6  Market  St.,  San  Fran- 
cisco. 

Engineer — Pierre  Zucco.  166  Geary  St., 
San  Francisco. 


Contract  Awarded. 

WAREHOUSE,  ETC.  Cost,  $26,650 

WHITTIBR.  Los  Angeles  Co.,  Cal. 
One-story    and   basement   hollow   tile 

office  and  warehouse,  65x150. 
Owner — Southern  Counties  Gas  Co. 
Architects — Walker  &  Hutchison,  403 

Hibernian  Bldg.,  Los  Angeles. 
Contractors — Lepper     &     Laisy,   3704 

West  Washington  St,  Los  Angeles 


Plans  Being  Figured.    Bids  Close  Next 

Week. 
BUNGALOW  Cost,  $6000 

HAYWARD  PAKK,  San  Mateo  Co.,  Cal 
One-story    frame    bungalow    and    ga- 
rage for  2  machines. 
Owner — .Mrs.  Franklin. 
Architect — Grace  Jewett,     1103     Pine 
St..  San  Francisco. 
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STOREYS  AND  APARTMENTS 

Cost,  $15,000. 
SAN  FRANCISCO.     .Mission  Disitrict. 
Three-story     frame    apartments     and 

stores. 
O  w  ne  r — Wit  h  h  el  d. 
Architect — Arthur       Scholz,       Ph.«lan 

Bldg.,  Sao  Francisco. 
-Architect  Scholz  has  been  commis- 
sioned to  prepare  working  drawings 
as  above.  The  building  will  occupy  a 
corner  lot.  In  the  rear  of  the  lot  wiill 
be  built  a  bake  oven,  while  the  front 
of  the  ground  floor  will  be  fitted  up 
for  an  ice  cream  and  bakery  sales 
room. 

The  upper  floors  will  be  arranged 
for  2  and  3  room  apartments.  When 
plans  are  ready  for  figures,  full  de- 
tails will  be  given. 


RESIDENCE  Cost,  $50,000 

SANTA   CRUZ,   Santa   Cruz   Co..   Cal. 

Aiken  Place  near  Skyland. 
Hollow  tile  residence. 
Owner— C.   E.   Schmitt,   369   Pine   St., 

San  Francisco. 
Construction       Manager  —  Frederick 
WTiitten.  369  Pine  St.,  San  Fran- 
cisco. 
Contractor — Morrison  Bros.,  1310  Lib- 
erty St.,  Santa  Cruz. 
.NOTE:- This     job     was     published 
in  these  reports  on  March  5th  under 
No.  26572.     The  owner's     name     was 
given  as  C.  E.  Smith,  which  was  an 
error.    Work  is  well  under  way.    This 
job  was  first  reported  in  these  reports 
on  Aug.  16,  1918,  and  again  Sept.  17th. 


Work  Started. 

AUTOMOBILE  BLDG.     COST,  $13,000 

FRESNO,  Fresno  Co.,  Cal.  "I"  St.,  bet. 
Tuolumne  and   Stanislaus  Sts. 

One-story  brick  and  concrete  auto- 
mobile building. 

Owner— Dr.  T.  R.  Meux.  Lesse,  United 
Auto  Electric  Co.,  1922  Tuolumne 
St.,  Fresno. 

.Architect — None. 


Cost,  $- 


Plans  Being  Prepared. 
GARAGES 
S.A..V  FRA.NCISCO. 
Two  garages ;  one  being  a  one-story 

brick  to  cost  $17,500,  and  the  other 

a  one-story    reinforced    concrete, 

costing,  $15,000. 
Owner— Withheld. 
Architect— F.  S.  Holland,  1629  Folsom 

St.,  San  Francisco. 
Further  details  are  not  a\'ailable  at 
this  time. 


Plans   Being    Prepared.     To   be   Done 
by  Days  Labor. 


Building  Permit  Granted 

GARAGE  Cost.    $> 

COLUSA.  Colusa  Co..  Cal. 
One-story   concrete    garage.   80x120. 
Owner— M.  C.  Ford,  5637  Ocean  View 
Ave.,  Oakland. 


Cost.  $25,000 
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Plans  Being  Figured. 

RESIDENCE 
to  $30,000. 

HILLSBOROUGH,  San  Mateo  Co.,  Cat. 

Two-story  frame  resid'euce  (6  bed- 
rooms; 3  bathrooms;  2  sleeping 
porches;  living  room;  dining 
room,  etc. 

Owner — J.  M.  Go«wey. 

Architect— Alfred  Henry  Jacobs,  110 
Sutter  St.,  San  Pi-ancisco. 
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Plans  Being  Prepared. 
ALTERATIONS  Cost,  $15,000 

SAN     FRANCISCO.     Flood     Building, 
Market,  Powell  and  Ellis  Streets. 
Alter  and  add  to  shoe  stoi'e.     (Alter 
two  adjoining  stores;   erect  mez- 
zanine floor;  new  fixtures,  etc.) 
Owner— Walk  Over  Shoe  Co.,  Pneimises 
Architect— C.  E.    Gottschalk,     Phelan 
Bldg.,  San  Franlcisco. 


Wark  Started. 

GARAGE  Cost,   $11,000 

FRESNO,  Fresno  Co.,  Cal.  "I"  St.,  bet. 

Tuloumne  and  Stanislaus  Sts. 
One-story  brick  andi  concrete  garage. 
Owner — E.   J.   Weiman,   1445   "I"   St., 

Freisno. 
To  be  Done  by  Days  Work. 
RESIDENCE  Cost,    $5,00'0 

MOUNTAIN  VIEW,  Santa  Clara  Co. 
Two-story   and   basement   frame   and 

plaster  residience  (7  rooms). 
Owner— L.   Monroe,   Cr.   F.   Hardy   & 

Co.,  Phelan  Bldg.,  San  Francisco. 
Architect-^C.    E.    Gottschalk,    Phelan 

Bldg.,  San  Francisco. 


Plans  Complete.     Contract  to  be  Let 

by  Owner. 
ALTERATIONS  Cost,   $5,000 

SAN  FRANCISCO.     Divisadero  Street 

near  Green  Streiet. 
Alter  third  floor  of  frame   residence 

into  living  room. 
Owner— Marshall    Dill.    235    Pine    St., 

Sam  Francisco. 
Architect— C.  E.     Gottschalk.     Phelan 

Bldg.,  San  Fiancisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $15,000 

SAN  FRANCISCO.     NE  Guerrero  and 

SixteeBth    Streets. 
Alter  store  (new  fronts,  fixtures,  etc.) 
Owner— M.   Zeiss,   3187   16th  St.,   San 

Francisco. 
Architect-— C.   E.   Gottschalk.     Phelan 

Bldg.,  San  Francisco. 


Contract  Awarded. 

RECREATION   BLDG.       Cost,  $26,ft90 

SAN  FRANCISCO    Presidio. 

Two^story  hoTlow  til'e  recreation 
building. 

Owner — Red  Cross  Society. 

Architect — T.  Pattersom  Ross,  310  Cal- 
ifornia St.,  San  Friancisco. 

Contractor — A.  Lawson,  180  Jessie  St., 
San  Francisco. 


Plans  Being  Figured. 
ALTERATIONS  Cost,    $10,000 

OAKLAND,  Alameda  Co.,  Cal. 
Alterations   of  two  fi-ame   flat  build- 

inigs  into  apartments. 
Owner — Repi-«-sented     by     Mr.     Creig, 

1T56  BroadKvay,  Oakland. 
Architect — J.    Gather    Newsom,    1756 

Broadiway.  Oakland. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $14,000 

OAKLAND,  Alameda  Co.,  Cal. 
Alter  two-story     Class  "C"     building 

(store  and  rooms.) 
Owner— Withheld. 
Architect— C.  W.  McCaW,  Central  Bank 

Bldg.,  Oaikland. 


Cost,  1$ 


Plans  Being  Figured. 
LOFT  BUILDING 
LOS  ANGE'LES 

Three-story  brick  loft  building,  50x120 
Owner — Wagner-Woodruff   Co. 
Architects— Train  &  Wiliiams,  226  Ex- 
change Bldg.,  Los  Angeles. 


Cost,  $29,066 


Contract  Awarded. 

GARAGE 

HOLLYWOOD 

One-story  brick  garage,  100x150. 

Owner — H.  Henry  Ziegler,  Lessee 
Howard  Auto  Company. 

Designer  &  Contractor— The  Milwau- 
kee Bldg.,  Co.,  315  Wright  &  Cal- 
lender  Bldg.,  Los  Angeles. 


CA]>fERT    SITE    PURCHASED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Th«  Richmond-Chase  Company  have 
purchased  two  pieces  of  property 
fronting  on  the  west  San  Jose  line  and 
Cinnibar  and  Stockton  streets  as  a 
site  for  a  new  cannery,  which,  when 
complete,  will  represent  an  invest- 
ment of  $200,000. 

The  main  plant  will  he  erected  on 
what  is  known  as  the  Sln^letary 
property,  with  a  frontage  of  300  feet 
on  Stockton  avenue,  370  feet  on  Cin- 
nibar street  and  434  feet  on  the  rail- 
road. The  piece  of  property  on  the 
other  side  of  the  track  is  116  feet-  by 
374 

Architects  are  said  to  be  busy  on 
the  plans  for  the  various  buildings; 
and  construction  will  be'  started  as 
soon  as  their  work  is  complete,  as  the 
company  intends  to  be  equipped  in 
time  to  handle  a  big  fi-uit  and  tomato 
pack  this  season^ 


OAKLAND,  Cal.— That  the  old 
wharf  and  warehouse,  facing  the 
estuary  along  the  pi-«sent  tide  line 
between  Washington  and  Clay  streets, 
and  now  almost  crumiblng,  must  be 
condemned  with  the  next  year,  is  an- 

OAKLAITD  PLANS  NEW  WHAEF. 


nounoed  by  the  Department  of  Pul 
Works.  Plans  have  been  comple 
for  a  AVashington  street  wharf. 

The  work  will  cost  the  city  in 
neighborhood  of  $50,000,  according 
Commissioner  Fred  Soderberg. 


TO  REBITLD  BOX  FACTORY. 

PORTOLA,  Plumas  Co.,  Cal.—' 
Feather  River  Lumber  Compa 
which  recently  lost  its  box  fact 
at  its  plant  near  Portola  by  fire, 
clearing  the  ground  and  mak 
preparations  to  i'«build  immediat 
Superintendent  H.  E.  Leash  is  i 
purchasing  machinery  and  equipna 
for  t"- e  new  factory. 


Contract   Recorded 
APARTMENTS  Cost,  $141, 

LONG  BEACH,  Los  Angeles  Co.,  * 

Ocean  Ave.  bet.  Elm  and  Lindi 
Four-stoo'    and    basement    brick 

concrete  apartment  house,  50J 

(all  work  except  heating  and  ■ 

vator). 
Owner — Roy  A.  Terry,  Long  Bead 
Designer     &     Contractor — Milwau 

Bldg.,  Co.,  316  Wright  &  Calleu 

Bldg.,  Los  Angeles. 


TIME     FIXED    FOR     STREET 
PROVEMENT    PROTESTS. 

SANTA  CRUZ.  Santa  Cruz  Co.. 
— Notice  has  been  given  propi 
owners  who  desire  to  protest  aga 
the  opening  of  Pacific  Avenue  that 
protests  must  be  filed  before  Ms 
20 

This  proposed  opening  means 
widening  of  River  Street  at  the  i 
end  from  40  feet  to  163  feet,  an< 
the  east  end  from  50  to  70  feet, 
to  involve  an  estimated  cost  of  f 
$75,000  to  $100,000,  and  which  is  t( 
provided  for  by  direct  taxation-. 


LODI  PLANS  FATING. 

LODl,  San  Joaquiii  Co.,  Cal.— 
City  Trustees  have  instructed  City 
gineer  Brazelotti  to  prepare  plans 
specifications  for  paving  Lee  Av( 
and  Locust  streets.  Warrenite  pa' 
will  be  used. 

A  petition  has  been  presented  to 
Trustees  asking  the  improvemeni 
Walnut  street  from  Hiitchins 
Cherokee  Lane. 


SONOMA   COUNTY   SlUVEYOR 
SIGNS, 


SANTA  ROSA.  Cal'.— M.  P.  You 
County  Surveyor,  has  resigri'ed' 
position  to  accept  anoth'er  with 
Standard  Oil  Company. 

R.  Press  Smith,  Youniker's  assist 
has  been  elected  to  fill  the  vacanc 
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buldlvg  coxtra(  ts. 

San  Francisco  Connty. 

>u.  Owner               Contractor  Amt. 

S38  Falvey    Falvey  16000 

339  Ruegg   Ruegg  12000 

340  Rogers    Bovyer  -750 

341  Cal  Saw  WTcs Barrett  450 

342  CebrianEst  Collman  1000 

343  Hall    Hall  500 

344  Sullivan    Wold  400 

345  BatUstessa    3Iassagli  1750 

346  Gemhardt    Sherwood  10000 

347  Meyer    -Meyer  2000 

348  S  F  Rity  Co Heaphy  850 

349  Swanberg    Owner  400 

360  Cohen   Hansen  4300 

351  Parkside    Rlty Nelson  13800 

352  Sam"    Same  17250 

353  Pacific  Box  Pattinson  5000 

354  Blumenaw    Olsen  700 

355  Schilb    Schrepfer  700 

35fl  1st  Cong.  Ch Novelty  500 

357  Levin    Novelty     500 

358  De   Geayer  Coburn  7950 

359  Briano    _Ainoroso  6650 

360  Gerard   Invst   Owner  4OO00 

361  Hoffman    Diestel  2000 

3€2  Coast  Metal Coburn  1440 

363  Borgey    Hatch  400 

364  O'Loghlin    Kohler  800 

36n  Gannon    Kruger  400 

366  Tatsund   Tatsund  4O0 

3€7  Corder   Forbes  13750 

368  Ruegg  Bros   Owner  2000 

?69  Riesener    Owner  3000 

370  Allred   Bacigalupi  500 

371  FYeeman    Sheridan  80  J 

372  O'Loghlen    Kohler  800 

373  Johnson    Sibley  4350 

374  Dowllng   Moller  10000 

375  Morris    Morris  4200 

376  Truillet   H'ealing  450 


Owner California   Saw  Wks.,   714 

Brannan.  San  Francisco. 

Architect None. 

Contractor  ..Barrett     &  Hilp,     Sharon 
BIdg.,  San  Francisco. 

COST.  $450 


FRAME  F.JVTS 

(338)     W      TWENTY-EIGHTH      AVE 

200-223-250-275  N  Geary.    Four  two- 

storv  frame  flats. 

Owner A.  J.  Falvey,  124  Clayton, 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $4000  each 


DWELLI.XGS 

(339)  A\'EST  PORTAL  PARK  Lots  6. 
8  and  12  Blk  2920.  Three  two- 
story  frame  dwellings. 

Owner Leo  J.  Ruegg,  719  Pacific 

Bldg.,  San  Francisco. 

Architect None. 

Contractor..  Ruegg   Bros.,    719   Pacific 
Bldg.,  San  Francisco. 
TOTAL  COST.  $4000  each 


REPAIRS 

(340)     NOS.  1661-1663  POST.     Repair 
fire  damage. 

Owner J.    F.   Rodgers.   8.53    36th, 

Oakland. 

Architect None. 

Contractor  ...Bovyer  &  Sons.  2407  Cali- 
fornia, San  Francisco. 

COST.  $7.Vl 


ALTERATIONS 

(342)     NO.   27  PELL.     Alterations. 

Owner Cebrian  Estate,  Mechanics 

Institute  Bldg.,  S.  F. 
Architect G.    A.    Applegarth,    Claus 

Spreckels  Bldg.,  S.  F. 
Contractor.. ..A.  D.  Collman,  110  Jessie, 

San  Francisco. 

COST,  $1000 


CONCTRETE   WORK,  ETC. 

(343)     NO.  228  GRANT  A\^.  Concrete 

work,  painting  and  minor  electrical 

work. 

Owner. Mrs.  Clara  Hall  and  Mrs. 

Marie  Kelly. 

Architect None. 

Days  work.  COST,  $500 


CE.MENT  YARD 

(344)     NO.  1173  VALENCIA.     Cement 
yard  and  repair  underpinning. 

Owrer Mrs.  Sullivan. 

Architect None. 

Contractor....C.  L.  Wold  Co.,  75  Sutter, 
San  Francisco. 

COST,  $400 


GARAGE 

(345)  W  MASON -30  N  Vallejo.  All 
work  for  one-story  concrete  garage. 

Owner D  o  m  e  n  i  c  o    Battistessa, 

Premises. 

Architect Albert        Hassagli,       147 

Parker  Ave..  S.  F. 
Contractor.. ...Massagli  &  Vannucci,  147 

Parker  Ave.,   S.   F. 
Filed  Mar.  10,  "19.    Dated  Mar.  8,  "19. 

■ftTien   75^^  completed $583.33  1-3 

Completed  and  accepted..  583.33   1-3 

Usual  35  days 583.33  1-3 

TOTAL  COST,   $1750.00 
Bond.  none.    limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 

(346)  SE  EIGHTEENTH  &  MISSION 
One-story  frame  store  and  ware- 
house. 

Owner Louis   J.   Gemhardt,   2205 

Mission,    San    Francisco. 

Architect None. 

Contractor    .William  E.   Sherwood,  40 
San  Carlos  Ave..  S.  F. 

COST,  $10,000 


Contractor. ...J.  J.  Heaphy.  1721  Lom- 
bard, San  Francisco. 

COST,  $850 

ALTERATIONS 

(349)  NO.  3232  JACKSON.  Alter 
residence. 

Own«r C.  O.  Swanberg,  Mer- 
chant's Ice  &  Storage  Co., 
San  Francisco. 

Architect M.  J.  W'elsh,     915     Treat 

Ave.,  San  Francisco. 

Day's  work.  COST,  $400 


RESIDENCE 

(347)  NE  LELAND  A\'E  &  PEABODY 

One-story  frame  residence. 
Owner Louise  E.  Nfeyer,  86  Ray- 
mond Ave.,  S.  F. 

Architect None. 

Conti-actor  .  John   B.   Meyer,   86   Ray- 
mond Ave.,  San  Francisco 
COST,  $2000 


ALTERATIONS 

(341)     SW  BRANNAN  &  HARRIETT. 
Alterations. 


ALTERATIONS 

(348)     -NO.  240  MONTGOMERY.  Alter 
insurance  office. 

Owner S.  F.  Realty  Co..  Preni. 

Architect -None. 


FRAME  BUNGALOW 
1 3.^0)     LOT   16   and  S   9  feet  Lot  17 
Blk  3174.  Westwood  Park.    All  work 
for  frame  bungalow. 

Owner Sylvan  Cohen.  720  Baker, 

San  Francisco. 

Architect Ida  F.  McCain,  318  Kea.r- 

ny,  San  Francisco. 
Contractor. ...H.   J.   Hansen,    1327    20th 

Ave.,  San  Francisco. 
Filed  -Mar.  11,  '19.    Dated  Mar.  7,  '19. 

Frame    up   and   roofed $1075 

1st  coat  plaster  on 1075 

Completed   and   accepted 1075 

Usual   35  days 1075 

TOTAL  COST,  $4300 
Bond,  $2100.  Surety,  E.  V.  Lacey  and 
E.  EUlngson.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications  filed 


RESIDENCEE 

(351)  E  THIRTY-THIRD  AVE  150 
S  Taraval  S  100xB120.  All  work  for 
four  one-story  frame  residences. 

Owner Parkside       Realty       Co., 

Crocker  Bldg.,  S.  F. 

Architect None. 

Contractor  ...Nelson     Bros.,   747,    19th 

Ave,   San  Francisco. 
Filed  Mar.  11.   19.    Dated  Mar.  7.  '19. 

Frame    work   up $3450 

Enclosed   and   brown   coated....  -3450 

Completed    and    accepted 3450 

U.sual    35    days 3450 

TOTAL  COST,  $13,800 
Bond,  $7000.  Sureties.  Edwin  T.  Pet- 
ersen and  Chas.  Monson.  Limit,  90 
days.  Forfeit.  $10.  Plans  and  speci- 
fications filed. 


RESIDENCES 

(352)  S  TARAVAL  57-6  W  30th  Ave 
W  ISOxS  100.  All  work  for  five  one- 
story  frame  residences. 

Owner. Parkside       Realty       Co., 

Crocker  Bldg.,  S.  F. 

Architect None. 

Contractor  -Nelson     Bros.,   74?     I9th 

Ave.   San  Francisco. 
Filed  Mar.  11,  '19.    Dated  .Mar.  7,  '19. 

Frame    work    completed $4312.50 

Enclosed  and  brown  coated..  4312.50 

Completed    4312.50 

Usual  35  days 4312.50 

TOTAL  COST,  $17,250 
Bond,  $9000.  Sureties,  Edwin  T.  Pet- 
ersen and  Ch?.s.  Monson.  Limit,  90 
days.  Forfei'  $10.  Plans  and  sped- 
fidatlons   filed. 


ADDITION 

(353)     SB      BEACH    AND      TAYLOR. 
Two-story  addition  to  present  two- 
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stoiy  fuiiiie  factory. 

Owner Pacific 

Premises. 

Architect None. 

Conti-actar....J.      Pattinson.     925 
Afemeda.  Berkeley. 

COST.  $.50(10 


Box        Factory. 


The 


ALTERATIONS 

(354)     W  GRANADA  near  Ocean  Ave. 
Alter  store  into  3-room   flat. 

Owner Mrs.      Sai-ah     Blumenaw, 

235  Granada.  S.  F. 

Ai-chitect None. 

Contractor.. ..Olat  Olsen,  1214  Stanyan, 
San  Francisco. 

COST,  $700 


ALTERATIONS 

imsy    NO.    167    TWENTY-SEVENTH. 
Alterations. 

Owner J.  Sohilb,  PremiGes. 

Architect None. 

Contractor....Fred  Schrepfer.  142  27th, 
San  Francisco. 

COST.  $7no 


ELECTRIC  SIGN 

(3&6)'    SE  POST  AND  MASON.    Elec- 
tric sign. 

Owner First    C  o  n  g  r  e  g  a  t  ional 

Church,  Premises. 

Architect Reed     Bros..     California- 
Pacific  BIdg.,  S.  F. 

Contractor. ... Novelty    Elec.    Sign    Co.. 
165  Eddy.  San  Francisco. 
COST.  $500 


ELECTRIC  SIGN 

(3'57)     NO.     884  MARKET.       Electric 
sign. 

Owner A.  &  J.  Levin.  Premises. 

Architect None.    ' 

Contractor. ...Novelty     Elec.   Sign     Co  . 
165  Eddy,  San  Francisco. 
COST.  $500 


BRICK  PACTOCRY 

(358)  SE  SHIPLEY  125  NE  Fifth  NE 
lOOxSE  75.  All  work  for  two-story 
brick  factory. 

Owner Jean     De     Geayer.  Plaza 

Hotel,  San  Francisco. 

Architect A.    E.    Garin,    1849    Page, 

San  Francisco. 
Contractor. ...Ira  W.  Coburn.  180  Jessie. 

San  Francisco. 
Piled  Mar.  12,  '19.     Dated  Mar.  11,  '19. 
Concrete  forms  in  to  pore  con- 
crete to   2nd   floor $2000 

Concrete   forms    ready   to   pore 

all    walls 1000 

Complieted  and  accepted Ift50 

Usual   35   davs 2000 

TOTAL  COST.  $7950 
Bond,  $4000.  Sureties.  V.  Fassio  and 
P.  M.  Phillips.  Limit.  60  days.  For- 
feit, $5.  Plans  and  specifications  filed. 
First  reported  as  No.  275,  Feb.  28, 
1919. 


FRAME    FLATS 

(359)  E  MONTGOMERY  117  S  Union 
20x91-8.  All  work  except  gas  and 
electric  fixtures,  window  shadesr 
finish  h'ardware.  and  wall  beds  for 
two-story  and  ba-^^ement  frame  flats. 

Owner Fmnk  Briano.  1220  Mont- 
gomery, San  Francisco. 

Architect None. 

Contractor.. ..P.     C.       Amoroso,       1336 
Kearny,  San  Francisco. 

Pited  Mar.  12.  '19.    Dated  Mar.  5.  '19. 

Frame  up  and  root  on $1662.50 

Brown    coated    and    plumbing 

in 1662.,S0 

Completed  and  accepted' 1662.50 

Usual  35  days 1662.50 
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TOTAL  COST.  $66yO.(X» 
liond.  $3325.  Sureties,  F.  Tataro  and 
B.  Ruggiero.  Limit.  90  days  after 
.Mar.  30.  Forfeit,  none.  Plans  and 
specifications  filed. 

First  reported  as  No.  316.  .Mar.  7,  'Ifl 


SAI<ES  ROOiM 

(360)  XE  WASHINGTON  AND  VAN 
Ness  Ave,  Three-story  brick  auto 
sales  rooin. 

Owner Gerard      Invst.    Co.,      110 

Sutter,  San  Francisco. 

Architect Rousseau      &     Rousseau. 

110  Sutter.  San  Francisco. 

Day's  work  and  Sub-Contracts, 
Foundation   work  awarded   to   P.   J. 

Hurley.  509  6th  St.;   brick  work  to  E. 

J.  Brandon.  180  Jessie  St.;  reinforcing 

steel  to  Badt  &  Fisher,  Nevada  Bank 

Bldg. ;  carpenter  work  to  be  done  by 

day's  labor. 

COST.  $40,000 

REPAIRS 

(361)  NO.  1625  ■WEBSTER.  Repair 
fire  damage. 

Ow-nr W.  Hoffman,  1247-51  Web- 
ster, San  Francisco. 

Architect N^ne. 

Contractor  ..John     Die.stel,    248    Russ. 
Bldg.,  San  Francisco. 

COST.  $2000 

ADDITION 

(362)  NO.  1'255  HARRISON.  Addi- 
tion to  rear  of  factory. 

Owner Coast  Metal  Works.  Prem 

Architect None. 

Contractor. ...Chas.  Coburn,  180  Jessie. 
San  Francisco. 

COST,  $1440 


(rorreetion.    Work  and  Owner's  \ame 
Omitted.) 

ALTERATIONS 

(363)     NO.      1254     FORTY-SEVENTH 
Ave.     Alterations. 

Owner M.  Borgey,  Premises. 

Architect None. 

Contractor..  .H.  L.  Hatch.  4439  Geary, 
San  Francisco. 

COST.  $400 


ALTERATIONS 

(3-64)     W      TWENTY-FOURTH     AVE 

100  S  Lincoln  Way.    Alterations. 
Owner Sylvia      O'Loghlin,      2569 

Mission.  San  Francisco. 
Architect 0.  E.  Evans.  2569  Missjon 

San  Francisco. 
Contractor. ...H.     Kohler.   427     Lisbon, 

San.  Francisco. 

COST.  $800 


ALTERATIONS 

(365)     NO.  572  GOLDEN  GATE  AVE. 
Altei-ations. 

Owner M.  M,  Gannon,  Premises. 

Architect None. 

Contractor.. ..Louis  Kruger.  743  Gough. 
San  Francisco. 

COST.  $40n 


ALTERATIONS 

(366)     SW  BUCHANAN    AND     POST. 
Alterations. 

Owner S.    -Tatsnnd.     1701     Post. 

San  Francisco. 

.Architect None. 

Day's  work.  COST.  $400 


ALTERATIONS 

r?67)  S  GEARY  92-6  W  Powell  W  45 
xS  137-6.  Wrecking,  excavation, 
bulkheading.  underpinning,  brick 
chimney,  concrete,  sidewalk,  side- 
walk doors,   prism   lights,   curbing, 


etc.,  for  alterations  and  ad'ditlona  to 
St.  Francis  Theatre  Building  for 
cafe. 

Owner T.  W.  Corder,  Inc. 

Architects Cunningham    &    Poltteo, 

1st   National   Bank   Bldg., 
San  Francisco. 
Contractor. ..Richard  J.  H.  Forbes,  Mo- 

nadnock  Bldg.,  S.  F. 
Filed  Mar.  13.  '19.    Dated  Mar.  8,  'W. 
On  1st  and  15th  of  each  month    75% 

Usual    35    days 25^. 

TOTAL  COST.  $13,750 
Bond.  $6875.  Surety,  The  Aetna  Casu- 
alty Surety  Co.  Limit,  50  days.  For- 
feit. $25.  Plans  and  specifications 
filed. 

ALTERATIONS 
(368)     NO.  1915  HLDE.     Alter  fla*s. 

Owner Ruegg  Bix)s.,  Pacific  Bldg 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $2000 


Ai.TERATI0N9 

(369)  E  EIGHTH  bet.  Harrison  an<?. 
Bryant.  Alter  brewery  plant  ioto 
chocolate  factory. 

Owner The    Riesener   Chocolate. 

Premises. 

Architect E.     A.   Neumarkel,     1566 

O'Parrell,  San  Francisco. 
Day's  work.  COST,  13000 


CHIMNEYS 

(370)     E      TWENTY-SECOND       AVE 
Cor.  Cabrillo.     Erect   chimneys   on 
five  dwellings. 
Owner C.    S.   Allred,   150    Onon- 
daga Ave.,  San  Francisco. 

Architect None. 

Contractor.. ..Bacigalupi  &  Dagneait, 
2160  Union,  San  Fran- 
cisco. 

COST,  ?500 


ALTERATIONS 

(371)     NE  SUTTER  AND  STOCKTON 
Alterations. 

Owner Dmma  B.  Freeman,  Prem. 

Architect None. 

Contractor....Sheridan     &  Stroth,     267 
Central  Ave.,  S.  F. 

COST,  $yoo 


ALTERATIONS 

(372)  W  TWENTY -FOURTH  AVE  100 
S  Lincoln  Way  S  2.5xW  120.  All 
work  for  alterations  and  additions 
to  one-story  frame  bungailow. 

Owner Sylvia  O'Loghlen,  Prem. 

Architect O.  B.  Evans,  2569  Mission 

San  Francisco. 
Contractor....H.     Kohler,   427     Lisbon, 

San  Francisco. 
Filed  Mar.  14,  '19.    Dated  Mar.  12,  '19. 
Rat  proofing  done,  rough  plumb- 
in  and  new  partitions  sat $200 

Electric  wiring  done  and  plaster 

finished  «» 

Completed  and'  accepted 200 

U.sual  35  days 200 

TOTAL  CJOST,  $800 
Bond,  none.  Limit,  60  days.  Forfeit. 
$1.     Plans  and  specifications  filed. 


EXCAVATION,  ETTC. 
(373)  S  CALIFORiNIA  49  E  Powell  S 
100  E  1  S  24  W  50  S  13-6  E  117-6  N 
137-6  W  68-6.  Excavation,  leveling, 
shoring,  filling,  etc..  for  one-story 
and  basement  garage  building. 

Chvner J.    M.    S.    Johnson,    1300 

Post,  San  Francisco. 

Architect O'Brien    Bros.,    Inc.,    240 

Montgomery,  S.  P. 
Contractor. ..Sibley  Grading  &  Team- 
ing Co.,  284  Dolores.  S.  F. 
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>i^r^.^-^^'    :-'°'^.:!.''!^^^^:^^^^^^  ^^';;^  cost..^o 
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,ar.    11.   l»^Vl3q  5%™  eV  123-  399     Same    |^^|  2750  '"^Her  d^velling  into  flats. 
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^'^l^A^^Victor^I^-^^^      tS^     MaS.amp:;Hen^-         400      r^^LLING      ^^    ^^^,,,,    3e..e,ey. 
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^^iS^l^^E^  S'^^NTACLARA^SCre^  A-TERATK^B^      ^^^^       ,^,„, 

Artott  to  Jas  Arnott    &^Spn^--9,,  ''^^^^^^    O^^l^nd.      Two-stoiy     8  room          ^,,„^ti^^,s     ^                            p^^ 

i  '__— —  dwelling.                             ,,(.-  E-16th,  0\vTier -ys-  -""•' 

-Tl^sWr  owner H^^.r^"  '^'^  C'" -rk:"""_l__       ^^'^'  ''"" 

SanlW^ount.^^^  ^-^^Hva^  A^e^^^  ^^f^O.  2604    PRUITVAX.    AVE.. 
S^'Ts^W  THIRTY-SEVENTH 


I," 

f'ahlainl.     une      Hnd    niit'-liair-sloiy 

siable. 

Own*!- S.  Zuint.  Prenii.ses. 

Aichilect None. 

Contractor. ..J.     B.   Wren,     2546     34th 
Ave..  Oalcland. 

rosT,  $400 


BUIIJDINC   AND  ENGINEERING  NEWS 

Owner Win.  Oja.  2702  .Mutthews. 

Berkel«y. 

Architect None. 

Day'.s  work.  COST.  $2300 


DWELLING 

(S80)  E  NINETEENTH  AVE  65  S  E- 
;'»th,  Oakland.  Onie-story  S-room 
dwelling. 

Owner James    A.  Johnson,    2923 

^  21st  Ave.,  Oakland. 

Ai-cliitect None, 

Pay'.s  work.  CO.ST,  $2200 


WAREHOUSE 

(381)   E-TBNTH   &   47TH   AVE.,   Oak- 
laJMl.     One-story  warehouse. 

Owner National  Lead  Co.  of  Cal- 
ifornia, American  Nat'l. 
Bank  BIdg..  S.  F. 

Architect None. 

Contractor  ...H.  P.  Hovt  &  Co.,  Monad- 
nock  BIdg,  S.  F. 

COST.  $10.0fiO 


COAL  .>^HED 

(3S2)     E  SAN  PABLO  AVE  50  S  24th, 

Oakland.    One-story  coal  shed. 
Owner M.   C,   Chapman,   Oakland 

Bank     of  Savings     Bldg.. 

Oakland. 

Architect None. 

Contractor.. ..J.  F.  Dingwell.  2021  West, 

Oakland. 

COST.   $2."78 


COAL  SHED 

(383)  POINT  50  FEETT  FROM  SE 
Cor.  24th  and  San  Pablo  Ave  E  103 
S  50  W  88  N  56,  Oakland.  All  work 
for  one-story  fi-ame  coal  shed. 

Owner M.  C.  Chapman,  57  Santa 

Clara   Ave.,   Oakland. 

Architect None. 

Contractor. ..J.  F.  Dingwell,  2021  West, 
Oakland. 

Filed  Mar.  11,  '19.     Dated  Mar.  11,  '19. 

Foundations  completed  % 

Frame  up   Vi 

Coippleted  and  accepted Vi 

Usual   35   davs i/4 

TOTAL  COST.  $2578 

PonJ,  none.     Limit,  45  days.     Forfeit. 

none.     Plans  and  specifications  filed. 

(3841  NO.  1442  BROADWAY.  Oak- 
land. .A.I1  work  for  alterations  to 
?iore. 

Owner Realty    Syndicate.      1440 

Broadway,  Oakland. 
Architect Ha"nllon  Murdock.  Real- 
ty Syndicate   BIdg.,  Okd. 
Contractor. ..S.    Kulchar     &   Co.,     8th 
Ave.  and  E-lOtJi,  Oakland 
Fi'ed  .Mar  II.  'ly.     Dated  Mar.  6,  '19 

Completed  and  accepted 75*^' 

I'siial  35  days 25'?ir 

TOTAL  COST.  $1250 
Bon»l.  $623.  Surety,  Hartford  Acci- 
dent &  IndeTinilty  Oo.  Limi't.  20  days 
after  .Mar.  10.  Forfeit,  none.  Plans 
and  .specifications  filed. 

ADDITION 

(3.S3)  NO.  2563  BUENA  VISTA  W.\Y. 
llerke'ey.     Addition. 

Ovner H.  H.  Porter.  Premises. 

.'  rchitect None. 

D-'iv's  work.  COST.  $800 


DViTLLING 

(386)     NW  SACRA-MENTO  AND  DEL- 

aware.  Berkeley.     One-story  5-rcom 

dwelling. 


GARAGE 

(387)     S    E-FIP"TEENTH    125    W    5th 
Ave.,  Oakland.    Gai-age. 

Owner D.   Andker,     450     E-14th, 

Oakland. 

Architect None. 

Contractor.. ..H.     M.   Frosthohn,     6457 
Ctolbv,  Oakland. 

COST.  $1000 


REPAIRS 

(388)  NO.  634  THIRTY-EIGHTH, 
Oakland.     Fire  repairs. 

Owner Ida  Valerga,  Premises 

Architect None. 

Contractor. ...C.  M.  Dean,  2025  Damuth, 
Oakland. 

COST,  $950 

FRAME  SCHOOL 

(389)  BICKJBREAN  &  103rd  Ave., 
Oakland.  One-story  1-room  frame 
school. 

Owner .....City  of  Oakland. 

Architect None. 

Contractor. ..John  R.  Faulkes.  9828  E- 
14th.  Oakland. 

COST.  $990 


FRAME  SCHOOL 

(390)  SIXTY-EIGHTH  AVE  AND  E- 
Fourteenth,  Oakland.  One-story  1- 
room  frame  school. 

Owner City  of  Oakland. 

Architect None. 

Conti-actor.  John  R.  Faulkes,  9828  E- 
14th.  Oakland. 

COST,   $990 


ALTERATIONS 

(391)     NO.    749    SIXTY-FIRST.    Oak- 
land.    Alterations. 

Owner Robert     E.   Sheridan.  381 

11th.  Oakland. 

Architect None. 

Day's  work.  COST.  $475 


ALTERATIONS 

(392)     NO.   1537   SEVENTH.  Oakland. 
Alterations. 

Owner J.  Ctrbollero.  Premises. 

.■Xrchitect None. 

Conti-actor — Nelson  &  Bauer.  SW  Cor. 
FuMon  and  Gough.  S.  F. 
COST.  $500 


(393)     S  SF.VENTH  75  E,  Henry.  Oak- 
land.    One-story  brick  laundi-y. 

Owner J.     CeboUero.     1.5.37     7th. 

Oakland. 

Architect None. 

Contractor     Nelson  &  Bauer.  SW  Cor. 
Fulton  &  Cr<nigh,  S.  F. 

COST.  $2500 


DWELLING 

(394)  NE  MI  OVALE  AVE  &  CALI- 
fornia.  Oakland.  One-stoiT  four- 
room  dwtelling. 

Owner Sam  Cederborg.  142.")  Hop- 
kins. Oakland. 

Architect None. 

Day's  work.  (X)ST.  $150i) 


FOUNDATION 

(39.y     NO.  1.304  SANTA  CLARA  AVE.. 
Alameda.    Foundation. 

Owner G.  W.  Kelley.  1201   Santa 

Clara  Ave.,  Alamedc. 

Architect None. 

Contractor... .C.    Townsend,    Alameda. 
COST.  $400 


(3:tG)     NO.  1012  CHESTNUT,  Alameda 
Alterations. 

Owner Walter   T.    Behrens.    1414 

Cole,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $750 


APART.MENTS 

(397)  W  COLLEGE  A\'E  200  N  Al- 
catraz  Ave.,  Berkeley.  Two-story 
16-rooni  apartments. 

Owner L.  H.  Case,  Berkeley. 

Architect None. 

(  ontractor     Edw.   Larmef ,   470  Boule- 
vard Way,  Oakland. 

COST,  $8575 


DWELLING 

(398)     N    ALLMAN    84    W    14th    Ave.. 
Oakland.    One-story  5-ix>oin  dwig. 

Owner C.  M.  MacGregor.  470  13th 

Oakland. 

Architect None. 

Day's  work.  COST.  $2850 


DWELLING 

(399)     N   ALLMAN   126   W   14th   Ave. 
Oakland.     One-story  5-room  dwlg. 

Ov.ner C.  M.  MacGregor.  470  13th 

Oakland. 
-Vrchitcct Ncne. 


Day's  work.  COST.  $2800 

(400)  N  ALLMAN  168&21'0  W  14th  Av 
Oakland.  Two  one-story  five-room 
fra:ne  dwellings. 

Owner C.  M.  MacGregor.  470  13ih 

Oakland. 

Architect None. 

Day's  work.  COST.  $2750  each 

DWELLI.NG 

(401)  N  ALL.MAN  252  W  14th  Ave.. 
Oakland.     One-story  5-room  dwlg. 

Owner C.  .M.  MacGregor,  470  1.3th, 

Oakland. 

Architect None. 

Day's  work.  COST,  $2700 

(413)  S  AVENAL  170  W  62nd  Ave., 
Oakland.     One-story   6-room   dwlg. 

Owner Miss   Jessie  Farrell.  2456 

Seminary    Ave.,    Oakland. 

Architect None. 

Conti-actor. ..H.   C.   Miller.   2456   Semi- 
nary Ave..  Oakland. 

COST,  $2000 
DWELLING 

(402)  N  ALLMAN  294  W  14lh  Ave., 
Oakland.     One-story  5-room  dwlg. 

Owner C.  .M.  MacGregor,  470  13th 

Oakland. 

Architect None. 

Day's  work.  COST.  $2650 

ADDITION 

(403)  NO.  291  ATHOL  AVE..  Oak- 
land,    Addition. 

Owner J.     B.'  Gazelle,     2238     8ih 

Ave.,  Oakland. 

Architect None. 

Contractor.  ..R.  P.  Wadell,  313  Newton 

Oakland. 


COST,  $400 
DWELLING 

(404)  E  FRUITVALE  AVE  40  S  E- 
36th.  Oakland.  One-story  4-room 
dwelling. 

Owner Augu.st  Hendrickscyi.  1641 

Stewart,  Oakland. 

Architect None. 

Day's  work.  COST,  $1.tO0 

(405)  S  KENMORE  350  W  Uakeshore. 
Oakland.     Two-story   6-room   dwlg. 

Owner Raymond  D.     Price,   5991 

Howell,  Oakland. 


Architect None. 

Contractor  ...Price'  Bros., 
Oakland. 


r^9<)l  Howell, 
COST,  $3000 


BUILDING  AND  ENGINEERING  NEWi 
none.     Limit.  3.5  days.     Korleit, 
Plans  and   specifications   filed. 


Uoiid' 
none. 


DWEJLLING  c-Av-T-i   RAV 

(406)     SW  ROSAL  AND  SANTA  RA\ 

Ave.,    Oakland.      Two-stor>-    8-roora 

O^e^^^'.F-  T.  Malley,  30<H  Grove. 
Oakland. 

Architect None. 

Day's  work. 


COST,  $4500 


DWELLING  ,    „ 

(414)     N    BROOKDALE    AVE    4<2    E 

Peralta    Ave.,    Oakland.      One-story 

5-rooni  dwelling. 

Owner Joseph     R-^J^rdin, 

71st  Ave..  Oakland. 

Architect None. 

..Wni.   H.    Sims. 
Ave.,  Oakland. 

COST,  $2000 


Contractor. 


1017 


1926    64th 


SVf'^N^J^V^NTBENTH  175  E  Per- 
alta Ave.,  Oakland.  New  foundation. 

Owner       Mazda    Lamp   Co., 

■■■■        Campbell,  Oakland. 

Archit'ect None. 

H.     B.     Henderson, 
"Broadway,  Oakland^ 

COST.   $400 


Cwi  tractor.. 


7th    & 


3773 


DWELLING 

(415)     W   TOWNSEND 

Everett,  Oakland 

dwelling. 

Owner J-     P-  Chnstensen 

Brighton    Ave 

Architect None 

Day's  work. 


AVE   200      S 
One-story  5-room 


3831 
Oakland. 


Pagp,  Elf  en 
lOMPLETlOX  NOTICES. 

Mar.  10,  1919— S  10  LOT  9,  all  Lot  19 
Blk  6  S  5  Lot  13,  all  Lot  14  and  N 
5   Lot  15   Blk   6   Map   Solano  Are 

Terrace.  ■     Anna  H  Spring 

to  J  A  Pinkerton Feb.  26.  laiS 

Mar  11,  1919-LOTS  32  AND  33  Map 
Bowie  Tract,  Piedmont.  Susan  M 
Brown  to  Louiis  O  Hanson.....^...-.^ 

...Mar.   11,  1919 

Mar.'  13,  mg^^^N  CARRINGTON     80 

E  29th  Ave  E  40xN  120,  Okd.    C  B 

Deuble  to  W  L  Moore-..^Mar,  13^919 

Mar   14,  1919— LOT  143  Higgins  Tct. 

■    Berkeley.  Jas  W  Brazier  to  who^ 


it  may  concern.. 


1919 


UEICS   FIXED. 


COST,  $2500 


f^r^O.  2434   DAMUTH, 

0™*'*'°."..--G*o.  B.  McClelland,  Prem 

Architect None. 

Day's  work. 


Oakland. 


COST,  $400 


Vista    Tract, 
On"e"-9to^y  bungalow  and 

2828 


Alameda. 
Haight 


DWTELLING  „_„ 

(409)     NO.    1426    FOURTH, 
One-story  5-room  dwelling. 

Owner P.    H.    Stein     600 

Ave..  Alameda. 

A"-^^"*^ -^""b   Bell,  1730  65th  Ave. 

O"'''^"^-  COST,  $2500 


Contractor.. 


?4™Na''  1634  BROADWAY      Ala- 
meda.    One-story  5-room  <i;wellmg^ 

oWer F.  C.  Stolte,  3449  Laguna, 

Oakland. 

Architect None. 

Day's  work. 


COST,  $2750 


',^%^^S^^-r>  FALI^N  - 
lOOxS   50.   Oakland, 
three-story    36-room 
raent  building. 

Owner Annie    F. 

H       Snvder,      2367      wau 
Pablo  Ave.,  Oakland. 

Architect None. 

Contractor. ..H.  H.  ^  eider, 

Oakland. 
Filed  Mar.  12,  'W.    Dated  Mar 
1st  floor  joists  up 


BUNGALOW,  ETC. 
(416)     Lot    8    Piedmont 
Piedmont. 

Own^^*'   ...R.   and     J.   No'"s. 

""^"^ Richmond   Ave..   Oakland 

Architect Justis  No''"^  2^28  Rich- 

mend  Ave.,  OaMand.     ^^ 
Days  work.  »-^wci,  v 

?4™SW  OTRTIS  AND  DELAWARE, 
"^Weiey.     One^tory  5-room  dwlg. 

Owner     R-   ^'•  Thode,   1116  Adfli 

son,  Berkeley. 

Architect None. 

Day's  work.     

mS'^'^s'^R^^-MONA  AVE   180  E  Pied- 

*  mont  Ave.,  Oakland.     On^^tory   4- 

room  dwelling.  p,mona 

Owner John  Owens    18  Ramona 

Ave.,  Oakland. 

Architect None. 

Contractor.-.ilatt     Koski  3o 

Ave..   Oakland. 

COST.  $12 


Mar.  3,  1919-LOT  47  BLK  2  Grore 
Street  Line  Tract.  Berkeley  W  T 
smith  vs  Minne  M  and  C  A  Rtyi^fz*^ 
Mar's  1919^3  SJET^^Vrii'  28.3  W 
'' A'ieUne  S  n0.15  W  25  N  109.115  B 
25  Okd.  David  :iIatson,  $18.70. 
r'j  York,  $63  vs  Madalin*  \an 
Nostrand,  William  D  Leahy  and 
F   Milton   P^rrell 


COST.  $20'^0 


Ramona 


XOTICE   OF   XOX-RESPO>'»rBn.ITT. 

Alameda  Connty. 

Mar  11,  1919--N^  REDDING  100 
N-W^  38th  Ave  being  Ptn  Blk  lo. 
Key  Route  Heights,  Okd.  Alameda 
Investment  Co  as  to  improvementa 
on    leased    property 

BOLDIXO  C  OXTRArTS. 

Santa  Clara  County. 


All    work    for 
frame    apart- 

and   Frederick 


530     Joiie.s 


?;^^^^#tEMI.NARY  AVE   200   SE- 
Oakland.      One-story    o-room 


14th. 
dwelling. 
Owner 


Mi-s.  R.  M.  Jamieson 


10,  -19. 

...$4200 

4200 


2220 
Telegraph  Ave.,  0?.kland. 

Architect None.  .  „„2^ 

Contractor....R^     M^  ^^amieso.  ^q 


ALTERATIONS  ^,  ,„.     q™-      <,,= 

NO.    521    E-SANTA    CLARA   ST..   Saa 
Jose.    Alterations. 

Owner H.  J.  Beal,  Premises. 

Architect.  ...None. 

Day's  work.  ^______. 

BUmUXG  CONTRACTS. 
Marin  Comity. 


3rd  floor  joists  up *fV^ 

Ready  for  lathing *^ 

Interior  plastered  ^ 


ARCH,     Berkeley. 


Completed 

usual  36  day- -j;  cb^T, 
Bond,  $10,000.  Surety,  Hyman  Steen^ 
Limit,  145  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

wiring  and  patching  two-story  frame 

0^ner"'-Jean    CeboUero.    1530    7th. 
Oakland. 

Architect None. 

Contractor  -Nelson     &     Bauer,     s" 

Gough  and  Fulton,  S.  F. 

Filed  Mar.  13,  '19.    Dated  Mar.  7,  '19^ 

Brick  work  completed..  ^' 

Completed  and  accepted. ^* 


5000 
$26500 


ALTERATIONS 
(420)     NO.      1329 
Own^"'""sidney  Armer,  Premises. 


Architect None. 

Day'-  work. 


COST.  $'00 


Usual  35  days 


TO-TAJL   COST,    $3000 


DWELLING  .„  Tirtwie 

(421)  LOTS  56  AND  o7  Map  Bo^ie 
Property,  Piedr.nont.  All  work  for 
two-story  6-room  dwelling 

Owner Mrs.  A.  Boge,  Oakland. 

Architect JVone.  rnnd 

Contractor    -Alfred  Cords,  loOl  Grand, 

Piedmont. 
Filed  Mar.  15,  '19.    Dated  >lar.  14     ^fl' 
Allowance  for  materials  in  build- 
ing now  on  lot gl-'SO 

Frame  up  gi2  50 

Brown  coated  ■        -^ 

Completed    oioKn 

usual   36   day^^i^  .^^   ,4^;^ 

Bond.  none.    Limit,  100  days.  J<f^'^- 
|1.    plana  and  specifications  filed. 


ALTERATIONS 

pnss    Marin  Co.      Concrete, 

brfck  work,  tile,  carpentry,  glass, 
etc  for  alterations  additions  to  two- 
story  frame  residence. 

O^nei  -WlUard  O.  Wayman,  Ross. 

Sect welsh     &     Carey      Mer- 

chants  National  Bk.  Bldg., 
San  Francisco. 

Contractor-Angus     Macdonald,      San 

Filed  Mar.  8,  '19.     Dated  Mar.  5   '19. 
On  1st  and  15th  of  each  month     75_. 
usual  35  days^^^^-^^-^-  |f/,«:^ 

Sureties,  G.  A.  Luch  and 

Limit,  50  days.     Forfeit 

Plan?  and  specification?  filed. 


cement, 


Bond,  $886. 

J.  S.  Patton. 

none.  

BUILDING  CONTR^iC^TS. 

Fresno   County. 

^^.^^LT'bALCH  AVE.,  Fresno 

OwtJir": Geo.  B.  Bms^ell,  1305  "I 

St,,  Fresno. 


Ad 


I'age   IwolvB 

Urliitct  I XuiiL'. 

>ay's  work. 


cas'i',  it\wm 


^RAMK  DWKLLING 
ILTA   VISTA  TRACT,   Lot  3   Blk  24, 
Fresno.    Frame  dwelling. 

>wner May       L.      Goodenougsh, 

Fresno. 
Architect  ..;  ..None. 

-om  I'accgr. ...C.    H.    Goodienough,    3'63 
Diana  St.,  PYesno. 

COST.  $2000 


i'RAiME  DWELLING,  ETC. 

'AL.M  VILLA  TRACT,  Lots  26  and  27, 

Blk  2,  Fiesno.     Fi-ame  dwelling  and 

garag«. 

)wner E.  B.  Tompkins,  Fresno. 

Uchitect None. 

>ay's  work.  COST,  $3900 


^RAME  DWBLING 

vOT  4   BLK   4,     Hazelwoad.       Frame 

dwelling. 
)wn€r W.   M.    Dustan,    3042    Ne- 
vada St.,  Fresno. 

Uchitect None. 

Jay's  worlj.  COST,  $2800 


^RAME   DWELLING 
X)TS    16    AND   17    BLK   21,    Be'lmont 
Addition,    Fresno.     Frame   dwelling 
and  garage. 

)wner E.    P.    Stafford,    1709   "B" 

St.,   Fresno. 

Architect None. 

'ontraotor  ...A.    C.    Marvin,    Fresno. 

COST,    $2260 


^RAME    DWELLING 
>0T  3  BLK  13  Alta  Vista  Tct,  Fresno. 
Frame  d'welling  and  garage. 

)wuer J.  T.  Piese,  Fresno. 

LrchilfcX-t None. 

'ontracfor.... Reese   &   Atkins,   Fresno. 
COST,  $4000 


>OTS   10   AND     11   BLK     6;'.  Fresno. 

Garage. 
Vwner T.    R.    Meux,    2030    Mari- 
posa St.,  Fresno. 

Lrchilect None. 

'ontraptor....Trewhit)t    &    Shiftlds    Co.. 

43.5  Rowell  Bldg..  Fresno. 

COST.  $12,000 


(  0>IPT.ETION  NOTICES. 


Fresno  C'ouiitj'. 


teoordfcd  Accepted 

lar.  13,  1919— ON  TULARE  ST..  S. 
P  R.  R.  Reservation.  Fresno. 
American  Railway  Express  Co  to 
wlinm  it  mny  concern. ...Mar.  3.  1919 


m  II,l)T\<i  (OXTRAfTS. 


•Sacramento  County. 


•RAME  DWELLING 
:0.  .5310  "N"  ST.,  Sacramento.    '  One- 
storv  4-room  frame  dwelling. 

iwner R.  H.  Anderson.  6200  Fol- 

som  Blvd.,  Sacramento. 

Lrchitect None. 

)ay's   work.  COST.   $1200 


'RAME  DWELLING 

;0.  216S  THIRTY-FIFTH  ST.,  Sacra- 
mento. One-stoiy  G-room  frame 
dwelling. 

Iwnei- ,E.  C.  McCord,  6  Mariposa 


HUILDING  AND  ENGINEERING  NEWS 

Ave.,  Sacrami'uto. 

Architect None. 

Contractor. ...J.  Orniand,  Sacramento. 

COST,  $2800 


ADDITION 

NO.   205  TWELFTH  ST.,   Saciamento. 
Addition  to  cannery. 

Owner Ike     Christie,     2617     "G" 

St.,  Sacramento. 

Ai"chitect None. 

Day's  work.  COST,  $1100 


BUILDING  C0NTR.4CTS. 


San  Joatiubi  County. 


GARAGE 

LOT  10  BLIC71,  E  of  Center  St..  Stock- 
ton.    One-story   brick  garage. 

Owner Jacob   Simon,   129   W-Oak 

St.,  Stockton. 

Architect None. 

Contractor.. ..Frank  Tucker,  321  North 

Sierra  Nevada  St.,  Stock- 

.      ton..  COST,  $6972 

Filed  Mar.  7,  'IS.     Dated  Mar.   6,  '19. 

Limit,  70  days. 


DWELLING 

"C"  ST.,  bet.  Washington  &  Lafayette, 
Stockton.    Frame  dwelling. 

Owner T.  R.  Stribley,     26     Cross 

St.,  Stockton. 

Architect None. 

Day's  work.  COST,  $1800 


DWELLING 

FAIR  OAKS,  Stockton.     Frame  dwlg. 

Owner A.  C.  Dahl,  Stockton. 

Ai'chitect None. 

Day's  work.  COST,  $1800 


ALTERATIONS 

CHANNEL   &   HUNTER   STS.,   Stock- 
ton.    Remodel  building. 

Owner McNoWe     &   Friedberger. 

Stockton. 

Architect None. 

Day's  work.  COST,  $1300 


FRAME  COTTAGES 
VILLA   ADDITION,    Stockton.        Two 
frame  cottages. 

Owner J.  A.  Allen,  215  S-Centrr 

St.,  Stockton. 

Architect None. 

Day's  work.  COST,  $2000  each_ 


FRAME  DWELLINGS 
SCOTTS  AVE.,  bet.  Ophir  and  Siena 
Nevada  St.,  Stockton.  Two  frame 
dwellings.  j 
Owner Wm.  F.  Shilling,  Stockton- 
Architect  None. 

Day's  work.  COST,  $3000  each 


FRAME  DWELLINGS 
NORTH    ADDITION.    Stockton.      Two 
frame   dwellings. 

Owner North  Stockton  Town  Lot 

Co.,  Stockton. 

.Architect None. 

Day's  work.  COST,  $24'50  each. 


COMPLETION  NOTICES. 


Sacramento  County. 


Recorded  Accepted 

Mar.  11,  1919— E  V4  LOT  8  "J,"  "K," 
eth  and  7tli  Sts.,  Sacramento. 
.Mary  J  Carraghar  as  Admnx  Est 
Edward  James  Carraghr.r,  dec'd  to 
whom  it  may  concern     Mar.  4.  1919 


>OriCi;   01    NONiMA«U.lTY. 


Sacramento  Connty. 


Mar.  11,  1919~S  60  FEIET  OF  E  40 
feet  Lot  5,  F,  G,  15th  and  ICth  Sts., 
Sacramento.  Anna  L  Swenzy  as 
to  improvements  on  Ieas«d  prop  - 
erty   -.., 


COMPLETION  NOTICES. 

San  Joa(|uin  Connty. 

Recorded  Accepted 

Mar.  11.  1919— LOTS  1  and  2  BLK  1, 
Stewart  Addition  to  City  of  Man- 
teca.      J    K    Stewart    to   whom    it 

may  concern ...Mar.  3,  1919 

-Mar.  11.  1919~LOT  10  BLK  3,  Over- 
shiner  Addition  to  City  of  .Man- 
teca.  Leo  E  Meneley  to  whom  it 
may  concern Mar.  10.  T919 


LIENS  I IL£D. 


San  .|oai|uin  County. 


Recorded                                        Amount 
-Mar.  11.  1919— LOTS  10  AND  12  BLK 
138,     Stockton    (B     oif  Center  St.) 
H  W  Johns-Manville  Co  of  Califor- 
nia vs  Wm  H  Bennett. $.3000 


Kids  Opened  For  Hetch-Hetchy  Work. 

SAN  FRANCISCO— The  San  Fran- 
cisco Board  of  Public  Works  opened 
bids  March  12th,  for  six  bunk  houses 
and  sheet  metal  work  for  the  Hetch- 
Hetchy  Project.  The  lowest  bidders 
were  as  follows: 

Bunk  houses— T.  A.  Clark,  $3590. 

Sheet  Metal  Work— Percy  Sheet 
Metal  Works,  $2,372. 


TO   YOTE    FOR   BBIDGE. 

SAN  DIEGO.  Cal.— The  City  Council 
has  decided  to  submit  the  proposition 
of  building  a  steel  bridge  over  the  San 
Diego  river  at  Old  Town,  to  a  vote  of 
the  people  at  the  municipal  election 
on  April  8.  This  action  is  taken  in 
view  of  the  referendum  petition  filed 
by  opponents  of  the  project.  An  ap- 
r-ropriation  of  $60,000  has  been  made 
for  tl.e  bridge. 


BONDS  FOR  PAVING. 

LOS  ANGELES.  Cal.— The  City 
.Council  has  adopted  an  ordinance 
providing  for  the  issuance  of  bonds  to 
the  amount  of  $160,000  for  the  grad- 
ing and  paving  of  highways  from  Lo- 
n:ita  to  Wilmington  and  San  Pedro  in 
Municipal  Improvement  District  No. 
7  This  project  was  held  up  by  the 
Capital  Issues  Committee  during  the 
war. 


Fl  NDS  APPROPRIATED  FOR  ROAD 
WOBK. 

EUREKA.  Humboldt  Co.,  Cal.— The 
County  Supervisors  at  their  last  meet- 
ing appropriated  the  sum  of    $75,000 


■with  which  to  construct  a  road  from 
Fern<lale   to  Ferabridge. 

Plans  for  the  improvement  will  be 
rushed  and  a  call  is.suod  for  bids  as 
soou  as  possible. 


BiriLDING  AND  ENGINEERING  NEWS 

the  construction  of  a  modern  county 
highway  system.  G.  A.  Gutman  is 
foreman  of  the  Glenn  County  Grand 
Jury. 


TO  CALL  BIBS  FOR  BRIDGE. 

LOS  ANGELES,  Ca..— The  County 
Supervisors  will  probably  call  for  bids 
.scon  for  tihe  construction  of  a  steel 
bridge  over  the  proposed  flood  diver- 
sion channel  and  the  Salt  Lake  and 
and  Pacific  Electric  Railway  tracks  at 
Long  Beach.  This  is  one  of  the  pro- 
jects included  in  the  Los  Angeles 
county  flood  control  work.  The  esti- 
mated cost  of  the  bridge  is  ?125,0O0.  J. 
W.  Reagan,  flood  control  engineeT,  has 
the  plans  for  this  bridge  practically 
completed  and  ready  to  submit  to  con- 
tractors as  soon  as  the  call  for  bids 
is  authorized. 


TO   PIRCHASE   POIF,   ROCK  AJfD 
ASPHALT. 

MERCED,  Merced  Co.,  Cal.— At  the 
last  meeting  of  the  City  Trustees 
Street  Superintendent  Czerny  was  au- 
thorized to  purchase  five  carloads  of 
crushed  rock  and  three  tons  of  asphalt 
to  be  used  in  street  repair  work,  and 
he  was  also  directed  to  purchase  a 
new  punp  tor  the  Cana!  street  drink- 
ing fountain. 

READY  TO  C03IPLETE  HOSPITAL. 

PHOENIX,  Arix.  —  The  Arizona 
Deaconess  Hospital  Association  has 
raised  $100,000  to  complete  the  fire- 
proof hospital  building  at  Phoenix, 
construction  of  which  was  undertaken 
during  the  war.  Norman  F.  Marsh, 
Broadway  Central  BIdg  ,  Los  Angeles, 
is  the  architect. 


RECLA3IAT10X  WORK. 


SACRAMENTO,  Cal.— In  the  major 
projects  of  the  Saci-amento  Valley 
alone  328,343  acres  of  land  have  been 
reclaimed  from  river  overflow  through 
construction  of  levees  which  total  in 
length  3io(\  miles,  the  report  to  Gover- 
nor William  D.  Stephens  of  the  Cali- 
fornia Reclamation  Board  asserts. 
Figures  are  given  covering  the  period 
since  May,  1912,  when  the  Reclamation 
Board  was  established  by  legislative 
enactment.  "Reclamation  and  con- 
struction work  during  the  period  of 
the  great  war  have  been  considerably 
■reduced,"  the  report  declares,  "yet 
private  interests  in  California  spent 
about  12,000,000  upon  reclamation 
liuring  the  fiscal  year  ending  June  30, 
'.918." 

GUAM)  .IIKT  RECOiDrEXDS  BOMJS 

WILLOWS,  Glenn  Co.,  Cal.— The 
County  Grand  Jury  has  recommended 


PLAX     TO     CONSTRUCT     COURT- 
HOUSE. 


TUCSON,  Ariz.— The  court  house 
commission  recently  appointed  by  the 
Pima  County  Supervisors  has  appoint- 
ed a  committee  composed  of  Epes 
Randolph,  Albert  Steinfeld  and  F.  W. 
Taylor  to  select  an  architect.  The 
ccmmission  has  on  file  applications 
from  several  architects  including  A. 
E.  Curlett,  LjTiian  <*  Price,  F.  J.  De- 
Longchamps  and  Lcscher  &  Kibbey. 


COMPLETE     LIST  OF     BIDS     FOR 
MARIXE   BARRACKS. 


SAX  DIEGO,  Cal— Following  is  a 
complete  list  of  bid<s  received  by  the 
bureau  of  yards  and  docks  of  the 
Navy  Department  for  the  construction 
of  seven  permanent  barracks  build- 
ings for  the  Marine  Brigade  post  on 
Dutch  Flats,  San  Diego: 

Dawson  Constr.  Co.,  Pittsburg  and 
Washington,  $1,096,156. 

Clinton  Constr.  Co.,  San  Francisco, 
$l,l:;5,418. 

I^ange  &  Bergstrom,  San  Diego  and 
San  Francisco,  $1,167,960. 

X.  F.  Freisted,  Chicago,  $1,191,835. 

Weymouth  Crowell,  Los  Angeled, 
$1,199,800. 

LIndgren  Constr.  Co.,  San  Fraucisco, 
$1,207,000. 

Kier  Constr.  Co.,  San  Diego,  $1,- 
24'J,981. 

Wurster  Constr.  Co.,  San  Diego  and 
Los  Angeles,  $1,317,624. 

Parker  Constr.  Co.,  San  Francisco, 
$1,341,.500. 

Paschen  Bros.,  Chicago,  $1,390,000. 

Campbell  Constr.  Co.,  Salt  Lake 
City.  $1,811,532. 

NOTE:— L.  V.  Dawson,  President  of 
the  Dawson  Constr.  Oo.,  is  in  San 
Diego,  stopping  at  the  U.  S.  Grant 
Hotel.  The  company's  main  office  is 
at  810  Union  Trust  Bldg.,  Washington, 
D.  C. 


DAM     AXD     TUJOTEL     CONTRACT 

AWARDED  OX  A  PERCENTAGE 

BASIS. 

OLINDA.  Shasta  Co..  Cal.— Directors 
of  the  Happy  Valley  Irrigation  Dis- 
trict have  awarded  a  contract  on  a 
percentage  basis  to  W.  A.  Kraner,  Bal- 
boa Bldg.,  San  Francisco,  for  building 
the  Nfesselbeck  dam  and  digging  the 
Hoover  tunnel,  the  two  main  items  of 
construction  work  in  the  system!  Cost 
appro.ximately  $325,000. 

Sjinmes  &  Means.  58  Sutler  St.,  San 
Franci.sco,  are  the  engineers. 
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ROAD  WORK  URGED. 

LODI,  San  Joaquin  Co.,  Cal.— The 
Lodi  Chamber  of  Commerce  has  taken 
up  a  movemetit  to  have  the  County  Su- 
pervisors set  aside  funds  for  the  con- 
struction of  a  road  from  Clements  to 
the  Amador  County  line. 


MERCED  COrXTT  MAT  (  ONSTRUCT 
OWN  ROCK  CRUSHIXG  PLAXT. 

.MERCED,  .Merced  Co.,  Cal.— The 
County  Supervisors  are  considering 
establishing  a  county  rock  crushing 
plant  near  Snelling  on  the  Merced 
River  to  supply  material's  for  building 
125  miles  of  highway  under  the  $1,- 
250.000  bond  issue.  Bids  received  by 
the  commission  for  furnishing  crush- 
ett  rock  or  gravel  and  sand  were  re- 
jected on  the  ground  that'  the  prices 
were  excessive. 


TO  CONSTRUCT  ROCK  CRUSHING 
PLAXT. 

MERCED,  Cal.— Merced  Sand  & 
Gravel  Company,  organized  for  the 
purpose  of  erecting  and  operating  a 
rock  crushing  plant  in  Merced  county, 
has  been  authorized  by  the  State  Com- 
missioner of  Corporations  to  sell  $55,- 
000  shares  of  stock  at  par,  $1  per 
share,  for  cai?h;  and  to  exchange  20,- 
000  shares  for  205  acres  of  gravel 
deposits. 
(26718)     E 

BOXDS. 

PHOENIX,  Ariz. — A  movement  has 
been  started  looking  to  the  dalling  of 
an  election  to  vote  on  the  issuance  of 
$800,000  bonds  for  the  construction  of 
a  new  municipal  water  system.  It  is 
proposed  to  pipe  soft  water  from  a 
point  on  the  Verde  river  forty  miles 
from  Phoenix  and  construct  a  large 
storage  reservoir  at  Camelback  moun- 
tain or  some  other  nearby  point  which 
would  provide  a  gravity  distributing 
system . 


STREET  IMPROVEMENT  CONTRACT 
AWARDED. 

FRESNO,  Cal.— Thompson  Bros. 
Company,  r514  "H"  street,  Fresno,  was 
awarded  the  contract  at  22c  per  sq.  ft. 
for  i)aving  Kem  street  between  F  and 
D  streets  with  4-in.  concrete  base  and 
bitulithic  wearing  surface.  J.  A.  Man- 
ning was  awarded  the  contract  at  22c 
per  sq.  ft.  for  paving  Inyo  street  be- 
tween G  and  E  streets  with  4-in.  con- 
crete base  and  bitulithic  wearing  sur- 
face. Thompson  Bros.  Co.  was  award- 
ed the  contract  for  grading  and  oiling 
Trinity  street  between  Kearny  avenue 
and  Divisadero  street.  The  California 
Road  and  Street  Improvement  Com- 
pany was  awarded  the  contract  at 
22.31c  sq.  ft.  for  paving  the  alley  'n 
Block  343. 
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TO   FORM    .RBIGATIOX   DISTRICT, 

VISTA.  San  Diego  Co.,  Cal.— At  a 
meeting  of  property  owners  h^ld  at 
Vista  it  was  decided  to  circulate  a 
petition  to  form  an  irrigation  district 
to  comprise  the  lands  between  Ocean- 
aUH  and  Bscondijo,  tributary  to  the 
San  Luig  Rey  river.  State  Engineer 
W.  F.  MeClure  was  present  at  the 
meeting  and  advised  the  farmers  re- 
garding the  formation  of  a  district.  It 
the  district  is  formed  a  proposition 
10  acquire  Warner's  dam  from  Col.  Ed. 
Fletcher  and  W.  G.  Henshaw  will  be 


PA^IXG  PLANNED. 


SANTA  BARBARA,  Cal.— The  City 
Council  has  adopted  plans  and  speci- 
ficatons  for  paving  East  and  West 
Montccito  streets.  The  paving  on 
Tn-i  Montecito  street  will  be  45&0  ft. 
in  length  and  will  cost  145,000.  The 
paring  on  West  Montecito  street  will 
be  7560  ft.  in  length,  but  no  estimate 
of  the  cost  has  yet  been  made. 


•STREET   WORK   PLANS   ADOPTED. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
I'he  City  Council  has  ""adopted  plans 
dnd  will  shortly  call  for  bids  for  the 
improvement  of  Church  street  in  the 
vicinty  of  the  paper  mill. 


smwAT. 

MARTINEZ,  Contra  Costa  Co.,Tal. 
— The  Supervisors  of  Contra  Costa 
County  have  decided  to  build  a  sub- 
way under  the  tracks  of  the  Santa  Fe 
und  the  Southern  Pacific  Company 
Tre<;j'  of  Pit'ushurg,  and  have  applied  to 
the  Railroad  Commission  for  the 
nece--,.'^ary  permit.  Half  of  the  expense 
of  the  construction  is  to  be  born'2  by 
the  county  and  the  other  half  is  to  be 
Rqua'ly  d  v'ded  betwe  the  Southern 
PaciHc  and  the  Santa  Fe  in  accordance 
with  an  agree  iient  approved  by  the 
rav^iiRglon  in  December,  1917. 

TUEKA  PLANS  GRA^rMAR  SCHOOL. 

VRFKA.  Siskiyou  Co..  Cal.— The 
Vrcka  Chamber  of  Commerce,  the 
Trrka  Woman's  Club  and  the  Civic 
C!ub  have  the  past  week  held  meetings 
to  discuos  the  advisability  and  ways 
a'-ri  Titans  to  erect  a  new  grammar 
prhool  building  for  Yreka.  and  have 
pent  a  letter  to  the  Trustees  to  call  a 
hen  ;  election. 

The  present  building,  which  was 
p-eoted  in  1S71.  is  too  small  to  meet 
tre  ?•;■'  requirements. 


mns  FOR  RTCHMOND  SCHOOL  TO 
RE  CALLED  SHOIfTLT. 

KAN  r-'RAXCTSCO— Bids  for  the  con- 
F'nict<"on    of    the    proposed    Richmond 


BUILDING  AND  BNGINEEaiINO  NEWS 

Boated    of   Public   W^orltt   within  two 
weeks. 

The  building  will  be  erected  on  the 
block  l)ound«d'  by  17  th  and  l*th  ave- 
nues and  Balboa  and  Cabrillo  streets, 
and  will  cost  in  the  neighborhood  of 
J12i5,000.  It  will  be  a  three-story  and 
basement  structure  and  will  have  a 
brick  exterior.  Plans  were  prepared 
by  Architect  John  Reid  Jr.,  First  Na- 
tional Bank  Bldg. 


TO    CONSTRICT    REFINERY. 

LOS  ANGELES.  Cal.— The  Pan 
American  Petroleum  Company,  con- 
trolled by  E.  L.  Doheny  and  associates, 
has  secured  a  15-acre  sit^  at  Vernon 
on  which  it  will  erect  a  refinery  at  a 
cost  of  $350,000.  A  group  of  buildings 
will  be  erected  for  the  manufacture  of 
greases  and  parafflne  products. 


SCHOOL  BONDS. 

CALEXICO,  Imperial  Cc.  Cal.— A 
special  election  will  be  held  March 
28  to  vote  on  the  issuance  of  $30,000 
lends  for  the  erection  of  a  new  gram- 
mar school  building.  The  trustees  are 
J.  B.  Hoffman.  Clerk:  J.  0.  Butts  and 
C.  B.  Moore  of  Calexico 


STREET    PAVING  AND    ELECTRO- 
LIER SYSTEM  IHGED. 

ORLAND.  Glenn  Co.,  Cal.— The  pav- 
ing of  at  least  12  bloc'.cs  ot  street  in 
this  city  is  urged  by  ..he  Chamber  of 
Commerce.  The  installation  of  a 
modern  electrolier  system  is  also  ad- 
vocated by  the  local  Chamber  of  which 
Dr.  H.  W.  Hand,  Lynn  C.  Simpson, 
formerly  editor  of  the  Sacramento 
Union,  and  George  Stum  are  directors 


BAKERSFIELD  ELKS  TO  CONSIDER 
BUILDING  PLANS. 

BAKERSFIELD,  Kern  Co..  Cal.— 
Building  plans  for  the  new  $150,000 
home  for  the  local  lodge  of  Elks  will 
be  submitted  to  the  committee  at  the 
n^eeting  ilonday  afternoon,  March  17. 
Architects  in  this  city,  San  Diego,  Los 
Angeles  and  San  Francisco  are  engag- 
ed in  drawing  competitive  plars. 


HONDS. 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Cal. — The  Board  of  Trustees  are  con- 
sidering the  proposition  of  calling  an 
election  to  vote  bonds  of  $95,000  to  in- 
stall lighting  and  gas  systems,  park 
and  munio'pal  building. 

CONTRACT      FOR       IRRIGATION 
DITCHES  LET. 

WILLOWS,  Glenn  Co.,  Cal.— The 
Provident  Irrigation  Company  has  let 
a  contract  to  N.  Blumenkranz  of 
Stockton,  and  John  Vernon  of  Chico, 
for  the  moving  of  approximately  70,- 


several  miles  of  ditches  on  the  south- 
ern part  of  the  Cross  tract. 

About  half  the  new  work  will  be  od 
laterals  and  half  on  drainage  ditchee. 


WATER  TANK    AND  TOWER    CON- 
TRACT AWARDED. 


FAIRFIELD,  Solano  Co.,  Cal.— At 
the  last  meeting  of  the  County  Super- 
visors two  bids  were  received  for  the 
construction  of  an  elevated  water 
tank  and  tower  in  the  Courthouse 
yard:  Olof  Olson  of  Dixon.  |2,646, 
and  the  Pittsburg-Des  Moines  Steel 
Co.,  $3,800.    The  contract  was  awarded 

to  OlBon. 


STATE  OF  NET  ADA. 


NOTICE    TO    CONTRACTORS. 


SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  to  12  o'clock 
Noon.  April  10,  1919,  for  construction 
of  the  following  sections  of  the  State 
Highway  System  of  Nevada. 

State  Highway  from  Elko  to  Vivian, 
Elko  County,  18.73  mile^.  Approxi- 
n-ately  51,300  cu.  yds.  Excavation,  un- 
classified; 55.060  sq.  yds.  Gravel  Sur- 
face 0  in.  thick  after  compacting;  54.- 
820  sq.  yds.  Broken  Shale  Surface  5 
;n.  in  depth  after  compacting:  160  cu. 
yds.  Class  "A"  Concrete;  100  cu.  yds. 
Class  "B "  Concrete;  740  ft.  1-5  in. 
Corr.  Metal  Pipe;  7.>6  ft.  18  in.  Corr. 
Metal  Pipe;  518  ft.  24  in.  Corr.  Metal 
Pipe:  50  ft.  30  in.  Corr.  Metal  Pipe; 
and  266  Monuments.  Engineer's  Esti- 
mate of  Cost.  $89  151.42. 

Stale  Highway  from  Robinson  Sum- 
mit to  Keystone.  White  Pine  County, 
12.46  miles.  Approximately  33.500  cu. 
yd.'?.  Excavation,  unclas.^ified;  38,800 
sq.  yds.  Gravel  Surface  5  in.  thick 
after  compacting:  27.000  sq.  yds. 
Crushed  Rock  Surface  5  in.  thick  after 
compacting;  58  cu.  yds.  Clas«  "B"Con- 
crete;  1.190  lin.  ft.  15  in.  Corr.  Metal 
Pipe:  230  lin.  ft.  18  in.  Corr.  Metal 
Pipe;  42  lin.  ft.  30  in.  Corr.  Metal 
Pipe;  164  each  Monuments;  2  Sign 
F^sts.  Engineer's  Estimate  of  Cost, 
?,=;8  042. 

Plans  may  be  examined  and  forms 
nf  Proposal.  Contract  and  Speciflca- 
lions  secured  at  office  of  undersigned, 
mty  also  be  e-:amined  at  County 
Cltrk.s  Offices,  Elko  and  Ely.  Nevada. 
Cash  deposit  of  $15  with  undersigned 
required  for  copy  of  plans  which  will 
1  e  refunded  on  return  in  good  condi- 
tion. Bids  must  be  on  Proposal  Form 
of  Highway  Department.  Right  is  re- 
lerved  to  reject  any  or  all  bids. 

C.   C.   COTTREI.L. 
State  Highway  Engineer, 


DAD  WORK  BIDS  WANTED. 


X^KTON,  San  oaquin  Co.,  Cal. 
s  will  be  received  by' Eugene  D. 
im.  County  Clerk,  up  tx)' April  8, 
M.,  for  improvement  work  on  the 
inous  Road,  beginning  at  comer 
ion  to  Sections  7,  8,  17  and  18,  of 
ship  3  North,  Range  6  East,  M.  D. 

M.,   and     running   thence     west 

feet  more  or  less  to  Terminous 
ing  in  accordance  with  specifi- 
is  prepared  by  County  Surveyor 

Quail. 

IIGHWAT    DIPROYEMENT. 
;  BERNARDINO,  Cal.— The  State 
provide   ?200,000     for  the     con- 
tion   of   the     cut-off   road     from 

creek  to  Bear  Valley,  according 
'ormation  received  by  the  county 
visors  from  Sacramento.  Half 
e  amount  will  be  taken  from 
nt  .state  highway  funds  and  the 
inder  will  be  provided  for  in  the 
ised  new  bond  issue. 
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MERCED  COUJfTT  ASKS  LIBRARY. 

MERCED,  Cal.— The  Supervisors  of 
Merced  County  will  apply  to  Andrew 
Carnegie  for  an  appropriation  of  $100,- 
000  for  a  county  library  building. 


OPOSALS  FOR  STE.13I  PUMP. 

UNEER  OFFICE,  U.  S.  Army,  405 
im  House,  San  Francisco,  Cal. — 
d  proposals  will  be  received  here 
10:00  A.  .M.,  March  16,  1919,  and 
publicly  opened,  for  Steam  Pump, 
ler  information  on  application. 


HER  CONTRACT  AWARDED. 


DWWOD   CITY,   San   Mateo   Co.. 

-C.  B.  Cowden,  2078  Green  street, 

Francisso,   has   been   awarded   a 

act  by  the  City  Trustees  for  the 

Tuction  of  a  sewer  at  the  south 

ambaugh  street  in  the  Easton  Ad- 

1  on   his   bid  of  .?1182.80.     Oth^r 

irs  were: 

as.     J.     Lindgren,      Burlingame, 

1.40. 

!.  Casey,  San  Jose,   $1219.71. 

sderickson    &    Shannon,  Fresno 

'.76. 

ifan  Improvement  Co.,  San  Fran- 

,  $1520.46. 

eyfus       Bro.s..     Redwood       City, 

).60. 

cific  States  Construction  Co.,  San 

Cisco,  $1284.76. 

J.      Reeder,      San      Francisco, 
1.90. 


LOOD  PROTECTION  WORK. 

>S  ANGELES,  Cal.— Announce- 
;  is  made  at  Sacramento  that  an 
ement  has  been  reaohed  whereby 
,000  will  be  made  available  this 
for  flood  control  work  at  Los 
iles  and  Long  Beach  harbors  ard 
balance  of  $580,000  available  on 
lary  ],  1921.  The  state  is  to  pro- 
$1,080,000  for  flood  control  work 
lese  harbors. 


OAKLAND      BLILDLVG      SOLHARI 
FOR  MOMH  OF  FEHRl  ARY,  IJHO. 

J.  A.  Lloyd,  Bnildiii;;  Inspector. 

Class  No.         Costs 

1-st  Dwellings  52  $126,416.51) 

li/4-st   Dwellings  2  4.200.W 

1-st  Schools  8  7,920.00 

1-st   Oflice    Bldg 1  3,000.00 

2-st  Office  Bldg 1  Z,(mm 

2-st  Office  Bldg 1  5,000.00 

1-st  Storos  2  1,120.00 

2-st  Cannery  Bldg 1  10,000.00 

1-st  Blacksmith  Shop..     1  3,500.00 

1-st  Paint  Shop 1  1,600.00 

1-st  Toilet  Bldig 1  2,168.00 

1-st  Hot  House  1  250.00 

1-st  Chicken  House  1  100.00 

2-st  Add  to  Plate  Shop     1  12,000.00 

1-st  Brk  Boiler  House     1  415.00 

1-st  Brk  Engine  Room     1  500.00 

1-:-:;  Brk  Benzine  Room     1  350.00 

2-st  Brk  Laundry  Bldg.     1  5,300.00 
2-st     Reii.forced     Con- 

cre'.€  Auto  Factory  ..     1  200,000.00 
3-st     Reinforced    Con- 
crete Add  Auto  Fcty     1  3u.i;k)U.JJ0 
1-st     Reinforced     Con- 
crete Warehouse  1  4,000.00 

1-st     Reinforced     Con- 
crete Toilet  Bldg 1  6,000.00 

i-iX  Con.  Oil  Station...     1  250.00 
1-st  Concrete  Gtirage...     1  250.00 
l-5t  Steel  Fr.-\me  Boil- 
er House  1  4,000.00 

Electric   Signs 2  275.00 

.Marquees    2  925.00 

G.iragc-s  and  Sheds  49  7,906.00 

Tank  PYames  2  400.00 

Additions    34  12.361.00 

Alterations   &   Repairs  79  42,392.00 

Total   252  $492,5fi8.50 

Snmmary. 

New  Construction  173  $450,206.50 

Alterations   &   Repairs  79  42,392.00 

Total    252  $592,598.50 

♦ 

FRESXO  BI  n,DING  TOTALS. 


The  following  is  a  report  of  the 
building  operations  of  the  City  of 
Fresno  for  the  month  of  February, 
1919: 

.Vew   buildings  $141,495 

Alterations  and  repairs 15,945 

Total    $157,440 

♦ 

PAYING  PLANNED. 


SANTA  BARBARA,  Cal.— The  Coun- 
ey  Surveyor  is  working  out  plans  for 
paving  a  road  through  Oarey;  for 
building  a  690-ft.  road  between  the 
county  hospital  and  the  tuberculosis 
ward,  .nnd  for  grading  and  construct- 
ing curbs  and  gutters  on  Eighth  street 
and  Walnut  avenue  in  Carpenteria. 
De.^cr'ptions  of  road  routes  for  the 
Xaca  .'-.tat  ion-Fox  en  canyon  cut-off  and 
the  Henry  road  near  Santa  Ynez  are 
also  being  prepared, 


BIDS     OPENED  FOR    FCRNISHING 

STEEL      FOR      MARE      ISLAND 

STRUCTURAL  SHOP. 

(By    Special    AVire.) 

WASHINGTON,  D.  C— The  foHow- 
ing  bids  were  received  March  lOth  by 
the  Bureau  of  Yards  and  Docks,  for 
furnishing  steel  for  the  structural 
shop  at  Mare  Island.  California,  under 
Specification  No.  3691. 

Bids  have  not  be  called  for  the  con- 
.4truction  of  the  building,  but  are  ex- 
pected to  be  shortly. 

American  Bridge  Co.,  Wasihington, 
D.  C,  Item  (1-a)  $130;  (b)  $95;  (2-a) 
8V4C;  (b)  lie;  (c)  $2;  (3)  $1.90;  (4-a) 
$170;  (b)  lie;  (c)  $2;  (6)  $1.90.  Time, 
180  days. 

McCliiutic,  .Marshall  Co.,  Wasbing- 
ton,  D.  C,  (1-a)  $138;  (b)  $138;  (2-a) 
$8.93;  (b)  $8.93;  (c)  $3.68;  (3)  $1.50; 
(4-a)  $132.84;  (b)  $1338.93;  5-c)  $3.68 
(6)  1..50. 

Bethlehem  Steel  Co.  (4-a)  $130.20; 
(4-b)  $107;  (5-a)  $8.85;  (b)  $11.01; 
(c)   $2.80;    (6)   $1.80. 

Phoenix  Bridge  Co.,  Philadelphia, 
(1-a)  $150.40;  (b)  $124.80;  (2-a)  $11.01 
(b)  $11.06;  (c)  $3.10;  (3)  $2.30;  (4-a) 
$147.80;  (b)  $123.20;  (5-a)  lie;  (b) 
$11.0';  (c)  $2.95;  (6)  $2.15.  Time,  240 
days.    An  alternate  bid  (1-a)  $120.40; 

(b)  $95.80;     (2-a)    $9.65;     (b)    $10.02; 

(c)  $2.65;    (3)  $1.95. 

WATER  SUPPLY  SYSTEM  PLANNEB 

SAN  '^JIANDRO,  Alameda  Co..  Cal.— 
Permission  has  been  granted  by  the 
City  Trustees  to  Olmsted  &  Gillelen, 
engineers  of  Los  Angeles,  to  secure 
the  services  of  City  Engireer  Robert . 
H.  Goodwin  to  work  with  them  in  pre- 
paring data  for  a  water  supply  system 
for  San  Leandro. 


BIDS  WANTED  FOR  LMPROYEMENT 
TO  PIER. 


MANHATIAN  BEACH.  Los  Ange'es 
Co.,  Cal.— Until  March  19,  bids  will  be 
received  by  the  City  Clerk  of  Manhat- 
tan Beach,  and  from  A.  L.  Harris,  en- 
gineer for  pier  construction,  1104  Cen- 
tral Bldg.,  Los  Angeles. 
(26655)     E 


PAYING  PLANS  ORBERED. 


RICHMOND.  Contra  Costa  Co..  Cal. 
— City  Engineer  Chapman  has  been 
instructed  to  prepare  plans  for  the 
paving  of  a  twenty-foot  strip  in  Tenth 
street  north  from  Lucas  on  Tenth. 
Thirteenth  and  Lucas  streets  to  form 
a  connecting  link  to  the  paved  road  to 
Giant  and  the  State  highway  to  bring 
traffic  from  the  north  directly  into  the 
business  center  of  Richmond. 

This,  as  all  other  future  paving,  will 
be  of  concrete  with  so  asphalt  top. 
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Jos.  Michel  W.  A.  Pfeffer  H.  N.  Patterson 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 

IRON  WORKS 

Phone  Market  730  -  731  141S  Harrison  St. 


Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 

<HKHKH«H«KKHKHKH><HKHK«H>^KHKH>O^KHKH><H>^^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
560  Mission  Street  San  Francisco 

Charles  l)AV1i>  Gkch.i.k  Phone  (;nrlli-ld  3672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  ExciuBfe 


l<H«HKHKHKHKH><H>OiKHKH>iKHKH>{«H><H><HK^^ 
»CHKHKHKH><HKHKHKHSiKH>a<HKHKHKHKHJ<J«HKHK« 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Franciac* 


This  Space  for  Sale. 


pue 


Telephone  Donglas  237: 


Pablicition  ONice 
560  Mission  Street 


.    San  Francisco,  Cal,  March  26,1919 


Pobluhed  Every  Wedoetdar 

Nineteenth  Year.    No.  13 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
(A      or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid'explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  oK  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


PbelaD  Building 
S^n  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Orejfon 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For.  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


-.PLUMBER"'^ 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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20ih  CENTURY 

Mixers,   Pavers,   Hoists  and   if  \ 
Concrete  Carls. 


CAUINET    MAKERS. 


Hunter,   R,   J.,   expert     cabinet     maker 
2156    Telegrapih    Ave.;    dtealer    in    ma 
hograny.    antoque      and   all    kinds 
furnJture;      repairs      and      poliShin 
Telephone   Oakland   2735. 

iCKKHKHKH><HKH«H>a<HKrtKKHKHS  < 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


ot 


IROQUOIS 
Steam  Rollers,  Scarifier.s  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

Purchase  from  the  manufacturer 

IVORRIS    K.    DAVIS,  Manufacturer 

Municipal,  Road  and  Building  Contractors'  Equipment 
•lephon.  Market  167S  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Francisco 

<H«HWHKHKH>^S^KK<0-SHS<HJ<HKHKH>^KHK^ 

culverts  in  and  upon  Tamalpais  Road, 
.Main  Street,  Sequoia  Road,  Arroyo 
Road,  Laurel  Road,  Acacia  Road, 
Azalea  Aveou'e,  Madrona  Road.  Man- 
zanita  Road,  Scenic  Road.  Rock  Ridge 
Road,  Pacheco  Road,  Marin  Road, 
Bothin  Road  and  Monte  Vista  Road, 
throughout  their  entire  length  in  Road 
Improvemenit  District  No.  5.  Rob  E. 
Graham  is  County  Clerk. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
road  bids  ^vanted. 

SAN  RAFAEL,  Marin  Co.,  Cal.— 
Bids  Willi  be  received  by  the  County 
Supervisors  up  to  April  8th,  2  P.  M., 
for  the  following  vi^ork: 

Laying  oil  macadam  pavement, 
esta'blishing  grade  and  constructing 
sub-grade,     drains,     catehbasios    and 


Highway  Improvement  Planned. 

CLIFTON,  Ariz.—  The  Greenlee 
County  Highway  Commission  has 
recommended  the  following  projects' 
Construction  of  highway  between  Mor- 
enci  and  Bagle  river  pumping  station, 
estimated  cost  $40,000;  footbridge  over 
Gil'a  river  at  Sheldon,  estimated  cost 
.$1,000;  highway  between  main  county 
hig'hway  and  Guthrie,  estimated  cost 
$2000;  highway  from  New  Town  Mor- 
enci,  over  Longfellow  hill  and  connect- 
ing with  Burrow  Alley  road  in  Morenci, 
estimated  cost,  .$7000;  construction 
and  reconstruction  of  trails  in  town  of 
Morenci,  estimated  cost,  $15,000;  high- 
way from  Buzzard's  Roost  on  Cliftton- 
Duncan  road  through  Black  Jack  gap 
to  Arizona  state  line,  estimated  cost, 
$125,000.  Estimates  to  cost  of  new 
roads  for  which  bond  issue  is  pro- 
posed have    been  made    as    follows: 


Highway  through  Ward's  canyon  from 
Morenci  to  Duncan-Clifton  road,  $4.',- 
OOO;  highway  from  Morenci  to  Met- 
calf,  $90,000;  repairing  Clifton-Frank- 
lin highway,  $25,000. 

y  — — 

BIDS     WANTED     FOR     CONCRETK 
PIPE. 

SAN  FRANCISCO.— Engineer.=5 
Syrames  &  Means,  58  Sutter  Street,  are 
taking  figures  for  10,  12  and  14  inch 
concrete  pipe  for  the  irrigation  of  a 
vineyard  of  the  American  Seedles.s 
Raisin  Co.  at  Livingston,  Merced  Co. 

ROAD    mPROTEMEXTS    PIANXED. 

LOS  ANGELES,  Cal.— A  resolution 
ot  intention  has  been  adopted  by  the 
Supervisors  of  Los  Angeles  Cor.nty  to 
furni.sh  materials  for  improvement  of 
the  Sierra  Madre  road  and  connec- 
tions, to  the  value  of  $50,000,  in'  event 
a  road  improvement  district  is  formed 
for  the  improvement  under  the  road 
r::'strict  improvement  act  of  1907. 
About  fourteen  miles  of  road  are  com- 
prised in  the  proposed  improvement. 


HARDWOOD  HEADQUARTERS 


■ASH-BASSWO0D'6lHCH 


KCKORY-  LAUREL-  MAPLE 
IREGON  MAPLE-^LAIN  OAK 

-QUARTEReD    OM 
'YBROCK  BENDINGO, 

POPLA^;.\WALNU(  . 


WHITE  BROTHERS 

FlFTH-apclBRANNAN  STREETS  ,.  SAN  FRANCISCO.  CA 


SEWER  BONDS. 

LOS  ANGELES,  Cal.— The  City 
Council  has  adopted  an  ordinance  pro- 
viding for  the  issuance  of  bonds  to 
the  amount  of  $150,000  for  the  con- 
struction of  sanitary  sewers  in  muni- 
cipal improvement  district  No.  6, 
Bairdstown  and  Rose  Hill.  This  pro- 
ject was  held  up  by  the  Capital  Issues 
Committee  during  the  war. 


BONDS    FOR   WATER    SYSTEM. 

INGLEWOD,  I>os  Angeles  Co.,  Cal. 
-The  Trustees  of  the_  City  of  Ingle- 
wood  have  adopted  a  resolution  of  in- 
tention to  call  a  special  election  to 
vote  on  the  issuance  of  $217,000  bonds 
for  .1  municipal  water  system.  Olm- 
sted &  Gillelen,  Holling.sworth  Bldg., 
Los  Angeles,  are  the  engineers. 
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COXSTRUCTIOX  STARTED  ON 
CAKSEHY. 

ATWATER,  Merced  Co..  Cal.— The 
Sunlit  Fruit  Company,  F.  E.  baney, 
Superintendent,  is  clearing  ground  for 
an  addition  to  its  cannery  in  Atwater. 
A  brick  and  concrete  building,  175x120 
feet,  will  be  erected.  New  machinery 
will  be  installed.  The  improvements 
will  cost  $100,000. 


TO  VOTE  BOXDvS  FOR  CITY  H.U/L. 

SAN  BERNARDINO,  Ca!.— The  City 
Council  has  called  a  special  election 
for  April  14  to  vote  on  a  proposition  to 
issue  $150,000  bonds  for  the  erection 
of  a  new  City  Hall.  Two  sites  are 
proposed,  one  at  the  northeast  comer 
of  Fourth  and  "D"  .streets,  and  the 
other  on  "F"  street  between  Court  and 
Fourth  streets.  The  project  for  a 
municipal  auditorium  has  been 
abandoned. 


$2,000,000  DRY  DOCK  PLAXJTED. 

SAN  FRANCISCO.  Cal.— Seeking  the 
co-operation  of  the  shipowners  of  San 
Francisco  and  the  machinery  and  re- 
pair trade,  the  San  Francisco  Open 
Dr>-dock  Company,  capitalized  at  $2,- 
000,000  have  filed  articles  of  incorpora- 
tion with  the  C-ounity  Clerk,  and 
designated  as  the  site  for  its  dock  the 
parcel  of  tideland  between  the  army 
itransport  docks  at  Port  Mason  and 
"the  eastern  end  of  the  former  Exposi- 
tion site. 


112  Market  street,  are  the  acting  con- 
suiting  engineers. 

The  comp^my's  physical  improve- 
ments include:  The  erection  of  a 
wharf  58  by  1,100  feet,  the  erection 
of  two  slips,  200  feet  in  width ;  a  float- 
ing drj'dock  of  special  d'esign,  com- 
prti'sing  wood  and  concrete  of  8,000 
t'ons;  a  warehouse,  oflBce  and  machine 
shops. 

The  incorporators  are  W.  H.  Kear- 
ney, F.  J.  Parker,  C.  H.  Kearney,  J. 
W.  Machado,  A.  T.  Briggs,  P.  A. 
Breen  and  I.  L.  Steinman. 


BIDS      OPENED      FOR     GASOLENE 

STORAGE  SYSTEM  FOR  NAVAL 

STATION. 

SAN  DIEGO,  Cal. — Thomas  Haverty 
Company,  '517  South  Los  Angeles  St., 
Los  Angeles,  submitted  the  lowest  "bid 
at  $15,875  for  the  construction  of  a 
gasoline  storage  system  for  the  naval 
coaling  .station  at  La  Plaj-^.  Fred 
A.  Heilbron  of  San  Diego,  submitted 
the  only  other  bid  at  $17,884. 


BIDS    WANTED    FOR    WOOD    TIES. 

SAN  FRANCISCO— The  San  Fran- 
cisco Board  of  Public  Works  will  re- 
ceive bids  until  March  26,  1919,  bet.  2 
and  3  P.  M.,  for  furnishing  and  d)e- 
Hvering  wood  ties.  Contract  No.  115, 
ilunicipal  Railway  System. 

Plans  and  specifications  on  file  at 
the  Board  of  Public  Works,  City  Hall. 


BEDS  WANTED  FOR  PAVING. 

SAN  LUIS  OBISPO,  Cal.— Until  7:30 
P.  M.,  March  31,  bids  will  be  received 
by  the  City  Clerk  for  grading  and 
paving  Marsih  street  between  Ida 
street  and  Higueroa  street  with  con- 
crete and  bitulithic  surface  and  con- 
structing cement  curb.  Certified  check 
or  bid  bond  for  10  per  cent  required 
with  each  bid.  Callie  M.  John,  City 
Clerk. 

ROAD  IMPROVEMENT  TO  START 
SHORTLY. 

TUCSON,  Ariz.- Work  will  be 
started  on  the  Mt.  Lemon  road  as  soon 
as  the  Governor  signs  the  bill  making 
it  possible  for  the  Pima  county  of- 
ficials to  sign  a  contract  with  the  U. 
S.  forest  service.  There  will  be  7.23 
miles  of  road  with  a  ten  per  cent 
grade  which  can  be  built  within  the 
total   amount   available,   $50,000,  one- 


Pima  county  and  the  otter  half  by  the 
forest  service. 


Highway   ImproTement   Planned. 

PHOENIX,  Ariz.— The  legislature 
voted  $100,000  for  the  construction  of 
the  Superior-Miami  highway,  15  miles 
in  length.  Pinal  county  has  pl'edged 
its  entire  road  fund  for  two  years  for 
this  work  and  Gila  county  will  also 
contribute. 


BIDS  WANTED  FOR  PAVING. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
April  Sth  was  set  by  the  San  Joaquin 
County  Supervisors  as  the  date  for  re- 
ceiving bids  for  the  paving  of  Lower 
Sacramento  road  from  Tuxedo  avenue 
to  the  diverting  canal.  It  is  estimated 
by  the  county  surveyor  that  this  work 
will  cost  about  $10,000. 


BIDS     WANTED     FOR     ROAD     EM- 
PROVESTENT. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Separate  bids  will  be  received^  until 
April  7,  1919,  at  11  o'clock  A.  M.,  by 
Henry  A.  Pfister,  County  Clerk  of 
Santa  Clara  County  for  the  following 
road  improvements: 

For  the  improvement  of  Berryessa 
Road,  in  Supervisor  District  No.  3. 


For  the  improvement  of  Gish  Road, 
in  Supervisor  District  No.  3. 

For  the  improvement  of  White  Road, 
in  Supervisor  District  No.  2  and  3. 


For  the  improvement  of  Santa  Clara 
and  Alviso  Road,  in  Supervisor  Dis- 
trict No.  4. 

Specifications  for  this  work  on  file  in 
the  office  of  the  said  Board. 


PROPOSALS  FOR  LOIBER. 

ENGINEER  OFFICE,  U.  S.  Army, 
405  Custom  Housie,  San  Francisco, 
Cal.  Sealed  proposals  will  be  received 
here  until  10:00  A.  M.,  April  2,  1919, 
and  then  publicly  opened,  for  Lumber 
Further  information  on  application. 
Order  No.  1619 


REVISED    ESTIMATE    FOR    TRAC 
TION  LINE. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
Engineer  F.  D.  Howell  has  submitted 
a  revised  estimate  of  the  cost  of  the 
proposed  Pasadena-Los  Angeles  Muni- 
cipal traction  line,  placing  it  at  $2,- 


'as«  Four 
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ADVANCE     IMEW 

Official  Rroposals,  Etc. 
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negated  Figures  Being  Taken. 
RAGE  Cost,    $20,000 

J  FRANCISCO.       S  Pacific     87  W 
Grant  Avenue. 

-story  concrete  and  brick  garage, 
ler — Canepa   Aiitonini   &   Co.,   54o 
Columbus,  San  Francisco, 
hltect— Paul     F.  Demartini.     2123 
Powell  St.,  San  Francisco. 
11  bids  taken  for  a  general  contract 
e  been  rejected. 

?25)     1st  report  Dec.  31,  1918;  2nd 
m.  16,  1919. 


OS  Being  Re-Figured. 
lAGE  Cost,  $28,000 

J  FRANCISCO.  S  California  Street 
'50  E  Powell  Street. 
>-story  reinforced!  concrete  garage 
I'er — J.  M.  F.  Johnson, 
hltects — O'Brien    Bros.,  240   Mont- 
gomery St.,  S'an  Francisco. 
Ids   ran'  too  higt,   so   plans   were 
red  an  the  lowest  five  bidders  are 
iguring  the  job. 


IS  Being  Figured. 
5IDENCE  Cost,  $20,000 

3BL^  BEACH,  Monterey  Co.,  Cal. 
)-story  and  part  three-story  fram'e 
residence. 

ler— Mrs.  C.  W.  Clark, 
hitects — Bakewell     &     Brown,  251 
Kearny  St.,  San  Francisco. 


tract  Awarded. 

FEL  Cost,  $25,600 

jISTOGA,  Napa  Co.,  Cal. 
)-story  reinforced  concrete  hotel; 
2'2  guest  rooms, 
ler — J.  B.  Ghisolfo. 
hitect — Perso      Righetti,      Phelan 
Bldg.,  San  Francisco, 
tractors — Del  Favdero  &  Rasori. 


liiminary  Sketches  Prepared. 
rEL,   ETTC.  Cost,   $— 

3  ANGELES, 
ht-story  Class  "A"  hotel  and  club 

building. 

ler — Salvation   Army, 
hiteot — A.   S.   Heineman,   831    San 

Fernando  Bldg.,  has  Angeles, 
he   campaign    for   funds    for   this 
Iding  is  now  in  progress,  under  the 
(otiOn  of  Col.  Henry  C.  Lee  of  the 
ly. 


rk  Started'. 

:KING  house  Cost,  $ 

TSONVILLE.  Santa  Cruz  Co.,  Cal. 


One-story  frame  packing  housee,  76x 

251. 
Owner — Garcia-Maginni    Co.,   Watson- 

ville,  Cal. 
Architect — Not  Given. 


REFINERY  BLDGS.  Cost,   $ 

VERNON,  Los  Angeles  Co.,  Cal.  12- 
acre  tract. 

Concrete,  brick,  hollow  tile  and  cor- 
rugated iron  oil  refinery  buiMings 

Owner — Pan-American  Petroleum  Co., 
Security  Bldg.,  Los  Angeles. 

Construction  Engineer — T.  D.  Boyce. 

Contractor — J.  Alden  Griffen  Constr. 
Co.,  602-4  Title  Ins.  Bldg.,  Los 
Angeles. 


Contract  Awarded. 

GARAGE  Cost,  

MERCED,  Merced  Co.,  Cal.     17th  St.. 

bet.  "J"  au'd  "K"  Streets. 
Frame  and  stucco  garage,  50x150. 
Owner — R.  Schmidt. 
Architect — ^W.  E.  Dedesen,  Merced. 
Contractor— W.    K.    Widen  ma  nn,    606 

23rd  St.,  Merced. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $150,000 

MORENCI,  Arizona.     Morenci  School 

District,  Arizona. 
Three-story  reinforced  concrete  grade 

and  high  school. 
Owner — Morenoi  School  District. 
Architect — ^^C.  Lewis  Wilson,  Monrovia, 


Plans  Being  Prepared'. 

CHURCH  Cost,  $125,000 

LONG  BEACH,  Los'  Angeles  Co.,  Cal. 

5t'h  Street  and  Locust  Avenue. 
Brick  church. 
Owner — First    Christian,     Church     of 

Long  Beach. 
Architect Robert  H.  Orr,  1301  Van 

Nuys  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost,  $50,000 

ANAHEIM,  Orange  Co.,  Cal. 

One  and  two-story  frame  and  plaster 
church. 

Owner First  Methodist  Church  of 

Anaheim. 

Architect — Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 


Plans  Being  Prepared. 
APARTMENTS,  ETC.  Cost,  $ — - 

TUCSON,   Arizona. 
Two-story  Class  'C"  store,  theatre  and 


Owner — Congress  Realty  Co. 
Architect— Wm.    Curltett    &  Son,    518 

Merchants    National    Bank    Bldg., 

Los  Angeles. 


Plans  Being  Prepared. 

OFFICE  BLDG.  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  16th 
Street  bet.  San  Pablo  and  Tele- 
graph Avenues. 

Three-'story  reinforced  concrete  office 
building. 

Owner — East  Bay  Water  Company. 

Architect — Wm.  Knowles,  Hearst  Bldg 
San  Francisco. 
Details  of  construction     have     not 

been  decided  upon. 


Plans  Being  Figured.    Bids  Close  Apr. 

4,  19il9,  at  2:30  P.  M. 

BUILDING  Cost,  $ 

COMPTON,     Los     Angeles     Co.,     Cal. 

Compton  High  School  Site. 
One-story  hollow  tile  building,  146x66 

with  wing.  40x30. 
Owner — Compton  Union   High   School 

District. 
Architects — Allison    &    Allison,    ;405 

Hibernian  Bldg.,  Los  Angeles. 
Bids  will  be  received  separately  on 
the  general  contract,  plumbing  work 
and  heating.     A  deposit  of  $10  is  re- 
quired on  the  pl'ans. 


Plans  Being  Prepared. 

APARTMENTS  Cost.  $75,000 

SAN  FRANCISCO.  Post  Street  bet. 
Leavenworth  and  Hyde  Streets. 

Four-story  and  basement  brick  apart- 
ments (64  rooms;  24  apts.) 

Owner- L.  D.  Stoff. 

Architect— Albert  Schroepfer,  Welts 
Fargo  Bank  Bldg..  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,    $3,500 

SAN  FRANCISCO.    Sunset  District. 
One-story  frame  residence. 
Owner — AVithheld. 

Architect — Theo.     Lenzen,     Humboldt 
Bank  Bldg..  San  Francisco. 


Bids  Being  Taken  for  Materials  and 
Sub-Contracts. 

BUILDINGS  Cost,    $50,000 

VENTURA,  Ventura  Co.,  Cal. 

Group  of  one-story  reinforced  con- 
crete buildings. 

Owner — Ventura  Mfg.  Co. 

Architects — A.  S.  Barnes,  435  Union 
Oil  Bldg.,  and  W.  J.  Saunders,  319 

I  aiio-hlln     niAo.       Inn     ATlsvaloo 


The  contractor  for  tlie  work  ha« 
been  selected. 

Work  will  be  commenced  shortly  on 
Uie  construction  of  three  of  the  buUd!- 
Ings.  These  will  include  a  blacksmith 
shoii,  75x220  feet;  machine  shop,  76z 
220  feet,  and  an  assembling  plant,  50x 
220  feet. 


Ready  for  Figures  in  Abou'.  a  Week. 
CLUB  ROOMS,  ETC.  Cost,  J18,000 

VALIjEJO,  Solano  Co.,  Oal. 
One-story    frame    recreation    building 

with  swimming  pool,  club  rooms, 

etc. 
Owner — Girls  Recreation  Center  under 

auspices  Y.  W.  C.  A. 
Architect — Julia    Morgan,    Merchant.^' 

Exchange  Bldg.,  San  Francisico. 


Plans  Being  Figured.    Bids  Clo.se  Mar. 

24.  1919. 
•STORAGE  PLANT  Cost,  $400,000 

MARE  ISLAND,  Cal. 
Storage  plant  for  fuel  oil. 
Owner — United  State  Government. 
Architect — United  State  Government. 

Revised  plans  may  be  oibtainied  from 
Mare  Island  on  a  deposit  of  $10. 

Bidfi  will  be  opened  in  Washington. 
D.  C,  on  March  24th. 

Bid's  were  .previously  opened  on  Feb- 
ruary 24th,  and  were  rejected. 


Contract  Awarded. 

WAREHOUSE  Cost.  $2'5,O00 

SANTA  ROSA,  Sonoma  Co.,  Cal. 

One-s-tory  reinforced  concrete  ware- 
house. 

Owner— California  Packing  Cptn.,  101 
California  St.,  San  Francisco. 

Engineer — Phillip  Bush,  101  Califor- 
nia St.,  San  Franctsco. 

Contractor — C.  ChristenBen  &  Son,  565 
leth  St.,  Oakland. 


Plans  Being  Prepared. 

FACTORY  BLDGS.  Cost,  | 

EIMERYVILLE,  Alamede  Co.,  Cal. 
Old  Race  Tract. 

Paint  and  varnish  factory  buildings 
(type  of  construction  not  decided.) 

Owner — -Stierwin-Williams  Co.  of 
Cleveland  Ohio  (L.  W.  Wolcott,  S. 
F.  Mgr.  454  2d  St.,  San  Francisco) 

Architect — Engineering  Dept.  of  Own- 
er Cleveland,  Ohio. 
Work  will  start  within  30  or  60  days 

on  the  first  unit.  Figures  will  be  taken 

at  the  San  Francisco  Office. 


Plans  Being  Prepared. 
BUNGALOWS  Cost,  $4,000  each 

SAN  FRANCISCO.    We»twood  Park,  E 

Faxon  Ave  N  of  Eimwoodi  Way. 
Two  one-story  S-rm  frame  bungalows. 
Owner— Chas.  A.  Hall. 
Architect — H.  C.  Baumann,  251  Kearny 

St..  San  Francisco. 


BUILDING  AND  ENGINEERING  NHWS 

Building  Permit  Granted. 

RESIDEiNCE  Cost,  $ 

TRACY,  San  Joaquin  Co.,  Cal. 
Two-story  10-room  frame  residence 
Owner— U.    S.   Woods,    119  E-8th   St., 

Tracy,  Cal. 
Building  Permit  Issued. 
APARTMENTS  Cost,   $8,000 

TRACY,  San  Joaquin  Co.,  Cal. 
Frame    20-room   apartment  house    (2 

and  3  room  apts.) 
Owner — Samuel  Eyre,  Tracy,  Cal. 
Architect None. 


Plans  Being  Prepared. 

COURTHOUSE,  ETC.        Cost,  $500,000 

TUCSON,  Arizona. 

Class  "A"  reinforced  concrete  court- 
house and  jail  building. 

Owner — Pima  County. 

Architects— Wm.  Curlett  &  Son,  518 
Merchants  National  Bank  Bldg., 
Los  Angeles. 


Plans  Being  Prepared. 
SCHOOL  Cost,  y25,O00  to  $28,000 

DUNSMUIR,  Siskiyou  Co.,  Cal. 
One-story    and    basement    reinforced 

concrete  high  school  (8  rooms). 
Owner — Dunsmuir  Union  High  School 

District. 
Architect — Henry  C.  Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared.    Ready  for  Fig- 
ures in  Two  Weeks.     ^ 
SCHOOL  Cost,  $60,000 

SAN   FRANCISCO.     Fourteenth     Ave 

and  Irving  Street. 
Two-story  reinforced  concrete  school 

(13  class  rooms). 
O-wner — Roman    Catholic    Archbishop 
of  San  Francisco.  St.  Ann's  Parish 
Architect— W.     D.  Shea,  244,    Kearny 
St.,  San  Francisco. 
Every  modern  equipment  will  be  in- 
stalled. 


Plans  Being  Prepared. 
SCHOOL  Cost,  $5,000 

DUNSMUIR,  Siskiyou  Co.,  Cal. 
One-story     frame  two-room     primary 

school. 
Owner — Dunsmuir      Primary      School 

District. 
Architect — Henry  C.  Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,   $5,000 

DUNSMUIR,  Siskiyou  Co.,  Cal. 

Alter  present  two-story  frame  gram- 
mar school  (install  heating  and 
sanitary  system  and  alter  lighting 
system). 

Owner — Dunsmuir  Grammar  School 
District. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 


Pag«  Flv« 

Contract  Awarded. 

RESIDENCE  Cost,  $50,000 

LOS  ANGELES.  Fifth  and  Plymouth 
Streets,  Windsor  Square. 

Two-story  attic  and  basement  brick 
residence  (13  rooms  and  4  bath- 
rooms and  2-story  garage). 

Owner — W.  M.  Armstrong. 

Designer  &  Contractor — Milwaukee 
Bldg.  Co.,  315  Wright  &  Callend^r 
Bldg.,  Los  Angeles. 


PLAN  TO  ERECT  AUDITORIUM. 

KINGSBURG,  Fresno  Co.,  Cal.— A 
stock  corporation  to  be  known  ias 
the  Lyceum  Corporation  of  Kingsiburg, 
is  being  formed  by  local  business  men, 
to  erect  an  auditorium  to  cost  about 
$40,000.  Architect  Anton  Johnson  has 
prepared  tentative  plans  for  a  build- 
ing to  seat  1500.  The  officers  of  the 
new  corporation  are:  R.  A.  Catlln, 
president;  J.  W.  Cook,  secretary;  E. 
Peterson,  treasurer;  A.  A.  Miller,  An- 
ton Johnson  and  Charles  Shatter,  di- 
rectors. 


Ready  for  Figures  March  24. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.    Western  AdkMtion. 

Five-story  reinforced  concrete  apart- 
ment house  ('5  rooms  each). 

Owner — J.  Kendlar. 

Arcftitect— Walter  C.  Falch,  Hearst 
Bldg..  San  Francisco. 


Plans  Prepared. 

PACKING  HOUSE  Cost,  $— 

WTIITTIER,  Los  Angeles  Co.,  Cal.  9th 
Street  and  Salt  Lake  Avenue. 

Denison     Interlocking     tile     packing 
house,  100x180. 

Owner — North  Whittier  Heights  Citrus 
Association. 

Architects^ — Ham    &    Shepherd,    Pasa- 
dena, Cal. 
Frank  Kramer  of  Lamanda  Park,  is 

manager  of  the     association.     A.     N. 

Chamness     is   president     and  C.     R. 

Broas,  secretary. 


Plans  Being  Prepared. 

GARAGE  Cost,  $15,000 

BAKERSFIBLD,  Kern  Co.,  Cal.     23rd 

Street  and  Chester  Avenue. 
One-story  brick  g;arage. 
Owner — W.  F.  Hubbard  (Maxwell  Car 

Distributer),  Bakersleld. 
Architect — Not  Given. 


Plans  Being  Prepared. 

GARAGE  Cost,  $20,000 

CALEXLICO,  Imperial  Co.,  Cal.    Hef- 

ferman  and  3rd  Streets. 
Brick  garage,  100x140. 
Ownei- — C.    R.      Rockwood.       Lessee, 

.Motor  Service  Co. 
Architect — ^Not  Given. 


^age  six 

mtract  Awarded. 

DSIDENCE  Cost,   $20,000 

)S  ANGELES.    Irving  Blvd.,  bet.  5th 

and'  6th  Sts.,  Windisor  Square, 
vo-story   and   basement    frame    and 

plaster  residence  (10  rooms  and  3 
bathrooms), 
vner — Wm.  ladsor. 
isigmer     &     Contractor — Milwaukee 

Bldg.  Co.,  315  Wright  &  Callender 

Bldg.,  Los  Angeles. 


ans  Being  Prepared. 

i.RAGE  Cost,  $35,000 

lN  FRANCISCO.     South  of  Market 

Street, 
v^o-story  reinforced  concrete  garage, 
vner — Withheld, 
■chitect— Jos.      L.     Stewart,     Claua 

Spreckels  Bldg.,  San  Francisco. 


ans  Being  Prepared. 
2SIDENCE  Cost,  |r5,O.00 

iDWOOD  CITY,  San  Mateo  Co.,  Cal. 
vo-story  frame  residence, 
vner — Withheld. 

chitect — Jos.     L.     Stewart,      Claus 
Spreckels   Bldg.,  San  Francisco. 


Cost,  $500,000 


ans  Beinig  Prepared. 
lURCH 
)S  ANGElLES,  Cal. 
ass  "A"  church, 
vner — First  Methodist  Church, 
chitect — John     C.     Austin,     Baker- 
Detwiler  Bldg.,  Los  Angeles. 


initract  Awarded 

i.RAGB  Cost,  1610 

SRKELEY,  Alameda  Co.,  Cal.  Spruce 
St.,  bet.  Cedar  and  Virginia  Sts. 

le-story  frame  and  plaster  private 
garage. 

vner— Thos.  A.  Cuthill,  1614  Spruce 
St.,  Berke'ley. 

xhitect— Jas.  W.  Plachek,  2014  Shat- 
tuck  Ave.,  Berke'l'ey. 

intraotorsi— Conner  &  Conner,  Ber- 
keley Way  and  Shattuck  Ave., 
Berkeley. 
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sitory     building     for     department 

stone. 
Owner — City  of  Paris  Dry  Goods  Co., 

SE   Geary   and   Stockton   Streets, 

San  Francisco. 
Architects' — Bakewell    &     Brown,  251 

Kearny  St.,  San  Francisco. 


jady  for  Figures  Next  Week. 

VNNERY  Cosit,   $ 

SNICIA,  Solano  Co.,  Cat 

ve-story  reinforced  concrete  (tannery 

hu'i'ldlng,  103x154. 
wner — KuUman,   Salz   &   Co.,   WeU« 

Fargo  DIdg.,  San  Francisco. 
-chitect — Jas.  H.  Humphrey,     Wells 

Fargo  Bldg.,  San  Francisco, 
igineer — Engineering  Department  of 

Owner. 


ans  Being  Prepared. 

ITERATIONS  Cost,  $ 

VN  FRANCISCO.     NE  O'Farrell  and 

Stockton  Streets, 
iterations  to  present  six -story  Class 

"A"   building   and   adjoining  bIz- 


Contract  Awarded. 

RESIDENCE  Oos.t,  $11,000 

\\TaST  HOLLYWOOD,  Los  Angeles 
Co.,  Cal.    Laurel'  Ave. 

Two-story  and  basiement  frame  resi- 
dence (12  rooms  and  3  bathrooms, 
etc.) 

Owner — ^Frank  Holt. 

Architect— Arthur  B.  Benton,  114  N- 
iSpring  St.,  Los  Angeles. 

Contractor— WiUard-Brent  Co.,  1119 
Baker-Detwiiler  Bldg.,  Los  Angeles 


Preliminary   Plans  Being  Prepared. 

ALTERATIONS  Cost,  $ 

MARTINEZ,     Contra  Costa    Co.,  Cal. 

Escobar  and  Ferry  Streets: 
Alter  two-story  torick  theatre  building 
Owner— H.  J.  Curry,  Martinez. 
Arohitect— A.  M.  Milwain,  607  37th  St, 

Oakland. 


Sketches  Prepared. 

HOSPITAL  Cost,  $ 

PASADENA,  Cal.     Pasadena  HospiUl 

Site. 
Class  "A"  bospitali 
Owner — Pasad'ena  Hospital  Ass'n. 
Architect — Raymond    M.    Hobbs,    234 

Boston  Bldg.,  Pasadena,  Cal. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $20,000 

STOCKTON,  Slan  Joaquin  Co.,  Cal. 
Alterations  to  store  (new  store  fronts, 

fixtures',  etc.) 
Owner — Withheld. 
Arohii'tect — Jos^eph  Oahen,  333  Kearny 

St.,  Sani  Francisco. 


Contract  Awarded. 

ADDITION  Cost,  $ 

LIVINGSTON,  Meroed  Co.,  Cal. 
Two-story  concrete  and  brick  addition 

to  bualiness  block. 
Owner — F.  E.  Croweil. 
Architecit — (None. 
Contractor — Finch  Wilcox,  Livingston. 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost.  $60,000  to  $70,000 

SAN    FRANCISCO.      N   Sutter    Street 
near  Taylor  Street. 

Four-story  and  basement  briok  apart- 
ment house  24  2  and  3  rooms  apts. 

Owner — ^Witlhheld. 

Architect— O.  E.  Evans,  2669  Mission 
St.,  San  Francisco. 
Mr.  Evans  will  do  the  carpentry  and 

mill  work.    AH  other  work  will  be  let 

by  suh-contracta. 


Plans  Being  Prepared. 

LODGE  BLDG.,  ETC.         Cost,  $14,000 

TULARE,  Tulare  Co.,  Cal. 

Frame  bungalow  type  auditorium  and 
lodge  building,  84x124. 

Owner — I.  D.  E.  S.,  a  Partuguese  So- 
ciety of  Tulare. 

Arohlte'ot — ^Ernest     J.  Kump,     Rowell 
Bldg.,  Fresno. 
The  building  committee  Is  composed 

of  M.  G.   Rose,     Frank  Globe,     E.  J. 

Ryan,  M.  C.  Plcanco,  Joe  Correira,  E. 

A.  Reis  and  W.  S.  Triplett. 


Plans  Being  Prepared.  Ready  for  Seg- 
regated Figures  Next  Week. 

ADDITION  Cost,  $20,000 

SAN  FRANCISCO.  Second  near  Mis- 
sion Street. 

One-story  brick  addition  to  presemt 
four-story  brick  warehouse. 

Owner — Withheld. 

Arohitect— O.  E.  Evans,  2569  Mission 
St.,  San  Francisco. 

(26«97) 
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Plans  Being  Prepared. 

STORE  Cost,   I 

RICHMOND,  Contra  Costa  Co.,  Cal.  S 
Macdonald  Avenue,  bet.  8th  and/ 
9tih  Streets. 

One-story  brick  store  buildincr. 

Owner — W.  L.  Ballenger,  Care  Me- 
chanics Bank,  Sth  and  MacDonald 
Ave.,  Richmond,  Cal. 


Pland  Being  Prepared. 

APARTMENTS  Cos.t,  ^ 

SAN  FRANCISCO.      SE     Powell    and 

iSacramento  Streets. 
Bight-story  fireproof  apartment  house, 

69x1571^. 
Owners^ — Dr.  John  GaMwey  and  W.  H. 

Dunn. 
Architect — ^^Bdward     J.     Vogel,  Union 

League  Club,  O'Farrell  and  Pow«ll 

Sts.,. San  Francisco. 


New  Bids  Called  For  April  7.  19W. 

SCHOOL  Cost,   I 

EURSKA,  Humboldt  Co.,  Cal.  Win- 
ship  School  Site. 

Two-story  reinforced  concrete  school. 

Owner — Eureka  School  District.  (Jeo. 
B.  Albee,  Supt.  of  S'choolff. 

Architect — Newton  Ackerman,  ETureka 


Segregated  Figures  Being  Taken.   - 
APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.      S  Bush  St.  180  E 

Leavenworth  Street. 
Pour-story  reinforced  concrete  apart- 
ment house. 
Owner- L.  B.  Ham,  106  Clay  St.,  San 

Francisco. 
Arohitect— C.  O.  Clausen,  Hearst  Bldg. 
'Sao.  Francisco. 
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COPSITRACXS    AWARDED 


Liens,  Acceptances,  Etc. 


BIELDIXG  tOMKA(  TS. 
San  Francisco  County. 

Omier                Contractor  Amt, 

O'Brien    Kiernan  12000 

McPike   McPike  500 

Staudaid  Oil  Owner  1200 

Carlson    Carlson  2000 

Zak    Zak  400 

Starr   Starr  450 

Imperial   Brumfield  490 

Bennett    Cameron  2390 

Barnum  Owner  lOOOO 

Cal    Cannery Owner  6000 

Hayes  _Aiil  575 

Fey   Guttridge  968 

Nelson    Nelson  35'00 

Johnson    Johnson  1900 

.Meyers    3Iagulre  800 

-National    Carbon. ..Hannah  900 

Fisher    Houle  400 

Helm    Houle  450 

Asher    Asher  400 

Friedle    Loustau  6000 

McKay   Johnson  17000 

Tail    McLeran  6000 

Ade    Mailer  10131 

Haniill    Owner  5650 

Thompson    Hamill  4000 
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Owl   Drug  Co Duval  11500 

Borrman   MeDonaM  450 

Hawkins    Hawkins  400 

Rocco   Owner  400 

Santucce   Feuoni  400 

Ballen    Di^stel  2000 

Lapham    Lapham  4900 

Peters    Ahl  956 

Owl  Diiig  Co Federal  400 

Green    Schell  425 

Owl  Drug  Fedei'al  400 

MarMn    Martin  425 

Wakelee's    Fed'eral  750 

Levinson    Britt  750 

Levin    Solomon  400 

Backus    Lando  700 

He^•Tnan    Jones  2810 

Sullivan    Moilini  30000 

Morlini   Mission  15885 

Rednall    Rednall  llOOO 

McSheehv   McSheehy  1800 

Perry    Perry  3000 

Spear    Gleason  400 

Braunwarth   Collins     400 


J77)  E  HOWARD  ^S'D  DO  RE  NE 
82xSE  100.  Ail  work  for  one-story 
brick  bakery. 

wner .-...O'Brien     Kiernan     Realty 

Co.,  1756  Mission.  S.  F. 

rchitect Chas.   0.  Clausen,  Hearst 

Bldg.,  San  Francisco, 
ontractor — Kiernan   &   O'Brien.    Inc., 

1756  Mission,  S.  F. 
iled  .Mar.  17,  '19.    Dated  Mar.  17,  '19. 

As  work  progresses T5% 

,Usual  35  days 25% 

'  TOTAL  COST,  $12,000 

ond,  none.  Limit,  90  days.  Forfeit, 
ians  and  specifications,  none. 


!78)     SE  HOWARD  AND  CHANNEL 
Alter  store. 

wncT McPike  Drug  Co.,  187  4th, 

San  Francisco. 

rchitect None. 

ay's  work.  COST,   $500 


BUILDING 

(379)     NW  POST  AND.  DIVISADERO. 
One-stoiT  steel  frame  building. 

Owner ...Standard     Oil     Co.,      20O 

Bush,  San  Francisco. 

Architect None. 

Day's  work.  COST,  .$1200 


ALTERATIONS 

(380)     NO.      32      RANDALL.        Alter 
bakery. 

Owner F.  0.  Carlson,  32  Randall, 

San  Francisco. 

Architect None. 

Da.v'.s  work.  COST.  $2000 


ALTERATIONS 

(381)  NO.  376  LAIDLEY.     Alteration.^ 

Owner John  Zak.  Premises. 

Architect J.   C.   Hladik,   Monadnock 

Bldg..  San  Fi^ncisco. 
Duv's  work.  COST,  $400 


RESIDENCE 

(382)     LOT  23  BLK  46  Excelsior  Hm. 
Acs'n.     One-story  frame  residence. 

Ow'^ner G.  W.  Starr,  2647  Mission. 

San  Francisco. 

Architect iNone. 

Day'.'-,  work.  COST,  .$450 


ELECTRIC  SIGN 

(383)     NO.  1069  MARKET.     One  elec- 
tric sign. 

Owne^. Imperial  Grill,  Prem. 

Architect None. 

Contractor ...Brumfield  Elec.  Sign  Co., 
18  7th,  San  Francisco. 

COST,  $490 


ELEVATOR  SHAFT 

(384)  TENTH  NEAR  FOLSOM.  All 
work  fof  elevator  shaft  in  building 
known  as  Brilliantshine  plant. 

Owner G.  E.  Bennett. 

Architect Fredk.  H.  Meyer,  Bankers 

Invst.  Bldg..  S.  F. 
Contractor. ...Cameron        &        Disston, 

Hearst  Bldg.,  S.  F. 
Filed  Mar.  17.  '19.     Dated  Mar.  15,  '19. 

On  1st  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COSCT,  $2390 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

APARTMENTS 

(385)  N'E  DOLORES  AND  HIDALGO 
Terrace.  Two-.story  frame  apart- 
ments. 

Owner Paul  Barnum,  11  Cumber- 
land, San  Francisco. 

Architect E.  E.  Young,  251  Kearny. 

San  Francisco. 

Day's  work.  COST.  $10,000 


ADDITION  ,_.^., 

(386)     SW   EIGHTEENTH   &   MINM- 
sota.    Addition  to  cannery. 

Owner California   Canneries   Co., 

Premises. 
Architect    ...None, 
toy's  work.  COST.  $6000 


ALTERATIONS 

1387)     NO.  4014  EIGHTEENTH.  Alter 
basement  for  garage. 

Owr.er Sarah  Hayes,  Premises. 

Architect None. 

Conrractor....G.  E.  Ahl.  1237  2nd  Ave., 
San  Francisco. 

COST,   $575 


ALTERATIONS 

(388)     N     VALLEY  120     E     Sanchez. 
Alt'erations. 

Owner John  FEy,  1301  Plymouth 

Ave..  San  Francisco. 

Architect None. 

Contractor....C.     H.     Guttridge,     6191/^ 
Claj'ton,  San  Francisco. 

COST,  $9CS 


FRA.ME  DWELLING 
(389)     NW  P0RT0I^4  DRIVE  1.50  SW 
14th  Ave.  Two-story  frame  dwelling 

Owner P.  Nelson     &  Sons.     2701 

Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST.  $3500 


FRAME  RESIDENCE 
(390)     N  TARAVAL  82-C  E  22nd  Ave. 
Two-story  frame  residence. 

Owner Ivouis  Johnson,  2260   19th 

Ave.,  San  Francisco. 

Architect None. 

Day's    work.  COST,    $1900 


ALTERATIONS 

(391)  NO.  2809  SAN     BRUNO     AVE. 
Alter  dwelling. 

Owner Alice   Meyers,   Premises. 

Architect None. 

Contractor. ...G.     Maguire,   576     Colby, 
San  Francisco. 

COST,  $800 

SIGN 

(392)  —  BRANNAN  150     E     Eighth. 
Erect  sign. 

Owjjer National   Carbon  Co.,  8th 

and  Brannan,  S.  F. 

Architect None. 

Contractor. ...J.  Hannah.   142   Sansome, 
San  Francisco. 

COST,  $900 


ALTERATIONS 

(393)     NO.  1803  BROADWAY.     Alter- 
ations. 
O-wner W.    Fisher,    1809    Broad- 
way, San  Francisco. 

Architect None. 

Contractor. ...D.     Houle.  3002     Mission, 
San  Francisco. 

COST,  $400 


ALTERATIONS 

(394)     1809    BROADWAY.  Alterations 

Owner F.  P.  Helm,  800  Bush,  San 

Francisco. 

Architect None. 

Contractor  ...D.    Houle.    3002    Mission. 

San    Francisco. 

COST.    $450 


\ 


FRAME  GARu\GE 

(395)     E    JORDAN    AVE    80    S    Cali- 
fornia.    One-story  frame   garage. 


Page  Ellght 

Owner A.     Ashcr  ,    112     Jordan 

Ave.,  San   Francisco. 

Architect None. 

Day's  work.  COST,  $400 


COA.STER  BUILDING 

(396)  GREAT    HIGHWAY    AND    "C" 
St.     Eight  coaster  building. 

Owner J.      Friedle.      814      Great 

Highway,  S.  F. 

Architect Arthur  Looff,  Long  Beach 

Contractor.. ..A.  Lou.stau,     2885     Bush, 

San  Francisco. 

COST,  $6000 
LAUNDRY 

(397)  N'E  SEVENTEENTH     &   CON- 
necticut.     One-stoiT  frame  laundry. 

Owner McKay,  .Moore    &    Nohle, 

17th  and  Texas,  S.  F. 

Architect W.   H.   Ellison,   369   Pine, 

San  Francisco. 

Contractor.. ..M.    Johnson,    327    Staples 
Ave.,  San  Francisco. 

COST,  $17,000 


ALTERATIONS 

(39«)     NO.    2526    GREAT   HIGHWAY. 
Alter  building  into  cafe. 

Owner John  Tait. 

Architect Ward   &   Blohme,   Alaska 

Commercial   BMg.,   S.   F. 
Conti-actor....McLeran       &       Peterson, 
Sharon  Bldg.,  S.  F. 

COST,  $6000 


REPAIRS 

(399)     NO.    1357    CLAY.      Repair    fire 
damage  to  apartment  house. 

Owner Geo.  Ade,  614  Call  Bldg., 

San  Francisco. 

Architect None. 

Contractor....R.    W.    Moller,    614    Call 
Bldg.,  San  Francisco. 

COST,   $10,131 


REiSIDENCE 

(40O)     NE   EIGHTEENTH   AVE   AND 
F\il'toTi.     Two-story  frame  residence. 

Owner Mrs.   Joseph   Hamill,   391 

19th  Ave.,  San  Francisco. 

Architect None. 

Contractor.. -Thos.  Hamill,  4101  Balboa 
San  Francisco. 

COST,  $5650 


RESIDENCE 

(4101)  NW  TWENTY-EIGHTH  AVE  & 
Anza.    One  and  one-half-story  resi- 
dence. 
Owner Nat  Thompson,  630  Wal- 
ler, San  Francisco. 

Architect C.      O.    Clausen,      Hearst 

Bldg.,  San  Francisco. 
Contractor...  Thos.  Hamill,  4101  Balboa 
San  Francisco. 

COST,  $4000 


RESIDEN'CB 

(402)     NO.     2768     DIA.MOND.       One- 
story  frame  residence. 

Owner M.  E.  Page,  2772  Diamond 

San  Francisco. 

Architect None. 

Contractor.. ..M.     E.  Page,  40     Surrey, 
San  Francisco. 

COST,  $1500 


ALTERATIONS 

(403)   SE  O'FARRBLL  AND  POWELL. 
Alter  store  for  drag  store. 

Owner Ovr\    Drug   Co.,    611    Mis- 
sion, San  Francisco. 

Architect A.  R.  Denke.  Nevada  Bk. 

Bldg.,    San    Francisco. 

Contractor..  Oliver  Duval  &  Son,  Dal- 
ziel  Bldg.,  Oakland. 

COST,  $11,500 
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vU.TERATIONS 

(404)     S   LINCOLN   WAY    150  W   <Jlh 
Ave.    Alter  auto  sliop. 

Owner Frank       Borrman,      1140 

Irving,  San  Francisco. 

Archiitect None. 

Contractor... B.     McDonald,    1246     6th 
Ave.,  San  Francisco. 

COST,   $450 


ALTERATIONS 

(405)     NO.   28i50  NINETEENTH   AVE. 
Alter  dwelling. 

Owner C.  A.  Hawkins,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


GARAGE 

(406).    NO.   2102     BUSH.     Garage     in 
basement. 

Owner M.  Rocco,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


(407)     W     SCOTT  10«   N     Greenwich 
(i"ear).     Extension  to  laundry. 

Owner P.  Santucce,  Premises. 

Architect None. 

Contractor....G.    Feuoni,    1926    Filbert, 
San  Francisco. 

COST,  $400 


ALTERATIONS 

(408)     NO.     2136     HOWARD.        Alter 
flats. 

Owner P.  L.  Ballen,  Premises. 

Arohitect C.     O.     Clausen,     Hearst 

Bldg.,  San  Francisco. 
Con'tradtor.  -John,     Diestel,  248     Russ 
Bldg.,  San  Francisco. 

COST,  $2000 


D^V1ELLING 

(409)     N  GEARY  90  E  38th  Ave.  Two 
story  and  basement  dwelling. 

Owner A.    R.    Lapham,    48'5    36th 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $4900 


ALTERATIONS 

(410)     NO.   319  GEARY.     AMer  tailor 
shop. 

Owner Frank  W.  Peters,  Prem. 

Architect None. 

Contraotor....G.  E.  Abl,  1237  2nd  Ave., 
San  Francesco. 

COST,  $9.=i6 


ELECTRIC  SIGN 

(411)     S     GEARY     120     W     Kearny. 

Electric  sign. 
Owner Owl    Drug  Co.,    710   Mar- 
ket, San  Francisco. 

Architect None. 

Contractor.. -Federal  Sign  System,  618 
Mission,  San  Francisco. 

COST,  $400 


ALTERATIONS 

(412)     NO.    513    NINTH    AVE.     Alter 
giarage. 

Owner Dr.  Aaron  S.  Green,  Prem 

Architect None. 

Contractor    -S.   Sche'H,   1365   5th  Ave.. 
San  Francisco. 

COST,  $425 


ELECTRIC  SIGN 

(413)     NO.   710     MARKET.       Electric 
sign. 

Owmer Owl  Drug  Co.,  Premises. 

Architect None. 

Contractor    .Federal  Sign  S>\stem,  618 
Mission,  San  Francisco. 

COST,  $400 


ALTERATIONS 

(414)     NO.  272  LEE  AVE.    Alter  dwlg. 

Owner Mrs.  T.  Marlin,  Premises 

Arohitect None. 

Contractor  ...A.  Marlin,  Premises. 

COST,  $425 


ELECTRIC  SIGNS 

(415)     NW    POWELL     AND      ELLIS. 
Two  electric  signs. 

Owner Wakelee's  Inc.,  Prem. 

Architect None. 

Contractor.. ..Federal  Sign  System,  618 
Mission,  San  Francisco. 

COST,  $750 


ALTERATIONS 

(416)     NO.  474  CASTRO.    Alter  store. 

Owner Mr.    Levison,   305  Monad- 
nock  Bldg.,  S.  F. 

Architect None. 

Contractar....O.    W.    Britt,    1115    Scott. 
San  Francisco. 

COST,   $75" 


GARAGE 

(417)     NO.        1865        SACRAMENTO. 
Erect  garage. 

Owner J.  Levin,  Piemises. 

Arehitect None. 

Contractor.. ..L.    Salomon,    1303    Ellis, 
San  Francisco. 

COST,  $400 


ALTERATIONS 

(418)     NO.  1107  JONES.      Alter    resi- 
dence. 

Owner Mr.  Backus,  Premises. 

Architect None. 

Contractor.. ..M.  Lando,  1704  Washing- 
ton, San  Francisco. 

COST,  $700 


ADDITION 

(419)  N  GOLDEN  GATE  AVE  137-6 
W  Hyde  N  lOOxW  25.  Brick,  steel, 
glass,  plaster  and  mill  work  for 
one-story  addition  to  pi-esent  bidg. 

Owner Augusta   Heyman  &  Wra. 

F.   Jacobs. 

Architect Heni-y    Shermund,    Mills 

Bldg.,  San  Francisco. 
Contractor.. ..Paul  K.  Jones,  180  Jessie, 

San  Francisco. 
Filed  Mar.  21,  '19.     Dated  Mar.  21,  '19. 
Brick  walls  completed'  to  roof    25% 
Roof  on  and  building  enclosed    25% 

Completed  and  accepted 25% 

Usual  35  days 25% 

TOTAL  COST.  $28'1'0 
Bond,  none.  Limit,  30  days.  Forfel'., 
.$5.     Plans  and  specifications  filed. 


(420  S  PACIFIC  92-6  W  Grant  Ave., 
W  182-6  S  137-6  E  l«2-6  N  137-6.  All 
work  for  one-story  brick  garage 
building. 

Owner Sullivan    Estate   Co.,    544 

Market,  San  Francisco. 

Architect Paul  F.  De  .Martini,  2123 

Powell,  San  Francisco. 
Contractor. ..Tomaso  Morlini,  Michael 
Capelli,  Louis  Ratto,  Vic- 
tor J.  Canepa  and'  G.  B. 
Antouini  (as  the  Senator 
Garage). 
Filed  Mar.  21,  '19.    Dated  Mar.  19,  '19. 

Payments  not  given  „ 

TOTAL  COST,  $30,000 
Bond,  $30,000.  Surety,  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  forfeit, 
none.    Plans  and  specifications  filed. 

GRADING.  ETC. 

(421)     S  PACIFIC  92-6  W  Grant  Ave 

W   182-6xS  137-6  m  or  1.     Grading. 

concrete   and   reinforcing  steel   for 


one-story   and   basement  brick  and 
concrete  garage  building. 

wner     Tomaso   Morlini,   Michael 

J.  Capel'li,  Louis  S.  Ratto. 
Victor  J.  Canepa  and  Gio- 
vanni Antonini,  543  Co- 
lumbus, S.   F. 

.rchitect Paul  F.  De  Martini,  Supt. 

2123   Powell   St..  S.   F. 
tonitraotor...3IlBsion  Concrete  Co.,  331 
Guerrero,   San   Francisco. 
)jled  Mar.  21,  '19.    Dated  Mar.  21,  '19. 
All    walls   finished   up   to   main 

floor  line,  etc 19500 

Completed   and  accepted 2380 

36  days  aft«r lOO" 

TOTAL  COST.  $15,880 
Jond,  $7940.  Sureties.  Frank  Gal- 
agher  and  Ohas.  W.  Carle.  Limit,  oO 
bays  after  Mar.  24.  Forfeit,  none. 
:>lans  and  specifications  filed. 

DWELLINGS 

1422)     S  UNION  60  and  83-3  E  Baker. 

Two  two-story  dwellings, 
jwner W.  W.  Rednall,  2500  Fil- 
bert. San  Francisco. 

\rchitect None. 

Day's  work.  COST.  $oaOO  each 

Ai,TERATIONS 

(423)  NO.  3131  WASHINGTON.  Alter 
flats.  ,         ,,,„ 

Owner       Jas.     B.  McSheehy,     114/ 

Dolores,  San   Francisco. 
Architecr.      None.  > 

Day's  work.  COST,  $1800 

fra:me  dwelling 

(424)  E   TWENTY-SIXTH   AVE    200 
S  Geary.    One-story  frame  dwelling. 

Owner Fred     K.  Perry.  591     eth 

Ave.,  San  Francisco. 

^Lfs^^^rt:"'";;^      COST,  $3000 

ALTERATIONS  ^,     ,  ^^^ 

(425)  NO.  4186    TWENTIETH    AVE. 
Alter  flats.  ^„  ,^^    , 

Owner S.  J.  Spear,  692  4th  Ave., 

San  Francisco. 

Architect Nome.  _        . 

Contractor....James    Gleason,  o81    oth 

Ave.,  San  Francisco. 

COST,  $400 
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gomery  No.  642  Clay  and  640  Clay. 
The  Clay  Invst  Co  to  Adrien  and 
Achille  Domergue  (as  Domergue 
Bros.)     3  years.     $10,800. 

Mar.   18,   1919— NW   RAILROAD  AVE 

and  Newcomb.  P  Peterson  to  W  B- 
Smitlr,  M.  D.    5  years.  $552  per  year 

Mar.  19,  1919— NE  POLK  AND  CALI- 
fornia  No.  1500  Polk.  Emily  W 
Benedict  to  Marie  Snow.  5  years. 
S8  850 

Mar.'  19.  1919— SE  MASON  AND  EDDY 
fronting  15  m  or  1  on  Eddy.  Alex- 
ander W  Wilson  to  Phil  Cohen.  5 
vears.     $8.400.. 

Alar.  20.  1919— NO.  191  FOURTH  NE 
Cor.  Howard.  Fourth  Street  Co  to 
Athanas,  Anthony  and  Perides  Ros- 
sotos.    3  years.  $2700.  ..„,,„,, 

Mar.  20,  1919-JNO.  2859  TWENTY- 
fourth.  C  F  Horning  to  Jas  S 
Mongelli.     7  years.     $1512. 

Mar  20.  1919— S  PACIFIC  92-6  W 
Grant  Ave  W  182-6xS  137-6.  Sul- 
livan Estate  Co  to  Michael  J  Capelh 
et  al.    2.'>  years.    $37,500. 

XOTICE  OF  XOX-RESPONSinrLlTT. 
San  Francisco  County. 

Mar  17,  1919— SE  TA^-ELFTH  AND 
Market  275x275.  John  J  Von  Ber- 
gen Co  as  to  improvements  on 
leased    property •■■■— 

Mar  17.  1919- NE  SUTTER  AND 
Stockton  E  26-9xN  49-6.  J  Jlenry 
Meyer  &  Co  as  to  improvements 
on  leased  property ;"■  •;- 

:\Iar  18,  1919— SW  GRANT  AVE  & 
Geary  S  27-6xW  80.  Annie  E 
Bates  and  Katherine  Kavanagh 
et  al  as  to  improvements  on  leased 

\Ia^rT9!'l919^S  GEARY  57-6  E  '2'4th 
Ave  E  50xS  100.  Geo  A  Applegarth 
as  to  improvements  on  leased 
property    

COMPLETION  NOTICES. 

San  Francisco  County. 
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Mar.  18,  1919— W  THIRTY-SEV- 
enth  Ave  100  S  Geary  S  37-6xW 
120.  Isaac  Samuel,  and  Abraham 
Friedman  (as  Friedman  Bros)  vs 
Wni  and  Jane  Doe  Neuman,  I  J 
Neuman,  Earl  .Maik.s  and  Blanche 

Porter    $120 

^ 

BlILDLNG  CONTRACTS. 

OAKLAND  AND  ALAMEDA  COUNTI. 

No.  Owner                      Contractor  Amt. 

422  Stetson    Vaughan  70O 

423  Root    Christiansen  400 

424  Rounthwaite    Hopper  2400 

425  De  Luchi  Owner  400 

426  S  F  &  O  T  Ry Webb  500 

427  Bettencourt    Owner  2000 

428  Starr    Starr  1000 

429  Ronne    Laird  1800 

429  Walsh    Walsh  3000 

4.30  Same    Same  8400 

431  Russell    Reed  2700 

432  Western    Citrus Owner  2000 

433  Carroll    Wallace  2000 

434  Nuthall    Faulkes  400 

435  Moore    Moore  500 

436  Yost    Bellefontaire  700 

437  MulviWU    '. Scott     500 

438  Taylor    Taylor  2000 

439  Reeves    _...Bassett  790 

440  Knopp    Morgensen  400 

441  Jaske    Fish  400 

442  Roberts    Owner  500 

443  Diuraboulet    Snell  500 

444  Flaming    Owner  700 

445  Pulkowski    Spence  400 

446  Morrison    Morris  3500 

447  Penther  Cal   Bldrs  4900 

448  1st  Nt'l  Bk Walker  15000 

449  Woodard   Woodard  2800 

450  Silverstine    Corbett  1975 

451  Loafea   Shunsan  400 

452  Tribune    Dombrink  1700 

453  Hovene    Broad  40O 

454  Werner    Werner  1500 

455  U  S  R  R  Adm Owner  7i00- 

456  Kaufman    Kaufman  1000 

457  Wright   Higgins  1750 

458  Bkly  Dev  Caldwell  3000 


.RKGORDBD                                   ACCEPTED 

A  T  /TFRATIONS  Mar.  12,  1919-NTV  MOSCOW  200  NB 

M^)     NO    452  CASTRO.     Alter  store.  Brazil  Ave  NIC  25xN-^'  10«J^\2'^ 

O^L            Paul  A    Braunwarth.   425  72   Excl.    Hd.     Anna    L   Humbert 

""^""^ Castro    San  Francisco.  Modesto   Bertolino Mar    11.   1919 

Architect       None  Mar.   15,   1919-SE  UNION  &  BA-T- 

^;^tSr::;;j.°ColUns,.  1415   Clement,  tery  E  75xS  120.    Wm  T  S^sn^n 

San  Francisco.^^^^   ^^^  ,,,^,--",,^,^'J?^.  ^5  0^^^^,^- 
Louise.  Harvey  to  Mullen  Mtg  Co 

^ .3Iarch   14.   1919 

Al-'r    i7    mg^N  b'FARRELL   82-6 

LEASES.  -    ^:  octaviaT\^  55xN  120.    Elizabeth 

'„       .,  G  and  Margaret  G  Buckley  to  R 

San  Francisco  County.  Fer^lson              Mar.  14,  1919 

• o   ..  Mar    19    1919— E  SIXTH  60  N  Fol- 

Mar.  21,  191»-SE  HOWARD  Bet.  3rd  ^'^^-^^j;,   25xE   57-6.     Henry  Meyer 

and  44h;   No.  737  Howard.     Ellen  L  ■                    Olley  to  Louis  J  Deibel 

Daly    to  J  W     Tllloton.       3  years  ana  » ni           j Mar.  12,  1919 

$2820.                                              ^^    .,,  Mar"  20    1919— N  EIGHTEENTH  175 

Ma*r.  21,  191<^N  GOLDEN  GA'TEAV  Mar.  20,^1919  ^^    ^^^^  ^^^       ^.^^^^ 

bet.  Franklin  &  Gough.    Judah  Bon^  ^       j^           concern 

Co  to  Frank  L  Kruse  &  Co.    3  years.  i^Jors  lo ^^^^    20.  1919 

14^00 ^ 

Mar.    21.    1919— NO.    434    ELEVENTH  LIENS  FILED. 

Ave  E   line   bet.   Geary  and  Anza.  

Edw   G     Cassidy   to   Mrs     C3^o     I  San  Francisco  County.  - 

Dmchier.    o  years.    *3'.oO  per  momn  ^a         

Mar.  21,  1919-NE  SUTTER  &  GRANT  AMOUNT 

Ave  N  120  E  60  N  2-6  S  60  W  o7-6^  ^fCO^lDED                              j^-.g  ^ 

MacDonough   Estate     Co     to     Max  ^'^r   .;.  ^.na^b  *                   Petersen 

°"^'^  l^f.^''  ""  Schonwasser.  10  S^-^f^^^^'^^Hladik,  Otto  Carson 

■M^YiM^rN  CLAY  -  W  Mont-  and  J  C  Hladik Io6=.40 


ADDITION  _ 

(422)  SEQUOYAL    HILLS    TRACTS, 
Oakland.    Addition. 

Owner M.  Stetson. 

Architect None. 

Contractor. -John  Vaughan,  1124  Ham- 
pel,  Oakland. 

COST.  $700 

ALTERATIONS 

(423)  E   T'RT:NTY-THIRD    AVE    100 
N  S   P.  R.  R..  Oakland.    Alterations. 

Owner Henry    Root.    300    Baker. 

San  Francisco. 

Architect None. 

Contractor. ...N.  Christiansen. 

Cost,   $400 


(4'>4)  LOT  6  Park  View  Tract  and 
P*n  Lot  1  Blk  "G,"  Piedmont  Park 
Tract,  being  No.  3  Pacific  Ave..  Pied- 
mont. All  work  for  alterations  and 
additions  to  two-story  frame  dwell- 
ing. 

Owner Isabelle  S.  Rounthwaite. 

Architect J^one. 

Contractor. ..Marshall  E.  Hopper.  90 
Glen  Ave..  Oakland. 

Filed  Mar.  17,  '19.     Dated  Mar.  14,  '19. 

Frame   up   —     J* 

Brown  coated A 

Completed  and  accepted % 

Usual  35  days r^ "in,^ 

TOTAL  COST.  $2400 

Bond.  none.     Limit.  60  days.    Forfeit. 

none.    Plans  and  specifirations  filed. 


Ill 

AI/lliillATIONa 

(IJo)     NO.  384     SIXTV-KIKS'I'.     Uak- 
•  land.    Alterations, 

Owner Mrs.  Kittie  De  Luchi.  384 

eist,  Oakland. 

Architect None. 

Pay's   work.  C^OST,   $400 


nUlLDING  AND  ENGINEERING  NEWS 

CAKAGJC 

It:j4)   NO.  ."iST  TWLWrV-KlKTH,  Oak- 
land.   Garage. 

Owner ...T.    Nutliall,    Prenii.ses. 

Architect None. 

Contractor    .John  R.  Faulkes,  9828  E- 
14th,  Oakland. 

COST,  $400 


REPAIRS 

(426)   NO.  125  E-FOURTBBNTH,  Oak- 
land.   Repairs. 

Ovmei- S.  F.  &  0.  T.  Railway,  22d 

and  Grove.  Oakland. 

Architect None. 

Contractor. ...F.   J.   Webb,    123   E-14th, 
Oakland. 

COST,  ,$5O0 


DWELLING 

(427)     W  NINETY -SIXTH  AVE  200  S 

E-14th,  Oakland'.     One-story  5-room 

dwelling. 

Owner J.    C.     Bettencourt,     1317 

»6th  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2(K)0 


ALTERATIONS 

(428)     NO.     2304   GRANT.     Berkeley. 
Alterations. 

Owner W.  F.  Starr,  2908  Ortavia. 

Oakland. 

Architect None. 

Day's  work.  COST.  $1000 


DWELLING 

(429)     NW  CALIFORNIA  &  OREGON 
Berkeley.     One-story  5-room   d-wlg. 

Owner H.    Ronne.     2848     Grant, 

Berkeley. 

Architect None. 

Contractor.  -T.     Laird,     2810     Grove, 
Berkeley. 

COST.  $1800 

DWELLING 

(429)     S  JOHN  150  E  Gilbei't,  Oakland 
One  and  one-half  six-room  dwlg. 

Owner P.  S.  WaKsh.  4191  Bmei-aUl 

Oakland. 

Architect None. 

Day's  work.  COST.  $3000 


(430)  E  GILBERT  100-133-160  N 
John.  Oakland.  Three  one-story  5- 
room  dwellings. 

Owner P.S.Walsh,  4191  Emerald 

Oakland. 

Architect None. 

Day's  work.  COST    $2800  each 


(431)  N  JOHN  94  W  Montgomery, 
Oakland.    One-stoiy  ."^-room  dwlg. 

Owner Thos.     A.    Russell.     6201 

Hillegas.s  Ave.,  Oakland. 

Architect None. 

Contractor....G.  G.  Reed,  681  62d,  Okd. 
COST.   $2700 
FACTORY 

(432)  NW  FORTY-SECOND  AVE  & 
W.  P.  R.  R.,  Oakland.  One-story 
factory. 

Owner Western   Citrus    Products 

Company. 

Archite<t None. 

Day's  work.  ^      COST,  $2000 

DWELLING 

(433)  W  SEVENTY-THIRD  AVE  300 
S  F-14th  Oakland.  One-story  fivp- 
rooni  dwelling. 

Owner John     Carroll.   833     18lh. 

Oakland. 

Architect None. 

Contractor....F.    J.    Wallace.    62nd   and 

Grove,  Oakland. 

COST.  $2000 


STORE  ROO^AI 

(435)     FOOT  ADELINE  ST.,  Oakland. 
One-story  store  room. 

Owner Moore     Shipbuilding    Co.. 

Premises. 

Architect None. 

Day's  work.  COST,  $500 


ADDITION 

(436)     NO.     10165  PIPPIN.     Oakland. 
Addition. 

Owner J.  A.  Yost,  San  Francisco. 

Architect None. 

Contractor— Bellefontaine    &    Higgins, 
6712  Flora,  OaklaJld. 

COST,  $700 


ALTERATIONS 

(4.37)   NE  FIFTY-FIFTH  AND  TELE- 
graph  Ave:,  Oakland.     Alterations. 

Owner P.  Mulvihill,  Premises. 

Aix-h'itect None. 

Contractor.  .G.     A.   Scott.     6«'5     23rd, 
Oakland. 

COST,  $500 


DWELLING 

(438)     S    EILWOOD    opp.    Mira    Vista, 
Oakland.  One-story  5-room  dwelling 

Owner G.  Taylor,  5566  Taft  Ave. 

Oakland. 
Architect  ...    None. 
Day's  work.  COST,  $2000 

DWELLING 

1 439)  N  E-TWBLFTH  70  W    3rd  Ave., 
Oakland.      One-story    3-room    dwlg. 

Owner R.  E.  Reeves,  3324  E-14th 

Oakland. 

Architect None. 

('ontractor....E.  D.  Bas.sett,  3239  E-14th 
Oakland. 

COST,  $790 


REPAIRS 

(440)  NOS.    8'24-830    MILTON.    Oak- 
land.    Fire  repairs. 

Owner.- 0.  A.  Knopp,  Premises. 

Architect None. 

Contractor.. ..Morgensen       Bros.,      413 
44th,  Oakland. 

COST,  $400 

GARAGE 

(441)  NO.   2269  POWELL  AVE.,  Ala- 
mela.     Garage. 

Owner F.  Jaske,  Premfees. 

Architect None. 

Contractor.    M.  H.     Fish,     1340     Ver- 
sailles Ave..  Alameda. 

COST.  $400 


ALTERATIONS 

(442)     NOS.       3447-49       FRUITVALE 

Ave.,  Oakland.     Alterations. 
Owner E.     Roberts,  3216     Fruit- 
vale  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $500 


A LTEHAIIONS 

(443)     Nvl.     2228     TENTH,     Berkeley. 
Alterations  and  additions. 

Own«r Pierre    Diuraboulet.    1638 

'.5th,  Bei'keley. 

Architect None. 

Contractor  ...Walter    Snell.    Oakland. 
COST,  $500 


DWELLING 

(444)   W  TENTH  125  S  Channlng  Way 
Berkeley.     One-story  3-room  dwlg. 

Owner €.     Flaming,     2420     9th, 

Berkeley. 

Architect None. 

Day'.s  work.  COST,  $700 


-ALTERATIONS 

(445)     NO.    638   TAYLOR    AVE.,   Ala- 
meda.     Alterations. 

Owner F.  Pulkowskl,  Prem. 

Architect None. 

Contractor.. ..A.  T.   Spenee,  641  Taylor 
Ave.,  Alameda. 

COST,  $400 


DWELLING 

(446)  SE  DOLORES  AVE  AND  PARK 
Boulevard,  Oakland.  One-story  6- 
room  dwelling. 

OAvnei- W.    Morrison. 

Archiitect None. 

Contractor.. ..Solomon  .Morns,  326  24th, 
Oakland, 

COST,  $31500 


APART.MENTS 

(447)  W  AJiLEEN  220  E  9an  Pablo 
Ave  ,  Oakland.  Two-story  12-rooiin 
apartments. 

Owmer C.  F.  Pedither.  1076  Aile«n 

Oakland. 

Architect Nkjne. 

Camfractor... California     Builders     Co.. 
Bank  of  Italy  Bldg.,  Okd. 
•COST,  $4900 


ALTERATIONS 

(448)  Nnv  SAN  PABLO  AVE  AND 
Broadway,  Oakland.  Alter  into  bank 
bui'l'ding. 

Owmer 1st  National  Bank,  Prem. 

Ai'chitect George     Kelham,   Sharon 

Bldg..    San    Fi-an«lsco. 
Contracttor. ..P.     J.  Walker,  1073     Mo- 
nadnock  Bldg..  S.  F. 

COST,  $15,000 


DWELLING 

(449)  W  PARK  BLVD.  120  S  Everett 
Ave.  Oakland.  One  au'd  one-half- 
story  e-room  dwelling. 

Owner Mabel       "Wtoodard       4025 

Brighiton  Ave.,  Oakland. 

Architect None. 

Contractor. ...E.     W.     Woodai>d,      4025 
Brighton  Ave..  Oakland. 

COST.  $2800 


ALTERATIONS 

(450)     NO.  5'3'9  ELKV'ENTH,  Oakland. 
Altier  into  s.toire. 

Owner A.  Silverstine,  341   Lenox 

Ave.,  Oakland. 

Architect None. 

Contractor. ..CoTljett    &    Bayllss,  1110 
Frankliin,  Oakland. 

COST,  $1975 


WAREHOUSE 

(4'51)     NO.    57312    EiLIZABETH,    Oak- 
land.   Two-stoi-y  wai-ehouse. 

Owner S.  Loafea,  Premises. 

Architect None. 

Contractor. ..L.      Shunsan.      746    25th. 
Oakland. 

COST.  $400 


MARQUEE 

(452)     SW  THIRTEENTH  &  FRANK- 
lin,  Oakland.    Marquee. 

Owmer Tiibune    Publishing^  Co.. 

Pre^mlses. 
Architect Non*. 


ctor....H.   Dombrink.   1952   Tele- 
graph Ave..  Oakland. 

COST,  $lTfiO 


RATIONS 

NO.     2267   SHATTUCK     AVE., 
:eley.    Alterations. 

J.  W.  Hovene. 

Bct None. 

etor....A.  H.     Broad.  2117     Kitt- 
ridge,  Berkeley. 

COST,  $400 


,LING 

E  MATHErW'S  77  S  Parker,  Ber- 
y.     One-story   5-ix)om   dwelling. 

Chas.     A.     Werner,     2416 

l(«;h,  Berkeley. 

ect None. 

work.  COST.  $1500 


OAKLAND      PIER,      Oakland, 
ress  shed.  — 

U.  S.  RailroadI  Adminstra- 

tion.  Premises. 

eet None. 

work.  COST,  $7500 


ElATIONS 

NO.     1525-29  CLAY,     Oakland, 
rations. 

Al  Kaufman,  Premises. 

ect None. 

work.  COST,  $1000 


RATIONS 

NO.  470  TW'ELFTH.     Oakland, 
rations. 

Mr.  Wright,  Phelan  Bldg., 

San  Francisco. 

ect Non«. 

.ctor....Higginson  Co.,  Humboldt 
Bank  Bldg.,  S.  F. 

COST,  $1750 


,LING 
W  SUTTER  116   N  Yolo,  Ber- 
y.     One  and  one-half-story  six- 
a  dwelling. 

Berkeley  Development  Co. 

Shaittuck     and     Addison, 
Berkeley. 

eot None. 

ictor....J.  Edward  Caldwell,  1156 
Sutter,  Berkeley. 

COST,  $3000 


COMPLETIOX  NOTICES. 


1«,  1919— 9E  FIRST  AND 
ire  E  lOOrS  225,  Okd.  Pacific 
&  Electric  Co     to  Stotobe     & 

lak        Mar.    10,   1919 

21,  1919— S  PACIFIC  AVE  75 
rrand,  Alameda.  D  W  Ervin  to 
r  Sircy Mar.  15,  1919 


BlTLDrVG  COXTRACTS. 


Santa  Clara  County. 


RATIONS 

ST  bet.  First  and  Market   Sts.; 

.  29-31-25  Post  St..  San  Jose.  All 

k  for  alterations  on  building. 

p A.  C.  Kuhn.  Yreba  Buena 

Road,  San  Jose. 

beet L.  Lenzen.  110    S-Second 

St.,  San  Jose. 

actor. ..Morrison  Bros..  1310  Lib- 
erty St..  Santa  Clara.  Cal. 

Mar.  14,  "19.    Dated  Mar.  12.  '19. 

work  progresses 75% 

lal  35  days,  25% $564 

TOTAL  COST,   $2366 


BUILDING  AND  ENGINEERING  NEWS 

Bond,  $1125.  Sureties,  C.  A.  Morrison 
and  D.  H.  Wallace.  Limit,  30  days. 
Forfeit,  none.  Plans  andi  specifications 
filed. 


COMPLETIOX  NOTICES. 


Santa  Clara  County. 

Recorded  Accepted 

•Mar.  10,  1919— GLELN  RIDGE  TER- 
race,  Los  Gatos.  J  A  Bogart  to  J 
E    Perkins Feb.   28.   1919 


BITLDING  CONTRACTS 


Fresno   County. 


FRA.ME  DWELLING 
CEDAR  PARK  Lot    6  Blk    2,  Fresno. 
Frame  dwelling. 

Owner Thos.     Montgomery,     274 

Thesta  Ave.,  Fresno. 

Architect None. 

Contractor  ...Reese  &  Atkins,  3219  Ker- 
ckhoff  St.,  Fresno. 

COST.  $2900 


FRAME  D^\^LLING 
LOT  3  BLK  10,  Terry  Tract,  Fresno. 
Frame  dfwelling. 

Owner A.  E.  Stoner,  374   Poplar 

St.,  Fresno. 

Architect jNone. 

Day's  work.  COST.  $1800 


PACKING  HOUSE 

LOTS  27  TO  30  BLK  142,  Fresno.  All 
work  for  two-story  reinforced  con- 
crete packing  house. 

Owner Western  Meat  Co.,  6th  & 

Townsend  Sts.,  S.  F. 

Architect None. 

Contractor.. ..Lai-s  C.   Larsen  and  Jas. 
S.  Sampson,  Crocker  Bldg. 
San  Fi-ancisco. 
Filed  Mar.  14,  '19.    Dated  Feb.  24,  '19. 

Monthly    payments    of 75% 

Usual  35  days Balance 

TOTAL  COST,  $38,000 
Bond  $25,000.  Surety,  New  Amster- 
dam Casualty  Co.  Limit,  82  days. 
Foi-feit,  $35  per  day.  Plans  and  speci- 
fications filed. 


ALTERATIONS 

NO.  1603  "J"  ST..  Fresno.    Alterations 

Owner Mrs.  B.  Cockrell,  Fresno. 

Architect None. 

Contractor. -E.  L.  Ramibo,  1510  Thomas 
St.,  Fresno. 

COST,   $2500 


REPAIRS 

NO.   1801   BELMONT     AVE.,     Fresno. 

Repair  buildiing. 

Owner Alma  Jolly,  Fresno. 

Architect None. 

Day's  work.  COST.  $1500 

DWELLING,  ETC. 

N  14  OF  LOT  3.  Wapella  Tract,  Fresno 

Frame  dwelling  and  garage. 

Owner R.  A.  Powell,  933  "V"  St.. 

Fresno. 

Architect None. 

Day's  work.  COST,  $2000 


FRAME  D'ft^LLING,  ETC. 
ALTA  VISTA   TRACT   Lot   8   Blk   28. 
Fresno.  Frame  dwelling  and  garage 

Owner Mrs.  Paul  Cox,  Fresno. 

Architect None. 

Oonitracitor....R.  C.  Blackwell,  210  Turst 
Co.,  Bldg..  Fresno. 

COST,  $4,000 
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DWELLING,  ETC. 

LOTS  19  AND  20  BLK  2.  Palm  Hoigh:.; 
Fresno.    Frame  dwelling  and  garage 
Owner A.     Lambert.    2539     Ven- 
tura St..  Fresno. 

Architect None. 

Contraotor...J.    R.   Church.   221   North 
"U"  St.,  Fresno. 

COST,  $2800 


COMPLETION  NOTICES. 


Fresno   County. 


Recorded  Accepted 

Mar.  17,  1919— DERRICK  AND  RIG 
No.  23  on  Sec  3,  19-15,  Fresno. 
Southern  Pacific  Co  to  whom  it 
may  concern Mar.   14.   1919 


BtlLDING  CONTRACTS. 


Sacramento  County. 


CANNERY 

THIRTY-FIRST  AND  "R"  STS.,  Sac- 
ramento. Two-story  concrete  can- 
nery. 

Owner Libby,  McNeil     &     Libby, 

Premises. 

Architect None. 

Contractor-. -Pailmer    &    Peterson,    681 

Market  St.,  San  Francisco 

COST.  $50,000 


FRA.ME  DWELLING 
NO.  331'5  "V"  ST.,  Sacramento.     Four 
room  frame  dwelling. 

Owner J.  A.  Wuster,  Sacramento 

Architect None. 

C'oinlractor....T.    Johnson,    Sacramento. 
COST,    $2000 


NO.  205  FIFTEENTH  ST.,  Sacramento. 
Addition  to  concrete  building. 

Owner Ike     Christie,     2617     "G" 

St.,  Sacramento. 

Architect None. 

Day's  work.  COST.  $3800 


CONCRETE  BUILDING 
SECOND  AND  "H"  STS.,  Saci-amento. 
One-story   concrete  building. 

Owner U.  S.  R.  R.  Adminstration 

Architect None. 

Contractor. ... Southern  Pacific  Co.,  Sac- 
ramento. 

COST.  $5000 


NOS.   1119  23     "J"   ST..     Sacramento. 
General  repairs. 

Owner Jolhn  \Mute  Estate. 

Architect None. 

Contractor  ...Mathews       Constr.       Co., 

Forum  Bldg.,  Sacramento 

COST,  $1000 


GARAGE 

NO.  1313  "K"  ST..  Sacramento.     Two- 

s.tory  garage. 
Owner J.    D.    Lauppe.    1321    "K" 

9t..  Sacramento. 

Archntect None. 

Contractor.  .T.     A.     McDougall.     2712 

Portola   St.,   Sacramento. 
Fi'.ed  Mar.  19,  '19.    Dateed  Mar.  17,  '19. 
COST.  $19,062 


COMPLETION  NOTICES. 


Sacramento   County. 


Recorded  Accepted 

Mar.  19.  1919— E  %  LOT  7  K,  L.  7th 
and  8th  Sts.,  Sacramento.  S  W 
McKlm  and  S  J  Lubin  to  Wm 
Murcell Mar.   3,  1919 


Ca^fc   IvvbIv* 

>(nn  K  01  xo>.KtsrONsiiuMrv. 

Savraiuento   ("oiiiity. 

Mar.  \i.  l!ll!)— N  S5  FEET  LOT  8.  P. 
Q.  5th  and  6th  Sts.,  Sacramento. 
C  M  Goeth  as  to  improvement.s  on 

leased    property 

^ 

ISIILDIXG  CONTRACTS. 

San  Joaquin  County. 

FRA-ME  BUILDING 
COGNORO        ADDITION.        Stockton. 
FVame  building. 

Owner Joe   Marciano,    Stockton. 

Architect None. 

Day's  work.  COST,  $l(iW 

ALTERATIONS 

COR.  SAN  JOAQUIN  AND  MAIN  STS.. 
Stockton.    Remodel. 

Owner. Stockton  Savings  &  Loan 

Society.   Premises. 

Architect None. 

D?ys  work.  COST.  .116,000 

FRAME  COTTAGE 

MADISON  ST.,  bet.  Jackson  and  Clay. 
Stpckton.     Frame  cottage. 

Ownier C.  Alimbini,  Stockton. 

Architect None. 

Piiy's  work.  COST,  ?3.500 

FRAME  FOUNDRY 
COR.  SACRAMENTO  AND  OAK  STS.. 
Stockton'.     Frame  foiindn. 

Owner Monarch  FoundiT.  Prem. 

AreMtect Noii'e. 

Day's  work.  COST,  $2800 

GARAGE 

CHANNEL  ST.,  bet.  San  Joaquin  and 
Hunter  Sts..  Stockton.     Garage. 

Owner Jacob   Simon.   129  W-Oak 

St.,  Stockton. 

Architect None. 

Day's  work.  COST,  $7000 

ALTERATIONS 

NO.  1108  NINTH  ST.,  Stockton.  Erect 
partitions   in  building. 

Owner Hagelstein  Bldg.  Co.,  1104 

9th  St.,  Stockton. 

Architect Nome. 

Contractor....C.  O.  Engstrom.  Sacra- 
mento. COST,  $1000 

FRAMiE   DWELLING 
EDISON   ST.,   bet.  Willow   and   North 
Sta.,  Stockton.     Fr.ime  dweliing. 

Owner J.     F.  Shepherd,     123     E- 

Magnolia  St.,  Stockton. 

AiTlktect Non«. 

Dpy's  work.  COST.  .flOOO 

FRA.MF  DWELLING 

I'AIR  OAK.S,  Stockton.     Frame  dwlg. 

Owner 0.  Doerhacker,  Stockton. 

.^rchitect None. 

Dav'.s  work.  COST.  $2200 


BUILDING  AND  ENGINEERING  NEWS 

Co  iis  to  iMiprovcMvents  on  leased 

pioperty    

LIKNS  FILKI). 


as  600U  as  possible,  according  to 
rouncement  by  Mayor  Ltsenby. 


FP..\MF,  DWELLING 
COR.  BAKER  AND  VINE  STS..  Stcck- 
toii.     Frame  dwelling. 

Owntr Bruce   P.    .Martin.    141    X- 

Grant   St.,   Stockton. 

Architect None. 

DaVs  work.  COST.  $SiiOO 


Sail  .Tna<|uni  County. 

Recorded  Amount 

Mar.  1.  li)l!J— LOTS  10  AND  12  BLK 
138    (S    of   Center    St.),    Stockton. 
-W  P  Fuller  &  Co  vs  Riley  &  .Mur- 
phy and  W  H  Bennett $1462.70 

-Alar.  5.  1019— LOTS  10  AND  12  BLK 

138    (E  of   Center   St.),   Stockton, 

G  P  Roberts  and  W  X  Clark   las 

Roberts  &  Clark)  vs  W  H  Bennett 

$2135.50 

Mar.  17.  1919— LOTS  Ifl  &  12  BLK 
138  (E  of  Center  St),  Stockton. 
Ausitin  Bros,  cptn.  vs  Wm  H  Ben- 
nett     $99<i.lS 

♦ 

STATE   HKiHWAY   COXSTRl  (  TIOX. 

STATE  OF  NEVADA. 

NOTICE  TO  CONTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived 'by  undersigned  to  1*2  o'clock 
noon,  April  10,  1919,  for  construction 
State  Highway  from  Tonopah  to  West- 
ern Boundary  .Monitor  Division  Toiy- 
abe  National  Pore.st,  Nye  County,  14.75 
miles-.  Approximately  28.100  cu.  yds. 
Excavation  unclassified;  77,9'00  sq.  yds. 
Gravel  surface  5  in.  thiick  after  com- 
pacting; 17.3  cu.  yds.  Class  "A"  con- 
crete; 43.0  cu.  yds.  Class  "B"  con- 
crete; 318  ft.  15  in.  corr.  pipe;  98  ft. 
18  in.  corr.  pipe;  150  ft.  24  in.  corr. 
pipe;  18  ft.  30  in.  corr.  pipe;  54  ft. 
36  in.  corr.  pipe;  48  moniiments  and 
one  sign  post. 

Plans  may  be  examined  and  forms  of 
proposal,  contract  and  specifications 
secured  at  office  of  undersigned,  may 
also  be  examined  at  County  Clerk's 
Ofl^ce,  Tonopah.  Cash  deposit  of  $15.00 
with  undersigned  required  for  copy  of 
plans,  to  be  refunded  on  return  in 
good  condition.  Bids  must  be  made  on 
Proposal  Form  of  Highway  Depart- 
ment. Right  is  reserved  to  reject  any 
or  all  bids.  Engineer's  estimate  of 
cost.  $40,109.50. 

C.  C.  COTTRELL. 
State  Highway  Engineer. 
Carson  City.  Nevada. 

SCHOOL  BONDS. 

CO'.  iNA,  Los  Angeles  Co.,  Cal.— 
M  a  mass  meeting  of  citizens  a  reso- 
lution was  adopted  asking  the  Trus- 
tees of  the  Covina  Grammar  School 
District  to  submit  to  the  voters  a 
proposition  to  issue  $150,000  bonds  for 
the  erection  and  equipment  of  new 
school  buildings  to  replace  the  old 
buildings  which  are  inadequate  and 
antiquated.  It  is  proposed  to  erect 
one-story  concrete  fireproof  buildings 
with  modern  heating  and  ventilating 
systems.  The.se  structures  will  re- 
place the  two  existing  buildlings  which 
were  erected  twenty-fjve  years  ago. 


TO   START   PAVING   SHORTL^ 

SAN  DIEGO,  Cal.— The  City  Oou 
is  now  ready  to  go  ahead  with 
paving  of  three  more  sections  of 
coast  highway  paving.  These  inc! 
the  paving  of  India  and  Winder  str 
on  San  Diego  boulevard  and  Ta 
street  to  the  bridge  across  the 
Diego  river  at  Old  Town;  a  str 
from  the  Camp  Kearny  road  nort 
the  river  to  the  intersection  of  I 
canyon  and  Garnet  street,  Pa 
Beach,  and  another  stretch  on  Ga 
street  through  Pacific  Beach  to  < 
street. 


REVISED  ESTIMATE  OF  PAVE 

LOS  AN'XJBLBS,  Cal.— A  ren 
estimate  of  the  cost  of  the  pavin 
highway  from  Lomita  to  Wilinin 
?nd  San  Pedro  in  Municipal  Impr 
meat  District  No.  7,  submitted  to 
Council  by  the  City  Engineer  pi 
the  cost  at  $199,647.  The  work 
estimated  in  December,  1917,  at  | 
700,  and  on  that  basis  bonds  to 
amount  of  $160,000  were  voted  b> 
district.  Since  that  time  there 
been  considerable  advance  in 
struction  costs.  Following  is  th( 
vised  estimate  of  the  City  Bngli 
100,166  cu.  yds.  of  grading,  ISO, 
477,834. sq.  ft.  of  pavement,  $10« 
477,834  sq.  ft.  of  protection  paves 
$6594;  216,095  sq.  ft.  grade  anc 
shoulders,  $9292;  culverts  and  X 
heads,  $8426;  engineering  and  ini 
tion,  5  per  cent,  $9030;  total,  |18J 
The  estimated  cost  of  a  bridige  is 
OOO,  bringing  the  total  co«t  up  to  | 
647. 


OFFICIALS  OF  DAWSON  COMP 
GSONE  EAST. 

SAN  DIEGO,  Cal.— Officials  ol 
Dawson  Construction  Company,  n 
has  the  contract  for  erecting  six 
racks  buildings  for  the  Marine  Brl 
post  on  Dutch  Flats,  who  were  in 
Diego,  have  returned  to  Washin 
but  expect  to  be  back  in  San  I 
about  March  29.  L.  V.  Dawsoi 
President  of  the  Company;  C.  W.  : 
sen.  Manager,  and  Maj.  H.  Del 
Engineer. 


NOTKK   OF    XON-RESFONSIRIMTY. 

Snn  .loaquin  County. 

M::r.   17.   1919  -LOT  12  SUB  5.  Stock- 
ton Acres.    Stockton  Development 


TO  INSTALL  PUMPS. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Two  additional  pumps  supplying 
360O  gallons  of  water  per  minute  will 
be  added  to  the  municipal  water  plant 


PLAN  TO     ERECT     HOTEL 

PHOENIX,  Ariz.— Edward  F.  I 
er.  vice  president  of  the  Soutl 
Cotton  Company,  is  at  the  head  o 
corporation  formed  to  build  a  mi 
collar  tourist  hotel  near  Pheonix. 
main  building  of  the  hotel  will 
tain  100  rooms,  a  ball  room  t( 
commodate  1200  and  a  dining  roo 
seat  600.  A  large  number  of  bi 
lows  will  also  be  built  on  the  160 


i69»n  for  th«  hotel.  A  pip« 
to  C09t  $25,000  will  be  a  feature 
hot«l'.      The  new    corporation, 

as  the  Salt  River  Valley  Hotel 
ny,  has  the  following  directors: 
d  F.  Parker,  vice-president 
rest  Cotton  Company;  Charles 
Arthur,  of  McArthur  Brothers; 
!Iy,  chairman  city  school  board; 
ABbury,  president  Crystal  Ice  & 
ltorag«  Company,  and  Phoenix 
er  of  Commerce;   Warren  Mc- 

Jr.,  of  McArthur  Bros.;  E.  J. 
t,  president  E.  J.  Bennitt  &  Co. ; 
McDevitt,     president     Phoenix 

Oil  Company;  N.  Randolph 
rice-president  Arnold  Joerns 
ny;  E.  P.  Conway,  general  man- 
rarren  Bros.  Construction  Com- 
»f  Arizona;  Hon.  Joseph  H. 
,  attorney,  former  governor  of 
a;  L.  H.  Chalmers,  attorney, 
r  Phoenix  National  Bank  and 
X  Savings  Bank  &  Trust  Co. 


BUILDING  AND  ENGINEERING  NEWS 
to  Sloat  boulevard,  at  an  estimated 
cost  of  $85,000,  were  approved  March 
mth  by  the  Board  of  Public  Works. 
The  Board  called  upon  the  Supervisors 
for  an  ordinance  permitting  the  call- 
ing for  bids.  The  money  will  be  taken 
from  the  good  roads  fund. 


ABBOR  DTPROTEMEXTS. 

ONDO  BEACH,  Lx)s  Angeles  Co. 
oseph  V.  Cullen,  industrial 
er  of  Redondo  Beach,  announces 
«  city  will  proceed  with  harbor 
ements  for  which  bonds  to  the 
I  of  $300,000  were  voted  three 
igo.  Leeds  &  Barnard,  consult- 
glneers  of  Los  Angeles,  have 
ngaged  by  the  city  to  estimate 
Bt  of  a  breakwater.  It  is  be- 
that  a  rock  breakwater  1800  ft. 
fth  can  be  constructed  for  the 
t  available,  extending  north 
point  1000  ft.  from  the  shore  at 
t  of  Diamond  street.  Constnic- 
i  a  breakwater  with  concrete 
as  filled  with  sand  is  also  being 
sred.  It  is  believed  that  by 
his  method  of  construction  both 
sakwater  and  an  arm  extending 
Mamond  street  to 'connect  with 
»kwater  can  be  built. 

SCHOOL  BOXDS. 

Uri',   Riverside   Co.,   Cal.— At  a 

Beating  of  the  Trustees  of  the 

Union  High     and     Grammar 

Districts  with  the  Trustees  of 
ttle  Lake,  PYuttvale,  Diamond, 
Hsta  and  Harmony  School  Dis- 
a  proposition  to  erect  an  inter- 
e  school  building  to  relieve  the 
ind  grammar  schools   was  en- 

and  a  definite  program  will 
e  presented  to  the  voters.  The 
edlate  school  plan  was  sug- 
by  Dr.  Waite,  Superv'ising 
Jal.  The  proposed  building  will 
•cm  $35,000  to  $40,000. 


TIS.VLI.V  TO    ASK  FOR    CARXEGIE 
LIBRARY, 

The  City  Officials  of  Visalia  in  con- 
junction with  the  County  Officials  are 
planning  to  ask  for  a  library  building 
to  cost  $165,000. 


To  be  Done  By  Day's  Work. 

APARTMENTS  Cost,  $18,000 

SAN  FRANCISCO.  Dolores  &  Hidalgo 
Streets. 

Three-story  concrete  and  frame  apart- 
ments, garage  on  lower  floor  and  4 
5-room  apartments  on  upper  floors 

Owner — Paul  Barnum  of  Dean  Re- 
versible Window  Co.,  Res.  11  Cum- 
berland St..  San  Francisco. 

Architect — E.  E.  Young,  251  Kearny 
St.,  San  Francisco. 


BIDS  IVAXTED  FOR  PIPE. 

SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  will  re- 
ceive bids  until  March  26.  1913  bet.  2 
and  3  P.  M.,  for  furnishing  and  de- 
liveTing  standard  wrought  pipe,  black, 
with  couplings  and  protectors.  Con- 
tract No.  60,  Hetch  Hetchy  Water 
Supply. 

Plan.s  and  specifications  on  file  at 
the  Board  of  Public  Works,  City  Hall. 


BIDS  WAXTED  FOR  EXTEXSIOX  OF 
RAILROAD. 

SAN  FRANCISCO.— Bids  will  be  re- 
celived  by  the  San  Francisco  Board  of 
Public  Works  until  March  26,  1919,  bet. 
2  and  3  P.  M..  for  the  construction  of 
the  Brighton  A\-enue  Extension  of  the 
Twin  Peaks  Tunnel  Line  from  Ocean 
avenue  to  Grafton  avenue.  Contract 
No.  116.  -Municipal  Railway  System. 

Plans  and  specifications  on  file  in 
the  office  of  the  Board  of  Public 
\ycrks.  City  Hall. 


Plans   Prepared  For  Reservoir. 

MONROVIA.  Los  Aiigeles  Co.,  Cal.— 
City  Engineer  Henry  Gierlich  has  pre- 
pared plans  and  es-timates  for  a  rein- 
forced concrete  reservoir  of  2,000,000 
gallons  capacity  to  replace  the  Ivy 
avenue  reservoir.  The  reservoir  will 
be  rectangular  in  shape.  Six  lots  will 
be  purchased  adjacent  to  the  present 
Ivy  avenue  reservoir  as  a  site  for  the 
new  one. 
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is  preparing  plans  for  entrance  gates 
for  the  Berkeley  Highland  Terrace 
Corporation's  Tract  in  Berkeley.  Side- 
walks and  sewers  will  be  laid. 


BIDS  WANTED  FOR  PAVlXG  SITJ. 
IV At,  ETC. 

LOS  ANGELES,  Cal— Until  10  A.  M.. 
-Maix^h  31.  M'ds  will  be  received  by  the 
Board  of  Pub'ic  Works  for  grading 
and  paving  and  constructing  storm 
drains  and'  a  pedestrian  subway  in 
Huntington  Drive  and  in  other  streets 
in  the  Rose  Hill  and  Pyrites  street 
improvement  district.  This  is  a  cash 
job,  the  cost  to  be  borne  equally  by 
the  city  and  the  Pacific  Electric  Rail- 
way Company.  It  involves  3596  sq.  ft. 
rough  grading.  3596  sp.  ft.  of  finishing 
grade,  oiling  and  rolling,  180,152  sq.  ft. 
of  grading  to  finished  subgrade.  180,- 
152  sq.  ft.  of  protected  concrete  pav- 
ing. 8540  lin.  ft.  cement  curb.  1790  sq. 
£1.  cement  sidewalk.  700  sq.  ft.  con- 
crete gutter,  a  system  of  storm  drains. 
TEde.^trian  subways  and  sanitary 
sewer.  George  H.  Oswald  was  award- 
ed this  conti-act  last  November  at 
$103,320.65  on  bids  received  in  July, 
1918,  but  refused  to  sign  a  contract 
claiming  prices  of  labor  and  materials 
had  advanced  on  account  of  the  war. 
The  Board  of  Public  Works  deferred 
taking  new  bids  for  three  nionthB  in 
the  hope  of  securing  lower  prices. 


CONTRACT  AM  ARDED  FOR  PAYIXti 

SANTA  ANA.  Orange  Co..  Cal.— The 
Redondo  Construction  Company.  P.  0. 
Box  C,  Redondo  Beach,  submitted  the 
lowest  bid  a*  $10,001.42  and  was 
awarded  the  contract  for  laying  ap- 
approximately  6000  lin.  ft.  of  4-in.  con- 
crete paving  18  feet  wide  on  Garden 
Grove  avenue. 

They  were  also  awarded  a  contract 
on  their  bid  of  $7,822.05  for  laying  ap- 
proximately 16.320  sq.  ft.  of  4-in.  con- 
crete paving  on  Alamltos  road. 


VIJiG    PLANS    APPROVED. 

FRANCISCO.— Plans  and  speci- 
is  for  paving  the  Great  Highway 
he  north  end  of  the  Esplanade 


PLANS  BEING  PREPARED  FOR  EN- 
TRANCE  G.\TES, 

BERKELEY.  Cal.— Architect  Jas.  W. 
Plachek,  2014  Shaituck  Ave.,  Berkeley, 


PLAN    TO    ERECT    MEMORIAL 
AIDITORIIM. 

ORANGE,  Orange  Co..  Cal.— Archi- 
tect E.  R.  Jeffery  of  Los  Angeles,  sub- 
mitted a  preliminary  estimate  to  the 
memorial  committee  of  the  cost  of  the 
proposed  memorial  auditorium  to  be 
erected  on  the  Orange  Union  High 
School  grounds.  The  features  of  the 
project  are  an  auditorium  to  seati 
about  2000.  kitchen  and  dining  room, 
a  swimming  pool  anti  gymnasium.  A 
pipe  organ  will  be  installed  in  the 
auditorium.  The  trustees  of  the 
Orange  Union  High  School  District 
have  been  asked  to  call  an  election  to 
vote  on  the  issuanice  of  $1.50,000  bonds 
foi-  Ihc  i)roject. 
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PANAMA     CAJS'AL     SUPPLT     BIDS 
WANTED. 

PANAMA  CIRCULAR  2206— Office 
of  the  General  Purchasing  Qfflcer, 
Panama  Canal.  Washington,  D.  C. — 
Pealed  bids  are  wanted  until  March 
27,  1919,  circular  2206,  for  furnishing 
7,500  fe^t  cable,  600  pounds  plate 
washers,  18.300  bolts,  30,000  steel  cot- 
ters, 3  brass  angle  valves  2  brass 
globe  valves,  2  reducing  valves  for 
steam.  60  sill  cocks,  215  copper  ring 
gasikets,  36  shower  heads,  2  steam 
traps.  100  force,  cups,  30  waste  and 
overflows,  360  ax  handles.  1.200  ham- 
mer handles.  210  galvanized  shackles, 
180  screw  pin  chains,  125  iboxes  furni- 
ture tacks,  550  pounds  upholsterers' 
tacks.  168  awning  puMeys.  3.000  brass 
screweyes.  1,800  coat  hooks,  3,000  cup 
ho(As,  1,416  brass  hooks  and  eyes, 
1.800  brass  dirawer  knobs,  12  brass 
navy  lanterns,  72  railroad  lanterns,  6 
street  hanging  lamps,  730  lantern 
globes.  6  5-ton  jacks,  42  coal  baskets. 
100  paint  pots.  1.440  scythe.^tones,  84 
flue  brushes,  100  gold  leaf  books.  25 
rolls  ribbon  gold  leaf,  288  railway 
signal  flags,  1,600  sailmakers'  needles, 
36  thermometers.  144  bicycle  bells. 
30  chimes.  12  shock  absorbers.  24  tire 
pumps.  200  valve  plungers,  36  press 
copy  books,  6,400  pencils,  2,000  pounds 
spun  oakum,  600  pounds  dry  burnt 
umber.  200  pounds  dry  raw  umber,  15 
pounds  lam.pblack  in  japan.  2O0 
pounds  yellow  ocher  and  350  pounds 
dry  raw  sienna.  For  further  informa- 
tion address  the  above  office. 

PANAMA  CIROIXLAR  1264— Pro- 
posals for  Scrap  Reclaiming  Machine, 
Steel',  Car  Wheels,  Boilers,  Bolts, 
Rivets,  Nails,  Screws,  Tacks  Staples. 
Cable.  Rope,  Wire,  Lamp  Cord,  Twine, 
Chalk  Line,  Lavatory  Fittings,  Pipe 
Fittings.  Water  Buckets.  Springling 
Can?.  Electrical  Fittings.  Hard'ware, 
Tackle  Blocks.  Klaxon  Horns,  Tool 
Handles,  Ladders.  Lamp  Chimneys, 
Steel  Tapes.  Rule^.  Safety  Matches, 
Rubber  Hose.  Packing.  Pipe  Covering, 
Welding  G-loves.  Belt  Lacing.  Belting, 
Chano's  Skins.  Brushes.  Brooms, 
Flags.  Rubber  Tires  and  Tubes,  Alco- 
hol, Asphaltum,  Muriatic  Acid,  Creo- 
sote Oil,  Machine  Oil,  Lard  Oil,  Glue, 
Floor  Wax.  Caustic  Soda.  Sal  Am- 
n-oniac.  Lye.  Lime,  Graphite.  Paints 
and  ingred'-.ents.  Books,  Pads  and 
Paper — Sealed  proposals  will  be  re- 
reived  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Wa.Thington,  D.  C,  until  10:30  o'clock 
A.  5L.  April  7,  19W.  at  which  time 
(1-ev  will  be  opened  in  public,  for  fur- 
ri  hing  the  above-mentioned  articles. 
Blanks  and  information  relating  to 
this  circular  (1264)  may  be  obtained 
from  this  office  or  office  of  the  as- 
sistant purchasing  agent.  Port  Mason. 
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United  States  engineer  offices  in  the 
principal  cities  through  the  United 
States.  A  L.  FLINT,  General  Pur- 
chasing Officer. 

PANAMA  CIRCULAR  1263— Pro- 
posals for  Steel,  Iron.  Rods.  Brake 
Shoes.  Chain,  Brass.  Copper,  Tin. 
Locks,  Gauges,  Life  Preservers, 
Brushes,  Window  Glass,  Leather  Belt- 
ing, Rubber  Valves,  Cocoanut  Fibre. 
Asbestos  Gaskets,  Packing,  Soap,  Ink, 
Pens.  Rulers  and  Paper. — Sealed  pro- 
posals will  be  received  at  the  office  of 
the  general  purchasing  oflicer.  the 
Panama  Canal,  Washington,  D.  C.  un- 
til 10:30  o'clock  A.  M..  March  31,  1919. 
at  which  time  they  will  be  opened  in 
public,  for  furnishing  the  above- 
mentioned  articles.  Blanks  and  infor- 
mation relating  to  this  circular  (1263) 
may  be  obtained  from  this  office  or  the 
office  of  the  assistant  purchasings' 
agent.  Fort  Mason,  San  Francisco, 
Cal.;  also  from  the  United  States 
engineer  offices  in  the  principal  cities 
throughout  the  United  States.  A.  L. 
FLIN'T,  General  Purchasing  Officer. 

WATER  SYSTEM  BOXDS. 

ARCADIA,  Los  Ang"les  Co.,  Cal.— 
The  City  Trustees  contemplate  call- 
ing a  special  election  to  vote  on  the 
issuance  of  $100,000  bonds  for  water 
development  and  improvements  to  the 
mnuicipal  water  system.  Among  the 
needed  improvements  is  a  12  or  16-in. 
pipe  line  from  the  wells  to  the  city. 


bids  for  same  ranging  from  $671 
18325.  The  Seagrave  Company  i 
mitted  bids  for  a  pump  and  1 
wagon  ranging  from  18100  to  $S 
The  bids  were  taken  under  ad^ 
ment. 


NEVADA  HIGHWAY  BIDS  OPEXET). 

CARSON  CITY.  Nevada— The  fol- 
lowing bids  were  received  by  the 
Nevada  State  Highway  Commission 
on  March  15th.  for  the  construction  of 
a  reinforced  concrete  arch  bridge  over 
West  Walker  River  at  Bulkhead.  Lyon 
County: 

(1)  Parrott  &  Thompson,  Salt  Lake 
City.  Utah.  $10,486. 

(2)  Niedt  &  Ga-vin.     Reno.     Nevada. 
$11,760. 

(3)  F.    W.    Simpson.    Yerington.    Ne- 
vada. $17,740. 

(4)  Hugh  W.  Rielly.  Yerington.  Nev.. 
$10,998. 

(5)  Dixon     &     Hoffman.     Yerington. 
Nevada.  $15,866. 

•The    award     of  the     contract     was 
taken  under  advisement. 
Engineer's  estimate  of  cost.  $9.S76. 


Bids  Opened  For  Fire  Apparatus. 

MODEvSTO.  Staniiiflaus  Co..  Cal.— 
The  American  La  France  Company 
submitted  bids  for  a  combination 
chemical  and  ho.se  wagon  ranging 
from  $13,450  to  $17,200.  The  Garford 
Motor  Truck  Company  submitted  bids 
for  a  combination  chemical  and  hose 
wagon    ranging    from    $4950   to    $59.^0 


ROAD  SUAVEY  ORDERED. 

QUINCY,  Plumas  Co.,  •Cal.— Coi 
Surveyor  A.  J.  Watson  has  been 
thorized  by  the  Board  of  Supervii 
to  make  a  preliminary  survey  of 
portion  of  the  Reno  Road  rum 
from  Spring  Garden  to  Sloat,  aw 
submit  his  report  to  the  District  1 
est  Supervisors,  in  Quincy. 

This  action  was ,  taken  upon 
suggestion  of  H.  C.  Floumoy,  who 
vised  the  board  that  there  was  a  j 
sibility  of  securing  an  appropria 
of  from  $10,000  to  $15,000  from 
United  States  Government  for  th« 
construction  of  that  portion  of 
road. 

The  survey  will  be  made  wit; 
view  to  eliminating  the  greater  ] 
of  the  existing  grade. 


(OXTRACT    AWARDED    FOR    B 
RACKS  BriLDDfGS. 

SAN  DIEGO.  Cal.— The  Dawson  C 
struction  Company.  Washington,  D 
SIO  Union  Trust  Bldg.,  San  Diego. 
Pittoburg,  has  been  awarded  the  ( 
tract  at  $950,000  for  the  erection  of 
reinforced  concrete  and  hollow- 
barracks  buildings  for  the  Mai 
Brigade  post  on  Dutch  Flats,  i 
Diego.  Bids  were  called  for  on  se 
buildings,  but  one  will  be  omitted  fi 
the  present  contract.  The  Daw 
Constniction  Company's  bid  for 
seven  buildings  was  $1,096,156.  Ches 
W.  Hansen,  manager  of  the  Daw 
Coristruction  Company,  is  now  at  i 
Diego.  Materials  will  be  bought  in 
open  market,  including  lumber,  sa 
gravel,  cement,  etc.  The  first  1 
b\iildings  are  to  be  completed  in 
months  and  the  remaining  four 
periods  of  4'5  days  each  after  the 
mouths.  The  company  will  e&tabl 
headquarters  in  San  Diego. 

Bertram   C.   Goodhue   of   New   Y( 
City,  is  the    Architect.      Carleton 
Winslow  of  Los  Angeless,  will  be 
Supervising  Architect. 

\A1 Y  SUPPLY  BIDS  WAXTEE 

Bureau  of  Supplies  and  Accoui 
Navy  Department,  Washington,  D. 
— Sealed  proposals  are  wanted  un< 
schedules  as  indicated  below  for  f 
r.ishing  miscellaneous  supplies 
the  Navy.  The  date  of  opening 
looted  at  the  end  of  each  paragra: 
\\  here  no  date  is  shown  the  time 
opening  has  not  been  decided,  but  w 
be  in  the  near  future. 

Schedule   3877,   for   various   east« 


eel   weWmg  pipe,   opening-  of  April 

Schedule  7863V4.  for  Mare  Island.  1 
iesel  oil  tank,  hose,  pumps,  motors, 
lent  chains,  iron  and  steel  pipe, 
leck  gate  and  globe  valves,  opening 
:  March  28. 

Schedule  7874 Va,  for  Mare  Island 
I'd  the  fleet  supply  base.  South 
rooklyn.  N.  Y..  cast  iron  gate  valves, 
jening  of  March  28. 
For  further  information  address  the 
ipeau  of  supplies  and  accounts,  Navy 
epartnient.  Washington,  D.  C. 


OVERJOfENT     FLOOD     LIGHTDfG 
CONTRACT  AWARDED. 

WASHINGTON,  D.  C— The  follow - 
g  bids  were  received  February  6  by 
le  public  works  officer,  San  Diego, 
il.,  for  installing  flood  lighting  sys- 
■m  at  fuel  depot: 

F.  E.  New<bury  Electric  Co..  724  S. 
live  avenue.     Los  Angeles,     $3,147; 
me,  75  days;  accepted. 
Rufus    P.    Moses,    309    Savoy   Bldg.. 
IB  Diego,  $4,9715;  70  days. 
Hartwell   Electric   Co..    955   &th   St., 
an  Diego,  Cal.,  $5,200;  150  days. 
Southern  Electric  Co.,  Third  and  E 
reets,  San  Diego,  Cal.,  $5,963.70;   60 
lys. 

Globe  Electric  Works,  1959  Mission 
reet,  San  Francisco,  Cal..  $6,425;  70 
iys. 

Contract  was  awarded  to  F.  E.  New- 
iiry  Electric  Co.  of  Los  Angeles. 


EEK    SITE    FOR    FRUIT    WARE- 
HOUSE, 

YUBA  CITY,  Sutter  Co..  Cal.— The 
rune  Growers  and  Operators'  Asso- 
iation  of  San  Jose  is  seeking  a  site 
)r  the  location  of  a  fruit  warehouse 
od  drying  plant  in  Sutter  or  Colusa 
junty.     It  is  understood  that  option 


IIEATRE    BUILDING   FOR   SANTA 
CRUZ. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
-The  San  Lorenzo  Improvement  Club 
i  backing  a  movement  by  which  a  new 
leatre  building  will  be  erected  in 
anta  Cruz.  It  is  announced  that  stock 
5  the  amount  of  $12,000  has  already 
een  secured.  The  building  will  prob- 
bly  be  erected  on  Pacific  avenue. 

T.  S.  .Montgomery  of  San  Jose  is  in- 
Brested  in  the  scheme. 

♦ 

BONDS. 

SANTA  BARBARA.  Santa  Barbara 
'0..  Cal. — A  resolution  calling  for  a 
pecial  bond  election  to  raise  $100,000 
or  the  completion  of  Gibraltar  dam 
nd  the  laying  of  pipe  lines  to  convey 
rater  from  the  dam  to  the  Sheffield 
eservoir  has  been  adopted  by  mem- 
lers  of  the  City  Council.     It  is  pro- 
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posed  that  the  stream  from  the  south 
portal  be  turned'  into  Mission  creek 
and  the  creek  used  as  a  conveyance 
for  the  water  to  a  point  below  the 
Sheffield  reservoir.  The  stream  for 
the  Mission  Ridge  service  will  be  di- 
verted higher  up,  just  below  the  tun- 
nel. The  Gibraltar  dam  is  about  one- 
half  finished  and  work  has  stopped  for 
the  season  under  perfectly  safe  condi- 
tions as  far  as  any  flood  damage  is 
concerned. 


IRRIGATION  BONDS. 

ANDERSON,  Shasta  Co.,  Cal.— 
Temporary  chief  engineer  Harry  S. 
Riddell  of  the  Anderson-Cottonwood 
Irrigation  District  has  recommended  a 
bond  issue  of  $100,000  to  complete  the 
present  system. 


MACADAMIZING  AND  OH,  SURFAC- 
ING  BIDS  WANTED. 

OAKIJVND.  Cal.— Bids  will  be  re- 
ceived by  Dan  W.  Pratt.  Secretary  of 
the  Board  of  Education,  up  to  4:30  P. 
.M.,  April  .3rd.  at  Room  1101,  City  Hall, 
for  macadamizing  and  oil-surfacing  at 
Fruitvale  School. 


CEMENT  WALK  BIDS  WANTED. 

OAKI.^ND,  Cal.— The  Board  of  Park 
Directors  will  receive  sealed  bids  for 
cement  walks  in  Peralta  Park,  at 
Room  407.  City  Hall,  on  Tuesday, 
March  25th,  at  2  P.  M.  Henry  F.  Vogt 
i"-.  Secretary  of  the  Board. 

IRRIGATION   WORK   PLANNED. 

TERRA  BELLA.  Tulare  Co.,  Cal.— 
The  Directors  of  the  Terra  Bella  Ir- 
rigation District  have  sold  $40,000  in 
bonds  with  which  to  finance  consti-uc- 
tion    of    extensions    to    the    district. 


BIDS   WANTED  FOR  PAVING. 

HUNTINGTON  BEACH.  Orange  Co. 
Cal.— Until  7:30  P.  M.,  March  31,  bid's 
will  be  received  by  the  City  Clerk  for 
the  construction  of  an  earth  paved 
roadway  on  the  sand  for  the  proposed 
municipal  tent  city;  earth  to  be 
moved  824  cu.  yds.;  and  the  construc- 
tion of  a  comfort  station  of  either  re- 
inforced concrete  or  wood;  .separate 
bids  to  be  received  for  plumbing  an'd 
fittings  for  the  comfort  station.  Plans 
and  specifications  may  be  S'een  at  the 
office  of  Sumner  &  MacMillan,  civil 
engineers,  318  H.  W.  Hellman  Bldg.. 
Los  Angeles.  Certified  check  for  5 
per  cent  required  with  each  bid.  Chas. 
R.   Nutt,  City  Clerk. 


WATER    SYSTEM    PLANNED. 

WHITTIER,  Los  Angeles  Co..  Cal.— 
The  City  Tru.stees  of  Whittier  have 
under  consideration  improvements  to 
the   water  system   which   will   provide 


for  the  growth  of  the  city  tor  years 
to  come.  It  will  be  necessary  to  issue 
bonds.  Olmsted  &  Gillelen,  consult- 
ing engineers  of  Los  Angel«s,  have 
been  in  conference  with  th'e  Trustees 
on  the  subject  and  will  submit  a  prop- 
osition for  the  preparation  of  plans 
and  specifications. 


Plans  Being  Prepared. 
COURTHOUSE  Cost,  $150,000 

WINNEMUCCA,  Nevada. 
Stone  and  reinforced  concrete  court- 

.louse. 
Owner — Humboldt     County,  State     of 

Nevada. 
Architect — F.  J.  De  Longchamps,  Reno 

Nevada. 

SPBX:iFICATIONS 
Basement,  concrete;  Heating,  steam 
Furnace,  oil  burning;  Interior  Finish, 
hardwood;   Roof,  T.  &  G.;  Tile,  terra 
cotta. 


Cost,  $100,000 


Plans  Being  Prepared. 

SCHOOL 

ELKO,  Nevada. 

Two-story  brick  and  reinforced  con- 
crete school  building. 

Owner — Elko  Public  School  District. 

Architect — F.  J.  De  Longchamps,  Reno 
Nevada. 


BIDS  WANTED     FOR  SEWER     LM- 
PROVEMENT. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Bids  will  be  received  until  April  1, 
1919,  at  10:30  A.  M..  by  G.  W.  Pulich. 
City  Clerk  of  Stockton,  for  the  con- 
struction of  a  vitrified  clay  pipe  s-ewer, 
brick  manbote,  "Y"  branches,  etc..  on 
portions  of  Hunter,  San  Joaquin, 
Chestnut  and  Eucalyptus  avenue. 
(26390)     1st  report  Feb.  25;  2nd  Mar. 


BRIDGE   BIDS   WANTED. 

EUREKA,  Humboldt  Co..  Cal.— Bids 
will  be  received  by  the  County  Clerk 
of  Humboldt  County  until  April  15, 
1919,  at  2  P.  M.,  for  the  construction 
of  a  concrete  bridge  with  a  240  foot 
girder  span  across  the  Salt  River  at 
Port  Kenyon. 

Plans  were  prepared  my  Engineer 
H.  Brunnier,  Sharon  BI'dg.,  San  Fran- 
cisco. 


PROPOSALS  FOR  DREDGING 
PLANT. 

ENGINEER  OFFICE,  U.  S.  Army, 
405  Custom  House,  San  Francisco,  Cal 
— Sealed  proposals  will  be  received 
here  until  10  A.  M.,  April  12,  1919,  and 
then  opened,  for  hire  and  operation  of 
dredging  plant  for  work  in  Sacramento 
and  San  Joaquin  Rivers,  and  Tribu- 
taries, Cal.  Further  Information  on 
application. 
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Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  1415  Harrison  St. 


Telephone  Oakland  2181 


America]  Excivating  Company 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


-CONTRACTORS— 


473  Fourteenth  Street 


T.  L.  MYERS 


Oakland,  Cal. 


<hKhKk>^><h>iKhKk><hKhJ<hKh>iKhKk>C<h>^^ 

s  Let  us  do  your 

I  PRINTING 

9  Our  plant  is  up-to-date 

A  We  can  print  anything 

I  BUILDER  PRINTING  CO, 

6    560  Mission  Street  San  Francisco 

<H><KH>0<H><H>t><HKHW<HKHKHK«H«H>0<^^ 

CH><H>^KrtHKHKHS<HKHKHKKKH«HKHKHKH>a^KH><^^ 
Chaki.ks  L)\vii)  Gn.ii.i.K  I'honp  GaiHeld  8672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


FRED  H.  BOGGS 

INSURANCE 


.!OHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

,S30-941  Mission  Street  San  Francisco 

a<HKK><8«H><HKHKHKH><HKHKHKH><HKHKH>^^ 

Reinhart  Lumber  and  P  aining  Mill  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Capacity  10  Million  Feel  per  Annum 

Canaral  Mill  and  Cabinet  Work,  Stock  Doors,  Saah  Framea 

Q  and  MouldlnflS.  vi 


PL- 


Telephone  Douglas  2373 


Pablicalion  Ofiice 
560  Mission  Street 


San  Francisco,  Cal,  April  2  ,1919 


Pablithed  Every  Wedneiday 

Nineteenth  Year,    No.  14 


A  BIG  THING 


65 


New  Model  No. 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Aiitomatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid 'explosive  ingredient. 

Will  not  ireeze  Will  not  exude 

Wil'  not  give  off  noxious  gases 

No  thaw^ing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  BuildiD; 
la  Francisco.  C; 


Railway  Exchange  Bui  Wins! 
Portland.  Orct'on 


PITTSBURG  WATER  HEATER  CO. 


402  loth  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

k4.  Gough  and  Octavia  San  Francisco 
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20th  CENTURY 

Mixers,    Pavers,  Hoists  and 
Concrete  Carls. 


2  speeds;  perfect  control  incIosiDu  Holder 
Arm  feature,  in  place  of  fool  bolts.  No 
cUsfitrttrement  of  marble,  mosaic  or 
tcsselated  floors. 

NORTON  DOOR  CHECK  AGENCY 

I.  M.  Morrell,  Agt. 

Tel.  Kearny  740  273  Minna  St.,  nr  4th 

6^KHWHKHKHKH><KHa<KH3^KH5{«HKH3 
CABINET    MAKERS. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

Purchase  from  the  manufacturer 

MORRIS    K.     DAVIS,   IVI»nuf.ctur., 

Municipal,  Road  and  Building  Contractors'  Equipment 

.<  1675  SEVENTH,  HARRISON  and  LANGTON  STS.,  San  Franclsoo 

of   and   of   the   approaches   on   either 


of 


Hunter,  R.  J.,  expert  cabiniet  mak*r 
2156  Teleg^rapih  Ave.;  deal&r  in  ma 
hogany,  antoque  and  all  kinds 
furniture;  repairs  and  polistiingr 
Telephone   Oakland   2735. 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


&  Co.,  599  Mission  street,  San  Fran- 
cisco.   '5000  feet  is  to  be  used. 

For  the  construction  of  the  Brigh- 
ton avenue  extension  of  tlie  Municipal 
Railway  wa.s  submitted  by  the  Blanch- 
ard,  Crocker  &  Howell  Co. 

For  furnishing  wood  ties  for  the 
Brighton  avenue  extension  was  sub- 
mitted by  McArthur  &  Kauffman. 

For  furnishing  trolley  pole.s  and 
wires  for  Brighton  avenue  extension, 
.'\Iunicipal  Railway,  was  submitted  by 
H.  S.  Tittle,  766  Folsom  St.,  San  Fran- 
cisco. 

U  V 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 

J<H>^KHK!<H>^3^KHKHKHK(<«HKKKH^|; 

BIDS     OFEJS'ED     FOR    MUNICIPAL 

WORK. 

SAN  FRANCISCO— The  following  is 
a  list  of  the  lowest  bidders  on  various 
municipal  improvements: 

For  furnishing  black  wrought  iron 
pipe,  Contract  No.  60,  Hetch-Hetchy 
System  was  submitted  by  George  Tay 


TO   BOND   FOR  BIPROVEMEXTS. 

MADERA,  Madera  Co..  Cal.— April 
3rd  is  the  date  set  by  the  City  Trustees 
to  hold  an  election  to  decide  on  the 
question  of  issuing  and  selling  ibonds 
with  which  to  finance  paving  and 
water  extension   improvements. 

The  paving  planned  is  from  First 
street  to  the  "D"  street  bridge,  and  the 
flooring  of  the  bridge,  also  the  paving 
of  the  floor  of  the  "F"  street  bridge 
and  it  is  planned  also  to  extend  the 
city  water  system. 

The  matters  are  presented  in  three 
propositions.  The  first  is  for  bonds 
in  the  sum  of  $8,000  to  repair  the  "D" 
street  bridge  and  pave  the  floor  there- 


Ryi^illWOOD  HEADQUARimS 


HARDWOOD  FLOORING 
WYB/iO  VENEERED  PANELS 
DOWELS-TREENAILSVENEERS 


WHITE  BROTHERS 


.t^ide  of  the  bridge. 

The  second  is  for  $2,000  bonds  to 
pave  the  flooring  of  the  "F"  street 
bridge  and  of  the  approaches  thereto. 

The  third  is  for  $7,000  bonds  for  ad-> 
ditions     and  extensions     to  the     city 
water  system. 


IRRIG.4TI0X  BONDS  SOLD. 

TERRA  BELLA,  Tulare  Co.,  Cal.— 
The  Terra  Bella  Irrigation  District 
has  sold  $40,000  bonds  issued  for  ex- 
tensions to  existing  works,  to  F.  M. 
Brown  &  Co.  of  San  Francisco,  at  $586 
premium. 


.\DDITIO>  AL    BONDS    VOTED    FOB 
SEWER  SYSTEM. 

FLAGSTAFF,  Ariz.— The  City  of 
Flagstaff  has  voted  $60,000  additional 
bonds  giving  it  $100,000  for  a  new 
sewer  system.  Olmsted  &  Gillelen, 
Consulting  Engineers  of  Los  Angel'es, 
have  prepared  plans  for  the  new 
sewer  system. 

STORM  WATER  DRAINAGE  SYSTEM 
BIDS  WANTED. 

.MAYFIEI.D.  Santa  Clara  Co.,  Cal.— 
Bids  will  be  received  by  the  City  Clerk 
of  Mayfield.  up  to  April  28th.  8  P.  M., 
for  the  construction  of  a  storm  water 
drainage  system  for  the  town  of  May- 
field,  in  accordance  to  plans  and 
specifications  now  on  file  in  the  oflBce 
of  the  street  superintendent. 


id  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


STREET  WORK  BIDS  WANTED. 

STOCKTON,  San  .loaquin  Co.,  Cal.— 
Bids  will  be  received  by  C.  W.  Pulich, 
City  Clerk,  up  to  April  8th,  10:30  A.  M., 
for  the  following  work: 

That  Church  sti'eet  from  Yosemite 
street  to  a  line  749  feet  E  therefrom, 
1)1'  improved  by  grading  and  by  paving 
with  bitulithic  wearing  surface  IVS 
inche.-;  thick  on  asphalt  concrete  base 
I':!  inches  lliiek.  a  strip  20  feet  wide, 
and  that  wooden  headers  be  laid  along 
llii'   si(!rs   of  s.iid   niivement 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year  San  Francisco,  Cal.,  April  2  ,1919 


Nineteenth  Year,  No.  14 


®uilding  & 
Engineering 


Devoted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities  of   the   Pacific   Coast. 

Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  March  3,  1879. 

ISSUED    EVERT    WEDNESDAY. 
L..     A.     L.ARSBN, 
PnblUher   and    Proprietor. 


Subscription  Rate* — One  Tear,  t3.00. 
payable  strictly  in  advance.  Single 
copies.  10c. ; 

SAIN   FRANCISCO   OFFICE 
B60  Mission  Street. 
Telephone--DonKlas  2378. 

BITLDERS'      EXCHAXGE      ELECTS 
OFFICERS. 


At  the  Annual  Meeting  of  The 
Builders'  Exchange  the  following  Di- 
rectors were  elected  to  serve  for  the 
new  year: 

J.  D.  McGilvray. 

C.  W.  Withington. 

Alex  Mennle. 

E.  S.  Rainey. 

George  Forderer. 

J.  W.  Bender. 

E.  J.  Brandon. 

R.  J.  H.  Forbes. 

W.  W.  Hayes. 

Henry  Jacks. 

Arthur  Sibley. 

The  Board  of  Directors  being  or- 
ganized elected  the  following  officers: 

President,  J.  D.  McGilvray;  Vice 
President,  E.  J.  Brandon;  Treasurer, 
C.  W.  Withington;  Secretary,  R.  J.  H. 
Forbes. 

The  members  of  the  Board  express- 
ed their  gratiiication  at  the  way  that 
building  is  opening  up  in  our  City  and 
State  and  feel  that  the  era  of  a  healthy 
growth,  in  the  Building  Industries  is 
upon  us. 


SELECT     SITE  FOR     SAX     M.ATEO 
(OrXTT  HOSPIT.AL. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal.— The  San  Mateo  County  Super- 
visors have  selected  a  site  at  Beres- 
ford  for  the  new  county  hospital.  The 
name  of  Architect  W.  H.  Toepke,  942 
Market  St.,  San  Francisco,  has  been 


mentioned  in  connection  with  pre-- 
paring  the  plans  aid  he  will  probably 
be  commissioned  io  do  so,  after  the 
27th  of  April  when  the  site  is  pur- 
chased. 

A  brick  and  concrete  structure  to 
cost  in  the  neighborhood  of  $100,000 
is  planned. 


STREET       WORK       CONTRACT 
AWARBED. 

MODESTO,  Stanislaus  Co.,  Cal.— At 
I  he  last  meeting  of  the  City  Council 
bids  for  the  paving  of  the  alley  in 
Block  66,  between  Tenth  and  Eleventh 
streets,  and  "K"  and  "L"  streets,  were 
received  and  the  bid  x)f  the  Standard 
Paving  Company,  was  accepte-d. 


CONTRACT  AWARDED  FOR  INCIN- 
ERATOR. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
R.  C.  Devereux  and  Fred  P.  Smith 
have  been  awarded  the  contract  at 
$21,333  for  reconstructing  the  incin- 
erator on  South  Raymond  avenue  and 
installing  machinery  for  the  manu- 
facture of  commercial  stock  food  from 
city  garbage. 


BIDS  WAXTED  FOR  STREET  WORK 

LOS  ANGELES,  Cal.— Until  10  A.  M., 
April  7,  bids  will  be  received  by  the 
Board  of  Public  Works  for  improvign 
Del  Mar  avenue  between  Santa  Monica 
boulevard  and  a  point  281  ft.  east  of 
Hoover  street  by  grading  and  oiling, 
constructing  asphalt  pavement,  ce- 
ment curb,  sidewalk,  gutter  and  ce- 
ment pipe  storm  sewer  and  two 
catchbasins.     Ord.  3«,833. 


STREET     AXD     SEWER     WORK 
PLAXXED. 

OAKI^ND,  Cal.— The  City  Council. 
L.  W.  Cummings,  City  Clerk  ,  has 
adopted  plans  and  will  shortly  call  for 
bids  for  the  following  improvements: 

That  87th  Avenue  in  the  vicinity  of 
Birch  Street  be  graded,  curbed  with 
redwood,  guttered  with  concrete  gut- 
ters. 3  feet  wide,  and  pavel  with  oil- 
inaoadam.  etc. 

That  Auseon  Avenue  from  Dowling 
Sireet  to  the  E  line  of  Auseon's  Moss 
Tract,  be  graded,  curbed  with  redwood, 
gutlered  with  concrete  gutters,  3  fePt 
wide,  and  pavtd  with  oil-maoadam.  etc. 

That  86th  Avenue,  from  Birch  Street 
to  the  E  line,    produced,  of    Auseon's 


Moss  Tract,  be  graded,  curibed  with 
redwood,  guttered  with  concrete  gut- 
ters. 3  feet  wide,  and  paved  with  an 
oil-macadam  pavement,  etc. 


STREET  PAVIXG  WORK  URGED. 

FRESNO,  Fresno  Co.,  Cal. — Twenty- 
four  names  are  signed  to  a  petition  to 
ihe  Board  of  Supervisors  asking  that 
Valentine  avenue  north  and  south  of 
Adams  avenue  be  graded,  oiled  and 
placed  in  condition  to  be  used.  It  is 
stated  in  the  petition  that  this  was  not 
done  last  year  as  requested  and  that  as 
a  result  the  road  is  no  win  a  worse 
condition  than  it  was  in  IMS. 


BIDS   WANTED    FOR   STREET   Eff- 
PROVEMENT. 

FRESNO,  Fresno  Co.,  Cal.— Until  5 
P.  M.,  April  7.  bids  will  be  received 
by  the  City  Clerk  for  the  improve- 
ment of  "P"  street  between  Tulare 
street  and  the  Southern  Pacific  Rail- 
way tracks,  Friant  'branch,  and  Mono 
street  between  "P"  street  and  Santa 
Fe  avenue  by  grading  and  constructing 
a  4-in.  concrete  pavement  with  P/^-in. 
bitulithic  surface,  cement  curbs  and 
gutters  and  corrugated  iron  culverts. 
Certified  check  or  bid  bond  for  10  per 
cent  required  with  each  bid.  Chas. 
Dillon.  City  Clerk.  C.  Murray,  City 
Engineer. 


PATIXG  BIDS   WAXTED. 

FRESNO.  Fresno  Co.,  Cal.— Until 
April  7,  1919,  bids  will  be  received  by 
the  City  Clerk  of  Fresno,  for  con- 
structing a  bithulithic  pavement  in 
Mariposa  street  between  "M"  and  Di- 
visadero  streets;  also  for  construct- 
ing bithulithic  pavement  in  alley  in 
Block  219.  Certified  check  for  10  per 
cont  required  with  each  bid.  Chas. 
Dillon,  City  Clerk. 


Bins  WAXTED  FOR  GOTERXMEXT 
ROAD. 


SAN  FRANCISCO.— Bids  will  be  re- 
ceived until  April  21,  1919,  at  2  P.  M., 
by  the  United  States  Bureau  of  Public 
Roads,  through  its  district  office  in  the 
Mills  Building,  for  the  buiuding  of  a 
26-mile  dirt  road  on  the  Klamath 
river,  in  Siskiyou  and  Humboldt  Coun- 
ties. Plans  may  be  exa  "ined  at  Room 
886,  Mills  Bid.?. 
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ADVANCE     NEWS 

Official  Proposals,  Etc. 


Plans  Being  Prepared. 

GARAGE  Cost,  $15,000 

BAKERSFIELD,  Kern  Co.,  Cal.  23rd 
Street  and  Chester  Avenife. 

Brick  garage. 

OAvner— W.  Hubbard  (.Maxwell  Dis- 
tributer.) 

Architect— Thos.  R.  Wiseman,  Morgan 
BIdg.,  Bakersfield,  Cal. 


Plans  Being  Figured. 

FRA'ME  FLATS  Cost,  $9,000 

SAN  FRANCISCO.    NW  Anza  and  18th 
Avenu'e. 

Two-story  and'  basement  frame  (4  flats  ■ 
25x77-6. 

Owner— Paul   E.   Chap-man,   S12   How- 
ard St.,  San  Francisco. 

Architect— 'C.  0.  Clausen,  Hearst  Bldg. 
San  Francisco. 


Plans   Being  Prepared. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.  NE  Sutter  and 
-Mason  Streets. 

Five-story  and  basement  brick  apart- 
ment house  (21  2  and  3  room  apts. 
and  2  stores.) 

Owner — Joseph  Cahen. 

Architect — Joseph  Cahen,  333  Kearny 
St.,  San  Francisco. 


Plans  Being  Prepared. 
GARAGE,   ETC.  Cost,    $30,000 

SEATTLE,  Wash.    Eleventh  Avenue. 
Four-story  and  basement  brick  garage 

and  salesroom,  128x34. 
Owner— Seattle    Auto    Co.,    1426    11th 

Ave..  Seattle,  Wash. 
Architect — ^S.     E.  Sonnichsen.     Downs 

Block,  Seattle,  Wash. 


Plans  Being  Figured. 

RESIDENCES  Cost,   $ 

SEATTLE,  Wash.       Dexter     Avenue, 

Crockett  Street,  Seventh  Avenue, 

West  (Queen  Anne  Hill.) 
Ten    one-story    and    basement    frame 

residences. 
Owners — Peter     Matheson  and  L.     V. 

Newcomb,  429  Lyo;i  Bldr  .  Seattle 
Architect— Not  Given. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $6,000 

SAN  FRANCISCO.     Claremont  Court. 

One-story  and  basement  frame  resi- 
dence (6  rooms). 

Owner-J.  W.  Wright, 

Architert— 18.  Hleinvan,  57  Post  St.* 
San  Francisco. 


Bids  to  be  Taken  Next  Week. 

BUNGALOWS.  Cost,  $3,500  each 

BERKELEY,  Alameda  Co.,  Cal.    Mllvia 
and  Carleton  Streets. 

Seven  frame  and  plaster  bungalows. 

Owner — ^Fidelity   Mortgage    Securities 
Co.of  California,  Inc. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 
It  is  planned  to     erect     about     100 

'bungalows. 


Plans  Being  Prepared. 
SCHOOL  Cost.    $125,000 

HO'LLISTER,  San  Benito  Co.,  Cal. 
One-story     and    basement     reinforced 

concrete      Class    "B"    school,      20 

rooms  and  an  auditorium  with  850 

seating  capacity. 
Owner — Hollister     Grammar      School 

District. 
Architect — Henry  C.  Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,  $ 

SAN  FRANCISCO.    Pine,  Stockton  and 

California  Streets. 
Two-story  and  2  sub-basements  Class 

"A"  addition  to  office  building. 
Owner — Metropolitan   Life     Insurance 

Co..  Premises. 
Architect— J.    R.    Jliller.    Lick    Bldg.. 

San  Francisco. 
■  The  present  building  will  be  extend- 
ed  along   Stockton   street   140   feet   to 
California. 


Plans  Approved. 

SCHOOL  cost,  $70,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 

One-story  reinforced  concrete  school. 
10  classrooms,  auditorium,  etc. 

Owner — Brentwood  High  School  Dis- 
trict. 

Architect— Jas.  T.  Narbett,  010  Mac- 
Donald  Ave..  Richmond,  Cal. 


Owner  Taking  Figures. 

FACTORY  "~      Cost,  $12,000 

SAN    FRANCISCO.      Harrison    Street, 

bet.  7th  and  8th  Streets. 
Two-story  frame  factory  building. 
Owner — 'Simpson  Brush  &  Broom  Col, 

517  Mission  St.,  San  Francisco. 
.'\rehitect — Edward  Larson. 


Plans  Being  Prepared.  Will  Take 
Figures  Next  Week. 

OFFICE  FIXTURES  Cost,  $ 

SAN  FRANCISCO.  Merchants'  Ex- 
change Building. 

Office  fixtures,  partitions,  including 
grills,  counters,  etc. 


Owner — Blyth,  Wetter  Co.,  Premises. 

Architects — Ward  &  Blohme,  Alaska 
Commercial  Bldg.,  San  Francisco. 

Plans  Being  Prepared. 

RESIDENCE  Cost,  $30,000 

WOODSIDE,  Cal. 

One-storj'  reinforced  concrete  resi- 
dence (14  rooms  and  4  baths). 

Owner — John  A.  Hooper. 

Architect— J.  R.  Miller,  Lick  Bldg., 
San  Francisco. 


Plans  Being  Prepared. 

OFFICES  Cost,   $ 

SAN   FRANCISCO.      S    California   St.. 

bet.  Battery  and  Front  Sts. 
Three-story  Class  "A"  office  building, 

27.6x91-8. 
Owner — Mayor  James  Rolph  Jr. 
Architect — John  Reid  Jr.,  1st  NaAionai 

Bank  Bldg..  San  Francisco. 


Bids  in  and  Under  Advisement. 

RESIDENCE  Cost,  $7,000 

SAN  FRANCISCO.     Seventeenth   Ave. 
near  "C"  St. 

Two-story  frame  residence. 

Owner — L.  Taddeucci. 

Architect— J.    H.    Powers.    460    Mont- 
gomery St.,  San  Francisco. 
The   same     architect   ife     preparing 

plans  for  two  residences  to  cost  $24.- 

000  and  $10,000  respectiv«ly. 


Owner    Taking    Sub-Figures.      To   be 

Done  by  Days  Work. 
RESIDENCES  Cost,  $10,000  each 

OAKLAND,    Near   Country  Club,   bet. 

Oakland  and  Berkeley. 
Five  two-story  frame  residences. 
Owner — Chas.    Gompertz,    110    Jessie 

St..  San  Francisco. 
Architect— Earl  Bertz,  557  Howard  St.. 

San  Francisco. 

Plans  Being  Prepared. 

HOTEL  Cost.  $75,000 

COLUSA,  Colusa  Co.,  Cal.    Market  and 

Seventh  Streets. 
Three-story    reinforced   concrete    and 

'brick  hotel  (75  rooms). 
Owner — Jack  Swank,  Colusa. 
Architect— J.  S.  Gould.  Moulton  Tract, 

CoIusa^Cal. 


FRA'ME  BUILDING         Cost.  $125,000 
ATASCADDRO.  San   Luis  Obispo  Co.. 

Cal. 
Frame  'building,  100x416   (dehydrating 

plant). 
Owner^Colony   Holding   Cptn.,   Atas- 

cadero,  Cal. 
Architect — None. 


Contractor — H*nry    Clarke    Co..    1101 
L       E-5th  St..  Lo.s  Angeles. 


Plans  Being  Prepared. 
RESIDENXE  Cost,  $10,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Iwo-story   frame   residence    (9  rooms 

and  3  bathrooms).    - 
t>T*-ner — Withheld. 

Architect— Gertrude  Comfort,  278  Post 
'       St.,  San  Francisco. 

Plans    Being   Figured. 

WAREHOUSE  Cost,  $100,000 

SAN  FRANCISCO.  Second  and  Bran- 
nan  Streets. 

Three-story  brick  and  mill  constructed 
warehouse. 

Q-nner — Withheld. 

Architect — G.  A.  Applegarth,  Claus 
Spreckels  Bldg.,  San  Francisco. 


Plans  Being  Figured.  Bids  Close  Apr. 
7,  1919. 

LIBRARY  Cost,  $8,000 

0RL.4ND.  Glenn  Co.,  Cal. 

One-story  brick  veneer  Carnegie  Lib- 
rary. 

Owner — Town  of  Orland. 

Architect— W.  H.  Weeks,  75  Post  St., 

I       San  Francisco. 


Segregated  Figures  to  be  Taken  Next 

Week.    To  be  Done  by  Days  Work. 
APARTMENTS  Cost,    $15,000 

SAN  FRANCISCO.    SW  Sixteenth  and 

Albion  Avenue. 
Three-story    frame    apartment    house, 

10  apts.    (4  3-room  and  6  2-room 

and  2  stores.) 
Owner — J.  Young. 
Architect — Arthur   G.    Scholz,    Phelan 

Bldg.,  San  Francisco. 

Bids  in  and  Under  Advisement. 

ADDITION  Cost,  $ 

SAN  FRANCISCO.    Golden  Gate  Park. 

Class  "A"  museum  addition. 

Owner — M.  H.  de  Young. 

Architect — Louis  C.  Mulgardt,  Chron- 

b       icle  Bldg.,  San  Francisco. 


Tlans  Being  Prepared. 

RESIDENCE,    ETC.  Cost,    $ 

OAKLAND.  Alameda  Co.,  Cal.  Lake- 
shore  Boulevard. 

Two-story  and  basement  frame  and 
plaster  residence  and  garage  (9 
rooms  and  2  bathrooms.) 

Owner — A.  J.  Matson. 

Architect — Miss  Julia  .Morgan,  .Mer- 
chants' Exchange  Bldg..  San  Fran- 

[       Cisco. 


Vlans  Being  Prepared.    Ready  for  Fig- 
ures Next  Week. 
DWELLI.NGS  Cost.  $2,500  each 

SAN    FRANCISCO.      Twentieth    Ave., 
Sunset  District. 
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Two  one-.story  4-room  frame  dwellings 
Owner— Withheld. 

Architect  -0.   E.  Evans,   2569  Mission 
St.,  San   Francisco. 


Plans  Being  Prepared.  Ready  for  Seg- 
regated Figures  in  Two  Weeks. 

APARTMENTS  Cost,  $110,000 

SAN  FRA.VCISCO.  W  Taylor  Street 
S  of  Sutter  Street. 

Seven-story  brick  apartment  house  (40 
apts.  2  and  3  rooms  each). 

Owner— Withheld. 

Architect— 0.  E.  E^ans,  2569  Mission 
St.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  Apr. 

30,  1919,  8  P.  M. 
SCHOOL  '         Cost,  $65,000 

EMERYVILLE.      NW    47th    and    San 

Pablo  Avenue. 
Two-story  concrete  .school  (9  rooms). 
Owner — Town    of   Emeryville. 
Architect — Frederick     Soderberg,     1st 

National  Bank  Bldg.,  Oakland. 
Segregated  and  general  figures  will 
be  taken. 

Plans  may  be  obtained  from  MV. 
Hawley,  Clerk  of  the  School  Board, 
at  the  Town  Hall,  Emeryville.  Bids 
will  be  opened  at  the  41st  Street 
School. 


Plans  Being  Prepared. 

BUNGALOWS  Cost,   $4,000   each 

OAKLAND.    Lakeside  Highlands. 

Two  two-story  frame  and  plaster 
bungalows. 

Owner— Mr.  Ramsey  and  Mr.  Barker. 

Architect — Shirmer-Bugbee  Co.,  Thay- 
er BHg ,  Oakland. 


SAN    FRANCISCO.      S    Sutter    Street 

160-9  W  TayJor  Street. 
Four-story  and    basement  Class    "C" 

brick  apartment  house  (54  rooms; 

23  2  and  3-room  apts.) 
0^\-ner — A.    Penziner,    745    Baker    St., 

San  Francisco. 
Architect— E.   H.     Denke,  1317     Hyde 

St.,  San  Francisco. 


Plans  Being  Figured. 

ROOMING  HOUSE,  ETC.      Cost.  $ 

.SACRA.MENTO,  Cal.     Lower  "J"  St. 

Four-story  and  basement  brick  room- 
ing house  and  two  stores,  160x55 
ft.  (147  rooms.)  Steam  heat;  club 
rooms;  pressed  brick  front,  etc. 

Ov.ner — Harvey  Rasraussen. 

Architect — F.  A.  S.  Foale,  Ochsner 
Bldg.,  Sacramento,  Cal. 


Sketches  Being  Prepared. 

APARTMENT  HOUSE  Cost,  $ 

OAIvLA.ND.     West  of  Broadway. 
Two-story  frame  apartment  hou.se   16 

apts.     (8  3-room;  4  2-room  and  2 

1-room  apts).  • 
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Owner— Withheld.   -  ^ 

Architect— <;.  W.  MoCall,  Central  Bk. 
Bldg.,  Oakland. 


Plans  Being  Prepared. 

STORE  Cost,  I 

RICmiOND.  Contra  Costa  Co.,  Cal.  S 
MacDonald  Avenue,  bet.  8th  and 
9th  Streets. 

One-story  brick  store  ihuilding. 

Owner — W.  L.  Ballenger,  Care  Me- 
chanics Bank,  8th  and  MacDonald 
Ave.,  Richmond,  Cal. 

Architect- Jas.  T.  Narbett,  910  Mac- 
Donald  Ave.,  Richmond,  Cal. 


Plans  Being  Prepared.  Contract 
Awarded. 

APARTMENTS  Cost,  $250,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Ocean  Avenue. 

Eight-stoiT  reinforced  concrete  apart- 
ments, 100x130  (210  rooms;  90 
apts  of  2  and  3  rooms  each. 

OwTier — C.  W.  Akers. 

Architect— L.  A.  Smith,  621  Invest- 
ment Bldg.,  Los  Angeles. 

Contractor— Lilly-Fletcher     Co.,     624 

Investment  Bldg.,  Los  Angeles. 

It   is    expected  that   work   will    be 

commenced  in  about  thirty  days. 


Plans  Being  Prepared. 

FACTORY,  ETC.  Cost,  $100,000 

STOCKTON,  San  Joaquin  C^o.,  Cal. 

Tv.-o-story  concrete  and  tile  industrial 
plant  buildings  (factory,  ware- 
house, drykilns,  treating  plant  and 
boiler  house). 

Owner — California  Cedar  Products  Co. 

Architect— Hugh  Y.  Davis,  Stockton. 

Engineers — Davis  &  Keller,  Stockton.-  - 


Plans  Being  Prepared. 

CHURCH  BLDGS.  Cost,  $ 

LOS  ANGELES.  Central  Avenue  and 
Adams  Street. 

Two  brick  or  hollow  tile  church  build- 
ings. Only  two-story  and  base- 
ment chapel  to  be  erected  at  this 
time. 

Owner — Eagle  Rock  Presbyterian 
Church. 

Architect— H.  M.  Patterson,  325  O.  T. 
^ohnson  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

SCHOOL,  ETC.  Cost,  $45,000 

SAN  PEDRO,  Los  Angeles  Co.,  Cal. 
Point  Finnin. 

Brick  school  (8  rooms  and  an  audi- 
torium. 

Owner— Point  Firmin  School  District. 

Architect.^- Hunt  &  Burns,  701  Laugh- 
lin  Bldg..  Los  Angeles. 


To  be  Done  by  Day's  Work. 
BUNGALOWS  Cost,  $4,000  each 

SAN  FRANCISCO.    Westwood  Park.  E 
Faxon  Ave  N  of  Elmwood  Way. 
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Two  one-story  5-rin  frame  bungalows. 
Owner— Chas.  A.  Hall,  1301  4th  Ave., 

San  Francisco. 
Architect— H.  C.  Baumann,  251  Kearny 
San  Francisco. 

SPBOIFICATIONS 
Exterior     Finish,   cement     plaster; 
Floors,    hardwood;     Interior    Finish, 
hardwood. 


To  he  Done  by  Days  Work. 
ALTERATIONS  Cost,  $10,000 

OAKLAND,  Alameda  Co.,  Cal. 
Alterations  of  two  frame  flat  build- 
ings into  apartments. 
Owner — Represented    by    Mr.    Creig, 
1756  Broadway,  Oakland. 


To  go  Out  for  Figures  In  a  Few  Days. 
CLUB  ROOMS,  ETC.  Cost,  $18,000 

VALLEJO,  iSolano  Co.,  Cal. 
One-story   frame    recreation   building 

with  swimming  pool,  club  rooms, 

eitc. 
Owner — Girls  Recreation  Center  under 

auspices  Y.  W.  C.  A. 
Architect — Julia    Morgan,   Merchants' 

Exchange  Bldg.,  San  Francisco. 


March'  29,  1919. 

Ready  for  Figures  in  About  a  Week. 

WAREHOUSE.  COST,  $ 

OAKLAND.     Foot  of  Seventh  Street. 

One-story  frame  temporary  ware- 
house, 130x500. 

Owner — Parr-McCormick  Co. 

Engineer— W.  N.  Ball,  1st  National 
Bank  Bldg.,  and  Foot  of  7th  St., 
Oakland. 


Plans  Being  Prepared. 

ADDITION  Cost,  $13,000 

OAKLAND.  Twenty-flrst  and  Tele- 
graph Avenue. 

One-story  brick  addition  to  building 
for  swimming  pool.(  Concrete 
pool,  skyliglits,  etc.) 

Owner— Y.  W.  C.  A. 

Architect — ^Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San  Fran- 


Plans  Being  Figured.    Bids  Close  Apr, 
2,  1919. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.    Clay  St.  near  Van 
Ness  Ave. 

Five-story   reinforced  concrete  apart- 
ment house  (5  rooms  each). 

Owner — J.  Kendlar. 

Architect — Walter    C.    Falch,    Hearst 
Bldg.,  San  Francisco. 

March  28,  1919. 

Owner  Taking  Figures. 

RESIDHNCEQ  Cost,   $10,000  each 

SAN  FRANCISCO.    Merritt  Terrace. 

Two  8-room  residences. 

Owner — ^St.    George   Holden,    Crocker 
Bldg.,  San  Francisco. 

Architect — Walter     C.  Falch,     Hearst 
Bids-,  San  Francisco. 
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SCHOOL  BO]VD,S. 

FRESNO.  Fresno  Co.,  Cal.— A  date 
will  be  set  by  the  Fresno  High  School 
Board  within  the  next  few  days  for  an 
election  to  vote  bonds  of  $1, 500 ,000  or 
$2,000,000  with  which  to  finance  con- 
.struction  of  a  new  high  school  build- 
ing to  cost  $760,000  and  making  re- 
pairs and  additions  to  the  present 
structure.  The  program  planned  under 
the  issue  follows: 

"The  general  features  of  the  recon- 
structive scheme  were  stated  to  be 
that  four  intermediate  schools,  com- 
prising the  seventh,  eighth  and  ninth 
grades — the  Washington,  Longfellow, 
Edison,  and  the  present  high  school 
building,  would  be  modernized.  The 
following  plans  have  been  decided 
upon  for  the  elementary  and  inter- 
mediate schools: 

Washington  intermediate — Add  two 
rooms  and  shops.  It  was  stated  that 
there  was  at  present  no  manual  train- 
ing in  this  school. 

Webster  school — Add  to  the  height 
of  the  new  school  rooms. 

Langfellow  intermediate — Add  eight 
new  rooms. 

Jackson  school — Eliminate  old 
wooden  structure,  and  add  an  adminis- 
tration building,  heating  plant;  twelve 
rooms. 

Franklin  school — To  erect  a  kinder- 
garten of  two  rooms  on  the  site  of  the 
present  school. 

On  the  site  of  the  John  Muir  school 
on  Palm  avenue,  to  erect  a  new  10- 
room  modern  school  building,  and 
eliminate  the  bungalows  now  in  use. 

Emerson  school — To  increase  the 
capacity  of  the  school  to  20  rooms,  and 
to  have  the  present  buildings  reno- 
vated and  repaired. 

Kirk  school — ^Add  four  new  rooms  to 
meet  present  needs. 

On  the  Edison  school  site — ^To  erect 
a  modern  vocational  intermediate 
school  of  16  rooms  and  shops.  The  10 
bungalows  now  in  use  would  be  elimi-_ 
nated. 

A  new  building  for  the  west  side  to 
relieve  the  crowded  condition  of  Lin- 
coln school." 


r.LOBE     POST     OFFICE  BIDS     RE- 
JECTED. 

GLOBE,  Ariz. — All  bids  received  for 
the  erection  of  the  new  post  office  at 
Globe  have  been  rejected  by  the  Super- 
vising Architect  of  the  Treasury  De- 
partment, congress  having  failed  to 
appropriate  the  additional  money 
asked  to  make  up  the  difference  be- 
tween the  appropriation  and  the  low- 
est bid. 


Two-story     brick  theatre     and     store 

building   (4  stores). 
Owner— E.  Enea  &  Bros.,  Pittsburg. 
Architect— A.  W.  Cornelius,  Merchants 

National  Bk.  Bldg.,  San  Francisco. 


Preliminary  Sketches  Being  Prepared 

CHURCH  Cost,  $ 

BURLINGAiME,  San  Mateo  Co.,  Cal. 
New  church  and  alterations  to  present 

structure. 
Owner — Roman  Catholic  Archbishop. 
Architect— Geo.  W.  McCrea,    1st  Nafl. 

Bank  Bldg.,  Oakland. 


Plans  Completed.  Material  Ordered. 

WAREHOUSE  Cost,  $ 

SANTA  ROSA,  Sonoma  Co.,  Cal. 
Two-story    reinforced    concrete     and 

steel  warehouse,  60x90. 
Owner — The  Mark  L.  McDonald  Fruit , 

Co.,  Mark  L.  McDonald,  President,  i 

Santa  Rosa,  Cal. 
Architect — Not  Given. 


Cost,  $60,000 


Plans  Being  Prepared. 

APARTMENTS 

ASTORIA,  Oregon. 

Three-story  and  basement  brick  and 

stone  apartments,  50x150  (37  apts. 

14  3-room  and  23  2-room.) 
Owner — Withheld. 
Architect — F.  Manson  White,  Chamber 

of  Commerce  Bldg.,  Portland. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,  $250,000 

SEATTLE,  Wash.  Duwamlsg  Water- 
way. 

One-story  concrete  and  steel  ware- 
house, 700x2"0. 

Owner^Seattle  Warehouse  Co.,  C.  K. 
Hammond,  Manager. 

Engineer— H.  Bittmann,  Securities 
Bldg.,  Seattle,  Wash. 


Plans  Being  Figured.    Bids  Clos  Apr. 

15,  1919. 
SCHOOL.  Cost,  $60,000 

WASCO,  Kern  Co.,  Cal. 
Hollow  tile  and  stucco  school. 
Owner — Wasco  Union  Grammar  School 
Architect— J.  M.  Saftel,  16-17  New  Fish 
Bldg.,  Bakersfield. 
The  exterior  walls  will  be  of  Heath 
unit  tile  plastered  with  cement.  There 
will  be  a  Spanish  tile  roof,  steam  heat, 
inter-communicating     telephone    sys- 
tem, program    clocks    and    hyloplate 
black  boards. 


Ready  for  Figures  In  About  2  Weeks 
THEATRE,  ETC.  Coat,  $40,000 

PI-TTSBURG,  Contra  Costa  Co.,  Cal. 


Plans  Being  Prepared. 
CHUROH  Cost,  $35,000 

LODI.  San  Joaquin  Co.,  Cal. 
Concrete    and  brick    veneer    church, 

1000  seating  capacity. 
Owner — First  Methodist     Church     of 

Lodi. 
Architect— W.  J.  Wythe,  Central  Bank 

Bldg.,  Oakland. 
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COrSJXRACXiS    AWARDED 


ItUILDLXG  tJOATKAlTS. 


Liens,  Acceptances,  Etc. 


San  Francisco  County. 

Owner  Contractor 

Kirby    Kirby 

Dunn    Dunn 

Cal  Brew  Ass'n Owner 

?ame  Same 

Vanni    Guist 

Stanford    Wagner 

Reisner   Frank 

Anderson    Anderson 

Harrington    Owner 

Peters  Peters 

Nelson    Nelson 

Nelson    Nelson 

Nelson    Nelson 

Merchoft   Merchofl' 

Cohen  Cohen 

Solomons    Owner 

Boast   Peterson 

-Mohrhardt  Owner 

Morris  Morris 

Clancy    Clancy 

Johnson    Johnson 

Stockholm  Owner 

Twesten   Twesten 

Corcoran    Barrett 

Minzenmayer  Owner 

Crowley   McCormick 

Ballen    Diestel 

Hind  Est  Owner 

Dibert   Dibert 

Greater  City  Ohlsen 

Nelson    Nelson 

Nelson    Nelson 

Heyman    Heyman 

Barnett    Sturges 

Watson    Long 

Whitcomb    Colo 

Borkhein    Cohen 

Cunningham    Diestel 

Bison    Guttridge 

La  Coste  Mass'igli 

Penziner    Owner 

Stidger    Duval 

Mullins  Farquharson 

Eberhard   Biiice 

lluUer    Ham 

Hammill    Hamill 

Deckelman    Mohler 

Teasland    Smith 

Cordes   Smith 

Black   Fonlonella 

Schmidt    Murray 

Mallin    Trifilette 

Tierney    Ferns  worth 


Amt. 

3000 

500 

450 

950 

500 

1000 

1585 

6000 

5800 

3500 

6000 

3000 

3000 

9'50 

750 

400 

450 

400 

4200 

300OO 

3000 

800 

1000 

40O 

900 

3900 

7000 

31500 

1550 

3000 

3000 

15600 

450 

400 

4O0 

500 

4'00 

470 

400 

40000 

15069 

800 

•  400 

650 

5650 

1900 

575 

670 

500 

800 

400 

1850 


(427)  S  ANZA  107  W  Twenty-second 
Ave.    One-story  cottage. 

Owner J.  C.    Kirby.  2175    Grove, 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 

(428)  Nw  McAllister  and  web- 

ster.    Alter  bar  room. 

Owner W.   Dunn.  Croc:ker   Bldg., 

San  Francisco. 

Architect None. 

Day'!?  work  COST,  $500 

M29)     NO.  762  FULTON.     Alterations 
Owner California  Brewery  Asso- 
ciation,   Premises. 

Architect None. 

Day's  work.  COST,  |450 


(430)     NO.  762  FULTO.N'.     Alterations 
Owner California  Brewery  Asso- 
ciation,   Premises 

AiThitect None. 

Day's  work.  COST,  ,$950 


(431)     NO.      29   PRESCOTT     COURT. 
One-story  frame  machine  shop. 

Owner M.     Vanni,     31      Prescott 

Court,  San  Francisco. 

Architect None. 

Contractor..  S.  A.  Guist,  617  Sausome. 
San  Franci.sco. 

COST,  ?500 


(432)     NOS.        1238-1240        .MARKET. 

Alterations. 
Owner Leiand  Stanford  Jr.  Uni- 
versity.     Insurance      Ex- 
change Bldg.,  S.  F. 

Architect None. 

Contractor. ...Geo.  Wagner,  251  Kearny 
San  Francisco. 

COST,  $1000 


(433)  NO.  413  EIGHTH.  Concrete 
work  and  alterations  to  building  to 
make  into  chocolate  factory. 

Ownei- The    Riesener    Chocolate 

Co..  Premises. 

Architect E.     A.   Neumarkel,     1566 

O'Farrell,  San  Francisco. 
Contractor. ...Carl  Frank.  305  Baccana, 

San  Francisco. 
Filed  Mar.  24.  '19.    Dated  Mar.  24,  '19. 
Entire  floor  of  warehouse  laid.. ..$400 

Completed   and   accepted 785 

Usual  33  days .• 400 

TOTAL  COST.  $158' 
Bond,  none.  Limit.  2S  days.  Forfeit. 
none.     Plans  and  specifications  filed. 

NOTE:      1st   report  March   15,  1919, 
No.  369. 

(434)  LOTS  30  AND  29  N  8  feet  Lot  28 
Blk  3174,  West  wood'  Park.  All  work 
for  two  one-story  frame  bungalows. 

Owner Hikling  Anderson. 

Architect Ida  F.  McCain,  318  Kear- 

.  iiy,  San  Francisco. 
Contractor.  -Anderson  &  Johnson.  47-a 

Landers,  San  Francisco. 
Filed  Mar.  24,  '19.    Dated  Mar.  1,  '19. 
Frames  up,  enclosed  and   roofs 

on    $1500 

Brown  coated  inside  &  outside  1500 

Completed  and  accepted 1500 

Usual   35  days 1500 

TOTAL  COST,  $6000 
Bond,  S!3500.  Sureties.  Albin  Warden 
and  Howard  J.  Tiernav.  Limit.  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 

(435)  W  TWENTY-SIXTH  AVE  212 
and  238  N  Balboa.  T^vo  one-story 
and  basement  frame  lesidenres. 

Owner A.   Harrington,   10  Judah. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $2900  each 

(436)  W  FIFTEENTH  AVE  343-6^N 
Cabrillo.  Two-.story  frame  residence 

Owner J.  M.  Peters,  1010  Balboa. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $3o00 


(437)  NW  WAWONA  40  and  125  SE 
14th  Ave.  Two  two-story  frame  resi- 
dences. 

Owner Fernando  Nelson  &  Sons, 

2701  Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000  each 


(488)'  W  MADRONE  AVE  181  N  Vln- 
cente.  One  an^l'  one-half-story  frame 
residence. 

Owner ...F.    Nelson  *&    Sons,    2701 

Lincoln  Way,  S.  P. 

Architect None. 

Day's  work.  COST.  $.3000 


(439)  NW  MADRONE  AVE  AND 
Vincente.  Two-story  frame  reei- 
dence. 

Owner F.    Nelson    &   Sons,   2701 

Lincoln  "Way,  S.  P. 

Architect None. ' 

Day's  work.  COST,  $3000 


(440)     NO.  1369  HARVARD.  One-.story 
frame  dwelling. 

Owner John  C.  Merchoff,  Prem. 

Architect None. 

Day's  work.  COST.  $950 


(441)  NO.  2218  CLAY.     Alter  for  ga- 
rage. 

Owner H.  W.  Cohen,  Premises. 

Architect None. 

Day's  work.  COST,  $7.30 

(442)  NOS.  769-779  BAY.    Alter  flats. 
Owner L.   L.   Solomons,   825  Mo- 

.  nadnock  Bldg.,  S.  P.  . 

Architect J.   C.   Hladik,  Monadnock 

Bldg.,  San  Francisco. 
Day's  work.  COST,  f400 


(443)     NO.      4277      VWENTY-I IFTH. 
One-story  brick  garage. 

Owner John  N.  Boast,  4277  25th, 

Premises. 

Architect None. 

Contractor.  -Peter     J.     Peterson,     433 
Collingwood,  S.  P. 

COST.  $450 


1444)     NO.   2224   GREEN.     Garage   in 
residence. 

Owner E.  E.  Mohrhardt.  Prem. 

Architect None. 

Day's  work.  COST,  $400 


(445)  LOT  8  BLK  3175,  Westwood 
Park.  All  work  for  one-story  frame 
bungalow. 

Owner Lennie  .Morris,  132  Judson 

Ave.,  San  Francisco. 
Architect A.  Wl  Smith,  1010  Broad- 
way, Oakland! 
Contractor--. -Gordon     W.   Morris,     132 

Judson  Ave..  S.  P. 
Filed  Mar.  25,  '19     Dated  Mar.  15,  '19. 
Frame  up,  enclosed  &  roof  on.  $1050 
Brown  coated  outside  &  inside  1050 

Completed   and   accepted 1050 

Usual   35   days 1050 

TOTAL    COST.    $4200 
Bond,  none.     Limit.  90  days.     Forfeit, 
none.     Plans  and  specifications  filed. 
NOTE:— 1st  report  Mar.  17,  No.  375. 
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(446)     W     JONES     137-6    N     Sutter. 
Four-story  brick  apartmeiils. 

Owner D.  J.  Clancy,  2884  Folsoni, 

San  Francisco. 

Arclaitect None. 

Day's  work.  COST,  .f.'JiXOOn 


(447)  W  TWENTY-SIXTH  AVE  200 
S  Taravai.  One  and  one-half-story 
and  haseniejit  frame  residence. 

Owner Edward  A.   Johnson,  2433 

26th  Ave.,  San  Francisco. 

Aj-chitect L.    E.    Peyser,    2247    26th 

Ave.,  San  Francisco. 
Day's  work.  COST.  $3000 


(448)     NE      GOLDEN      GATE      AND 
Franklin.     Alter  store. 

Owner Chas.  Stockholm. 

Architect None. 

Dav's   work.       •  COST,  ■  $800 


(44!9)     W   SARATOGA   100   N  Dwight. 
One-story  frame  dwelling. 

Owner Julius  Twesten.  3745  21st 

San  Francisco. 

Architect None. 

Day's  work.  COST.  $1000 

(450)  NOS.   43-49   FREMONT.     Alter 
candy  factory. 

Owner Corcoran    Candy    Co.,    85 

Ecker.  San  Francisco. 

Architect None. 

Contractor.  -Barrett    &    Hilp,    Sharon 
Bldg..  San  Francisco. 

COST,  $400 

(451)  NO.  509  CLEMENT.  Alter  store 

Owner ..C.    Minzenmayer,    Prem. 

Architect  ......None. 

Day's   work.  COST,   $900 


(452)  N  TWENTY-EIOHTH  75  W 
Sanchez  AV  25x34.  All  work  for  two- 
story  frame  residence. 

Owner Jeremiah     and     Margaret 

Crowley,     1330     Sanchez, 
San  Francisco. 

Architect Thos.  MeConnick. 

Contractor.. ..Thos.       McCormiek,       25 

Gladys,    San    Francisco. 
Filed  Mar.  26  '19.     Dated  Mar.  26  '19. 

Fi-ame  up   $97'5 

Brown  coated  975 

Completed   : 975 

Usual  35  days „ 975 

TOTAL  COST  $3900 
Bond,  none.  Limit,  70  days  after  Apr. 
1.  Forfeit,  $2.  Plans  and  specifica- 
tions filed. 

(453)  W  HOWARD  180  S  17th  S  — 
W  122-6  N  25  E  122-6.  All  work  tor 
alterations  and  additions  to  two- 
story  frame  building. 

Owner P.  L.  Ballen.  Premises. 

Architect C.     0.     Clausen,     Hearst 

Bldg.,    San    Frandsco. 
Contractor....John     Diestel,  248     Russ 

Bld^..  San  Francisco. 
Filed  Mar.  26,  '19.     Dated  Mar.  19,  '19. 
On  1st  alJd  15th  of  each  month     75% 

Usual  35  davs 25% 

TOTAL  COST  phis  10% 
Bond,  none.  Limit,  90  days.  Forfeit, 
and    plans    and    specifications    none. 

NOTE:— 1st  report   March  22,  1919, 
No.  408. 


(454)     E   SHOT-«TELL   277-10   S   18th. 

One-story  concrete  boiler  house. 
Owner Hind     Estate     Co.,     1301 

Hearst  Bldg.,  S.  F. 
Architect W.   Knowles.  1301  Hearst 

Bldg..    San    Francisco. 
Day's  work.  COST,  $7000 


BUILDING  AND  ENGINEERING  NEWS 

(4j,i)     S   MrN>.'A   opp.     Shaw     Alley. 
One-story  brick  machine  shop. 

Owner L,  C.  Dibert,     35     Minna, 

San  Francisco. 

Architect None. 

Dav's  work.  COST,  $3500 


(465)     S  VALLEY   180   E  Noe.     One- 
story  frame'  residence. 

Owner Greater  City  Lumber  Co., 

31211  Mission,  S.  F. 

Architect None. 

Contractor....R.  H.  Ohlsen,  2869  Harri- 
son, San  Francisco. 

COST.  $1550 


(457)     N  ULLOA  S9  E  Clareraont  Blvd 
Two-story  frame  dwelling. 

Owner F,  Nelson     &  Sons,     2701 

Lincoln  Way,  S.  P. 

Architect None. 

Day's  work.  COST,  $3000 


(458)     W   MADRONE     183    N     Ulloa. 
One  and  one-half-story  frame  dwlg. 

Owner F.  Nelson    &    Sons,    2701 

Lincoln  Way,  S.  F. 

Architect None. 

Day's  work.  COST,  $3000 


(459)  W  TWENTY-SIXTH  AVE  25, 
50  70  and  100  N  Fulton.  Four  one- 
story  frame  dwellings. 

Owner Oscar  Heyman  &  Bro.,  742 

Market.  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3900  each 


(460)     SW  SANCHEZ  AND  MARKET. 
Alter  barber  shop. 

Owner Mrs.     A.  T.     Barnett,     58 

Palmer  Ave.,  S.  F. 

Architect None. 

Contractor.. ..Benj.  Sturges,  3931  Geary, 
San  Francisco. 

COST,  $450 


(461)     E  DIVISADERO     100  N     Pine. 
Alter  for  garage  and  plumhing  shop. 

Owner Chas.  F.  W<itson,  1912  Di- 

visadero,  S    F. 

Architect None. 

Contractor....J.  Long,  122  Buena  Vista 
Ave.,  San  Francisco. 

COST,  $400 


(462)     NO.    1219      MARKET.        Alter 
auto  show  rooms. 

Owner WTiiteeomb     Estate,      310 

California,  S.  F. 

Architect Wright   &  Rushforth,  354 

Pine.  San  Francisco. 
Contractor. ..P.     J.  Cole,     110     Jessie, 
San  Francisco. 

COST,   $400 


(463)     NO.   536   TENTH   AVE.     Erect 
garage. 

Owner W.  Borkheim,  Premises. 

Architect None. 

Contractor....R.  Cohen,  1210>^   Divisa- 
dero.  San  Franci,sco. 

COST,  $500 


(464)     E  VAN  NESS  .A.VE  150  N  Cali- 
fornia.    Install  mezzanine  floor. 

Owner Cunningham    Car   Agency 

1616  Van  Ness  Ave.,  S.  F. 

Architect None. 

Contractor.  ..John  Diestel,     248     Russ 
Bldg.,    San    Francisco. 

COST,  $400 


Owner _F.  Bison.  2417  California, 

San   Francisco. 

Architect None. 

Contractor  ...P.    H.     Guttridge,     619^ 

Clayton,  San  Francisco. 
COST,  $470 


(466)     N    CLEaiENT    107-6    W    Third 

Ave.     Alter  store. 
Owner N.     La  Coste,  20     Mont- 
gomery, S.  F. 

Architect None. 

Contractor. ...Massagli  &  Vannucci,  147 

Park  Ave.,  San  Francisco. 

COST,  $400 


(4G5)     N'W  SUTTER  AND  STEINER. 
Alter  store  front. 


(467)  S  SUTTER  160-9  W  Taylor. 
Four-story  brick  apartments. 

Owner A.     Penziner,  745     Baker, 

San  Francisco. 
Architect E.  H.   Denke,  1317  Hyd.;. 

San  Francisco. 
Dav's  work  and  Sub-Contraots. 

COST,  $40,000 

(468)  NO.  1373  CLAY.  Repair  fire 
damage  to  apartments. 

Owner E.  M.  Stidger,   628  Mont- 
gomery, San  Francisco. 

Architect A.  R.  Denke,  1087  .Market, 

San  Francisco. 

Contractor    -Oliver   Duval  &   Son,   230 
Dalziel  Bldg.,  Oakland, 

COST,  $15,069 

(469)  NO.  1809  GOUGH.  Alter  resi- 
dence. 

Owner C.  F.  Mullins,  Premises. 

Architect None. 

Contractor....D.  B.  Farquharson,     1760 
Ellis,  San  Francisco. 

COST,  $800 

(470)  NO.  2021  LAKE.  Repair  fire 
damage  to  flats. 

Owner Mrs.   Elizabeth   Eberhard, 

Premises. 

Architect None. 

Contractor....Eugene    Bruce,    538    2'5th 

Ave..  San  Francisco. 

COST,  $400 

(471)  S  JERSEY   66  W  Noe.       One- 
story  concrete  garage. 

Owner Caroline  Muller,  301  Jer- 
sey, San  Francisco. 

Architect None. 

CoDtractor....C.  C.  W.  Ham,  180  Jersey, 
San  Francisco. 

COST,  $650 

(472)  NE  EIGHTEENTH  A-VB  AND 
Fulton  N  50xE  32-6  O  L  397.  All 
work  for  two-story  frame  residence. 

Owner Emma  J.  &  Jos.  A.  Ham- 
mill.  391  19th  Ave..  S.  F. 

Architect None. 

Contractor... -Thos.  Hamill,  4101  Balboa 

San  Francisco. 
Filed  Mar.  28,  '19.    Dated  Mar.  26,  19. 

Rough   fram   up $1412.50 

Brown  coated  1412.50 

Completed  and  accepted 1412.50 

U.sual  35  days 1412.i50 

TOTAL  COST,  $^650.00 
Bond,  none.     Limit,  60  days.     Forfeit, 
none.     Plans  and  specifications  filed. 
NOTE:— 1st  report  Mar.  21,  No.  400. 

(473)  W  FORTY-FIFTH  AVE  275  N 
Lawton.  One-story  and  basement 
frame  residence. 

Owner Lewis  N.  Deckelman,  1441 

47th  Ave.,  San  Francisco. 

Architect None. 

Contractor.. -T.  E.  Mohler,  255  8th  Ave., 
San  Francisco. 

COST,  $1900 


(4741     .NO.  636   F.4LC0N.     Alter  resi- 
dence. - 

Owner Evangeline    Schnepf,    63n 

Falcon.  San  Francisco. 

eet L.  M.   Gardner,  952  Pine, 

Sq.n  FrancLsco. 
:( tor.... Herbert    W.     Smith,     777 
Corbett  Ave.,  S.  F. 

COST,  $570 


NO.  632  FALCON.     Alter  re.si- 

Owner Frederick    Teasland,    632 

Falcon,  San  Francisco. 

Architect Louis     M.     Gardner.     942 

Pine,  San  Francisco. 

Connactor.... Herbert     W.   Sinitli,     777 
Corbett  Ave..  S.  F. 

COST,  $575 


N'O.  634  FALCON.     Alter   resi- 


,      -: Chas.   and   Edith   Cordes, 

Premises. 

Architect Louis     M.   Gardner.     042 

r  Pine,  San  Francisco. 

Contractor... Herbert     W.   Smith.     777 
r  Corbett  Ave.,  S.  F. 

f  '  COST.  .?670 


(477)     SE     GEARY  AND     OCTAVLA.. 
'    Alterations. 

O^vner Mrs.   C.  V.  Black,  Prem. 

Architect None. 

Contractor.. ..L.   Fontanella,   1920  Pine, 
San  Francisco. 

COST.  $500 


(478)     LINDEN  AVE  27-6  E  Laguna. 
One-storj-  frame  garage. 

Owner W'm.  Schmicit,  576  Hayes. 

San  Francisco. 

Architect None. 

Contractor. ..E.  T.  Murray,  653  Hayes, 
San  Francisco. 

COST,  $800 


(479)     NO.  1191  YORK.    Alter  for  ga- 
rage. 

Owner _Mrs.  F.  C.  Mallin.  Alameda 

Architect None. 

[Contractor.. ..C.  Trifilette,  2218  Mission, 
San   Francisco. 

COST,  $400 


(480)  N  SE\'ENTEENTH  715-4  W 
Castro  N  150  W  24-8  S  150  E  28-4 
H  A  200.  Carpenter,  mill.  lath, 
plaster,  electric  wiring,  plumbing, 
roofing,  glazing,  etc.,  for  two-story 
frame  residence. 

Dwner Luke     VT.  and     Mary     E. 

Tierney,  4122  17th,  S.  F. 

Architect Jno.  J.  Foley,  770  5th  Ave 

San  Francisco. 
Contractor    -Charles  Fernsworth  &  Co. 

4065  19th,  S.  F. 
Piled  -Mar.  29,  '19.     Dated  Xfar.  20,  '19. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST.  $18.^0 
Bond,  $925.  Sureties,  N.  Lund  and  T. 
McGeough.  Limit,  60  days.  Ftorfelt, 
none.    Plans  and  specifications  filed. 


LEASES. 


San  Francisco  County. 


Mar.  28,  1919— W  .MISSION  92  N  23rd 
N  54xW  125.  Mission  Lodge  Masonic 
Hall  to  George  Shaller.  15  years. 
$24,600. 

Mar.  27,  1919— NO.  5540  GEARY.  Jno 
Chas  Thomas  to  Jno  H  and  Frances 
De  Cuir.     4  years.     $26  per  month. 


BUILDING  AND  ENGINEERING  NEWS 

etc.  Assigned  .March  25,  1919,  to 
Wm.   Porter 

-Mar.  27,  1919— SE  SIXTEENTH  AND 
Albion  E  37xS  80.  Susan  H  Ewell 
to  Jacob  Jung.    10  years.    $7,200. 

Mar.  27,  1919— NE  EIGHTH  50  SE 
Harrison  SE  150  NE  165  NT\-  125  S\V 
80  .\W  25  SW  85;  NE  Hay  ward  100 
SE  Harrison  SE  oOx.XE  75:  SE 
Homer  SO  SW  Cheslej-  SW  40xSE  60. 
Hagemann  Brewing  Co  to  RiGsener 
Chocolate  Co.  5  years.  $400  per 
month  and  option  to  renew. 

.Mar.  24,  1919— SE  SUTTER  AND 
Larkin;  No.  1048  Larkin.  Julius 
Abrams  and  Carrie  Harris  to  Pierre 
Roniiguiere.     2  years.  $3600. 

.Mar.    24,    1919— S    .MARKET    bet.    6th 

and  7th;  .No.  1063  .Market.  Globe  In- 
vestment Co  to  Francogiannis  Bros, 
Inc.     7  vears.     $37,600. 

.Mar.  26.  1919— S  BROADWAY  137-6  E 
Stockton  E  81-lVi-xS  137-6.  John 
Onesti  to  Nellie  Harris.  10  years. 
leO.iXK). 

Mar.  26.  1919— S  BROADWAY  137-6  E 
Stockton  E  81-li^xS  137-6.  John 
Onesti  to  Lloyd  E  C  Johnson.  5 
years.     $33,000. 


NOTICE   OF  XOX-RESPO>SIBrLITT. 


San  Francisco  County. 


.Mar.  27,  1919— N  SOUTH  PARK  98 
W  Second  extending  from  South 
Park  to  N  Park  Lane  fronting  56- 
9%  and  known  as  26  South  Park. 
Eliza  A  Rixon  as  to  improvements 
on  I'^ased  property 

Mar.  24.  1919— =!E  MASON  &  EDDY 
85  Eddy  and  91  Eddv.  Alexander 
Wilson  as  to  improvements  on 
leased    propeitv 

Mar.  25.  1919— S  CLEMENT  32-6  W 
fith  Ave  W  25yS  100.  rhigene  and 
Geo  Le  Roy  as  to  Improvemenis 
on    leased   propertv 

♦-: . — 

XOTICE    OF   \0y.LI.4Bn.TTT. 
San  Francisco  County. 


Mar.  28.  1919— S  BAY  77-6  E  Hyde 
F  COxS  60.  Union  Trust  Co  of  San 
Francisco  as  to  improvements  on 
leased   property 


COirPLETIOX  XOTICES. 


San  Francisco  Countr. 

RiXrOHDED  .\CCEPTED 

M.'>r.  21.  1919— NF  EXCELSIOR  & 
Lisbon  John  Caruso.,  to  A  De- 
henedetti Mar.    21.    1919 

>rar.  21.  1919— N  AN^.A  80  E  21st  Av 
53-4x100.  John  Grav  to  Tom 
Moh'er  y Mar.  20.  1919 

Mar.  24.  1919— NOS.  171-173  MT>fN* 
R  O  Bliss.  Trustee  to  Barrett  f- 
Hilp Mar.   fi.    1919 

Mar.  24.  1919— LOT  11  BLK  3174 
We'=twood  Park:  Lot  10  Blk  3174. 
We.ctwood  Park.  John  J  Kinir- 
well  to  Nel.son  Bros Mar.  21    1919 

Mar.  25.  1919- ?K  GUERRERO  .^ 
Clinton  Park  S  160xE  2S0.  ^far-r 
Help  Hospital  to  Gillev  Schmid  Co 
Mar.    ?-     19!9 

Mar,  2fi.  1919— SE  POT^OM  AND 
HawOinrne  E  n2-fixS  275.  Ameri- 
can Railway  Express  Co  to  His- 
ginson   Co Mar.   22    1919 

Mar.  26  1919— W  THIRTY-SECOND 
Are  125  N  Geary  N  25sW  120.    Geo 
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Wall  to  Josie  Wall Mar.  25.  131U 

-Mar.  27,     1919— SIXTEENTH    AND 
Illinois.       Associated    Oil    Co     to 

Barrett  &  Hilp Mar.  20.  1919 

Mar.  27.  1919— S  BRY.ANT  35  E  Zoe 
E  40x97-6.  A  Cohen  to  Jean  Collin 

Mar.  26.   1919 

. ♦-    

LIENS  FILED. 


San  Francisco  County. 

RBX:ORDED  AMOUNT 

-Mar.  20.  1919— W  CAPISTRANO  80 
N  Santa  Rosa  Ave  N  35xW  100  Lot 
23  Blk  "B"  Mission  Terrace.  Fred 
W  Eehrens  vs  John  Ne'son $20 

Mar.  24.  1919— E  WEBSTER  127-6  N 
Washington  N  25-6xE  80.  S  Peter- 
sen &  Son  vs  Eva  L  Maagh'  r.... $37.40 

Mar.  25.  1919— SE  LARKIN  AND 
Greenwich  E  50xS  62-6.  C  Peter- 
sen and  "C  Petersen  Co"  vs  Leon- 
ard E  Stocking $1130.50 

-Mtir.  25.  1919— S  TWENTY-FOURTH 
50  W  Vermont  W  ?5xS  100.  Jos 
Guglielmo  and  C  Nagel  (as  Brass 
&  Bronze  Lighting  Fixture  Co)  vs 
A  Simi,  P  Barbonchielli  ani  J 
Graziano   $64.45 

Mar.  26.  1919— SE  GREENtt'ICH  & 
Larkin  E  50.^  62-6.  J  Michel  and 
W  A  Pfeffer  fas  Michel  &  Pfeffer) 
vs  Leonard  E  Stocking $526.30 

Mar.  26.  1919— SE  LARKIN  AND 
Greenwich  E  50xS  62-6.  Pioneer 
Plate     &   Window     Glass  Co     vs 

Leonard  F  Stocking $222.90 

♦ 

BUILDIXG  CONTRACTS. 
0.4KL.4>T)  .4>T)  AL.4MEDA  COUNTY. 

Xo.  CHvner                      Contractor  Amt, 

459  Smith    Smith  35O0 

460  Peters    Powers  400 

461  Graham   Graham  1500 

462  Jensen    Rich  3350 

463  Slausen   Clausen  2800 

464  Burnett    Burnett  3250 

465  Mulvihill    ....Campomenosi  2455 

466  Pedersen    Pedersen  400 

467  Mendes   Mendes  600 

468  Tillman    Smith  400 

469  Cathill  Conner  615 

470  Dox   Dox  400 

471  Barba   iAlmeida  400 

472  Chevrolet..Auto    Sprinkler  11340 

473  Cornwell    Livingston  1150 

474  Cal  Cor.  Culvert. Owner  1000 

475  Lundquist    Owner  2400 

476  Healy   Owner  2500 

477  Glantz    Glantz  2500 

478  Francis    Francis  1500 

479  .Miller    Pedgrift  2000 

480  Laing  Lalng  2000 

481  Lydiksen    Xydlksen  4O0 

482  Mauzy    Taylor  550 

483  Manig    Manig  400 

484  Lillie    Botsford  400 

485  Hewes    Ernsberger  500 

486  Mowry    Pearson  400 

487  Brazier    Brazier  1950 

488  Long    Long  1800  .„ 

489  Petrium    Petrium  3000 

490  Wolf   Clark  1100 

491  Famham    Randlett  500 

492  Hollenbeck    Hollenbeck  400 

493  Thomas    Strang  38,50 

491     Hufschmidt  Charleston  2750 

495  Lung    Jones  400 

496  Jonas   Jackson  500 

497  Co-Operative    ..McDougall  1500 

498  Sang    Sang  645 

499  Hollidge    Hollidge  12000 

500  Johns    Chase  900 

501  Morris    Morris  3000 

502  Morris    Morris  3000 


ill 

(ib'J)  S  EXCEI-SIOK  A\K  UMI  K 
Aluia  Ave..  Oakland.  'l'\vi)-stoiy  S- 
rooni  d■^velli^g. 

Owner..    M.  P.  Smith.  4:5«  Moss  Av 

Oakland. 

Architect None. 

Day's  work.  COST.  .$3S0(i 

(460)  NO.  482  TWELFTH,  Oakli,nd. 
Alterations. 

Owner Peters  Bros.,  Premises. 

Architect None. 

Contractor  ...J.     J.   Power.     774     20th. 
Oakland. 

COST,  $400 

(461)  NO.  2728  -MABEL,  Berkeley. 
One-storv    5-room    dwelling. 

Owner N.   B.   Graham,   1942   90th 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $1500 


BUUvDING  AND  ENGINEERING  NEWS 

(1711)     NO.   1G2S  BEIA'EDLKL     AVK.. 
Berkeley.    Addition. 

Owner George    Dox,    Premises. 

Aichilect None. 

Day's   work.  COST,   $400 


(4G2)     NO.     1617     POSEN,     Berkeley. 
One-story   6-room   dwelling. 

Owuer Saren  Jensen, 

Architect None. 

Contractor  ...James  L.  Rich,  4051  Tele- 
graph Ave.,  Oakland. 

COST,  $P.:'.5n 


(4'63)     N  DERBY  125  W  McGee,  Ber- 
keley.   One-.story  5-room  dwelling. 
Owner C.  Clau.sen.  3234  Chestnut 

Oakland. 
Architect A.  W.  Smith,  1010  Broad- 

A.'ay.  Oakland. 
Day's  work.  COST,  $2800 

(464)  W  PARK  BLVD.  205  E  Everett 
Oakland.     One-story  o-room    dwlg. 

Owner Burnett  &  Ferguson,   865 

3i2n'd,  Oakland. 

Architect None. 

Day's  work.  COST,  $3250 

(465)  S  FIFTY-FIRST  350  W  Lawton 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner M.  J.  Mulvihill.  518  53rd. 

Oakland. 

Architect None. 

Contractor.    E.      Camxjomenosi.      523S 

Lawton  Ave.,  Oakland. 

COST,  $2455 

(466)  E  EIGHTY-FOURTH  Ave  40 
S  Birch,  Oakland.  One-story  3-room 
dwelling. 

Owner :..M.     Pedersen.    1431    90th 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $400 

(467)  W  DOUGLASS  400  S  Edes  Ave., 
Oakland.     One-story  4-room  dwlg. 

Owner  Edward  Mendes,  Oakland. 

.\ichitect None. 

Day's  work.  COST,  $600 

(468)  THIRD  AND  BANCROFT  WAY 
Berkeley.     Addition. 

Owner Tillman  &  Bendel,  1  Har- 
rison. San  Francisco. 

Architect None. 

Contractor  Harry  C.  Smith,  2011 
Fi'ancisoo,  Berkeley. 

COST,    $400 

(469)  NO.  1614  SPRUCE,  Berkeley. 
Garage. 

Owner Thomas  Cathill.  Premises 

Architect None. 

Contractor  ...Conner  &  Conner.  Ber- 
keley Way  and  Shattuck 
Ave.,  Berkeley. 

COST,  $615 


(471)  NO.  1228  KAINS  AVE..  Ber- 
keley.   Addition. 

Owner J.  .M.  Barba,  Premises. 

Architect None. 

Contractor.  A.    G.    Almeida,    6th    and 
Jones,  Berkeley. 

COST,   $400 

(472)  N  GARFIELD  at  72nd  Ave  NW 
61-6xNE  361-6.  Oakland.  All  work 
for  automatic  sprinkler  system  in 
three-story  reinforced  concrete 
building. 

Owner Chevrolet    Motox    Co.    of 

Cal.,      Acting      through 

Agent    P.   J.    Walker    Co.. 

Monadnock  Bldg.,  S.  F. 

Architect None. 

Contractor. ..Automatic    Sprinkler    Co. 

of  America.  519  California 

St.,   San   Francisco. 
Filed  Mar.  25,  "19.    Dated  'Mar.  18,  '19. 

On  10th  of  each  month 75% 

TOtAl  cost,  $11,340 
Bond,  $5670.  Surety.  U.  S.  Fidelity  & 
Guarantee  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none,  pians  and  speci- 
fications filed. 


(473)     NO.    2923   HARPER,    Berkeley. 
Alter  dwelling  into  flats. 

Owner H.  B.  Comwell. 

Ai'chitect None. 

Contraclnr.  .  W.  Livingston,  2918  Ellis. 
Berkeley. 

•      COST,  $1150 


(474)  N   PARKER   bet.   4th   and   5th. 
Berkeley.     One-story  factory. 

Owner California  Corrugated 

Culvert  Co.,  5th  &  Parker 
Berkeley. 

Architect None. 

Day's  work.  COST.  $1000 

(475)  B    COLE    85    S    Ygnacio    Ave., 
Oakland.     One-story    S-rooaii   dwlg. 

Ownei- Chas.   W.      Lundquist,     7 

Mastick  Terrace,  Alameda 

Architect None. 

Day's    work.  COST,    $2400 


(476)  S  FORTY-FIFTH  140  E  Web- 
ster, Oakland.  One-«tory  5-room 
dwelling. 

Owner P.  J.     Healy.     842     37th. 

Oakland. 

Architect None. 

Day's  work.  COST,  $2,500 


(477)  S  SAN  JUAN  42  W  Rosedale 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner C.  W.  Glantz,  20O6  Eagle 

Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $2500 

(478)  E  SIXTY-EIGHTH  AVE  312  N 
E-14th,  Oakland.  One-story  5-room 
dwelling.    ■ 

Owner E.  O.  Francis.  4315  E-12th 

Oakland. 

Architect None. 

Day's  work.  COST,  $1500 

(479)  NO.  2941  BROADWAY.  Oakland 
.•\lier  creamery. 

Owner Miller  Creamery  Co..  2941 

Broadway.  Oakland. 
Architect None. 


Contractor  ...Jas.  H.  Pedgrift,  565  l»th, 
Oakland. 

COST,  12000 

(480)  S  PRINCETON  260  W  56th  Ave. 
Oakland.     One-story   5-room   dwlg. 

Owner Jeminia     A.   Laing.     2044 

45th  Ave.,  Oakland. 

Architect None. 

Contractor  ...P.  M.  Laing,  2044  45th  Ave 
'Oakland. 

COtST,  I200O 

(481)  NO.  3711  RHODA  AVE.,  Oak- 
land.   Addition. 

Owner _.G.  H.  Lydiksen,  1244  29th 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $400 

(482)  NO.  573  FOURTEENTH,  Oak- 
land.   Alterations. 

Owner.. Byron  Mauzy,  Premises. 

Architect None. 

Contractor.. ..G.  Taylor,  5566  Taft  Ave., 
Oakland. 

COST,  $550 

(483)  W  SEVENTY-FIFTH  AVE  40 
N  Carlton,  Oakland.  One-story  3- 
room  dwelling. 

Owner Ernest     M.   Manig,     2605 

75th  Ave.,  Oakland. 

Architect .None. 

Day's  work.  COST,  $400 

ADDITION 

(484)  NO.  2614  GROVE,  Berkeley. 
Addition. 

Owner H.  C.  Lillie.  Premises. 

Architect None. 

Contractor.    Geo.  Botsford,  1834  Park- 
er, Berkeley. 

COST.  $400 


(48.J)     SW    TELEGRAPH    AVE    AND 
Dwight  Way,  Berkeley.    Alterations. 

Owner Mrs.  E.  E.  Hewes. 

Architect None. 

Contractor — Frank      A.      Ern.sberger. 
741  Linden,  Oakland. 

COST,  $500 


(486)     NO.  1920  VINE,  Berkeley.    Ga- 
rage. 

Owner H.  A.  Mowry.  Premises. 

Architect None. 

Contractor. ...Ben  Pearson.  2403  Grant. 
Berkeley. 

COST,  $400 


(487)     E  BONAR  175  N  Wright  Way, 
Berkeley.  '  One-story  5-room  dwlg. 

Owner Jas.     W.     Brazier,     1251 

Channing  Way,  Berkeley. 

Architect None. 

Day's  work.  COST,  $1950 


(488)  N  HEARST  AVE  112  W  Frank- 
lin, Berkeley.  One-story  5-room 
dwelling. 

Owner Roy  O.  Long.  2146  Shat- 
tuck Ave.,  Berkeley. 

Architect None. 

Day's  work.  COST.  $1800 

(489)  NO.  1435  FIFT^H,  Berkeley. 
One-story  factory. 

Owner Petrium      Sanitary     Sink 

Co.,  2120  Grant,  Berkeley 

Architect None. 

Day's  work.  COST.  $3000 


(490)     NO.  2148  CLINTON  AVE.,  Ala- 
meda.    Alterations. 

Owner Madeline  Wolf,  Premises. 

Architect None. 


Contractor     K.  f.  Clark.  :;-'ll'i..  .-.aura 
Clara  Ave..  Alameda. 

COST.  $1100 


(491)     NO.    1350      PARK.      Alameda. 
Alterations. 

Owner Mrs.     E.     Farnham,     758 

Kingston  Ave.,  Alameda. 

Architect None. 

Contractor.  ..E.      R.      Randlett,       1534 
Che.stnut,  Oakland. 

COST.  1500 


(492)  N  TWE.NTY-SIXTH  100  W 
Myrtle,  Oakland.  One-story  carpen- 
ter shop. 

Owner G.   B.     Hollenbeck.     3516 

Richmond  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  |400 


(493)  S  A.VXERLY  ROAD  440  E  Har- 
vard Road,  Oakland.  One  and  one- 
half-story  6-room  dwelling.   _ 

Owner EMna   Thomas,   Oakland. 

Architect .None. 

Contractor ...F.  N.  Strang.  1403  Centra! 
Ave.,  Alameda. 

COST.  $3850 


(494)  N  THIRTY-NINTH  453  W  -Mar- 
ket. Oakland.  One-story  5-room 
dwelling.  ~ 

Owner Walter  Hufschraidt,     166% 

10th,  Oakland. 

Architect None. 

Contractor....C.     E.     Charleston,     5627 
Genoa.  Oakland. 

COST,  $2750 


(495)     NO.  1520     BROaA»WAY,     Oak- 
land.   Alterations. 

Owner Wing  Chung  Lung  &  Co., 

Premises. 

Architect None. 

Contractor. ...F.  G.  Jones,  1217  Webster, 
Oakland. 

COST,  $400 


(496)     SW  THIRTEENTH  &  BROAD- 
way,  Oakland.    Sidewalk  lights. 

Owner A.  Jonas,  4S0  11th,  Okd. 

Architect None. 

Contractor. ...P.  H.  Jackson.  237-47  1st, 
San  Francisco. 

COST,  $500 


BUILDING  AND  ENGIN'EERING  NETWS 

1500)  s  FI>EMING  AVE  600  E  Court- 
land,  Oakland.  On«-9tory  3-room 
dwelling. 

Owner .Mrs.    Bertha  Johns,    2871 

Brookdale  Ave.,  Oakland. 

Architect None. 

Contractor.. ..A.  B.  Chase,  2022  Damuth 
Oakland. 

COST,  $900 


(498)     NOS.  427-429  NINTH.  Oakland. 
Cold  storage  room. 

Owner Sang  Sang  Co.,  Premises. 

Architect None. 

Days  work.  COST,  $645 


(499)  S  CHATHAM  2.50-290-330  W 
Park  Blvd.,  Oakland.  Three  one- 
story  6-room  dwellings. 

Owner Geo.     H.     HoUidge.     5926 

Taft  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $4000  each 


(501)     E   V\"EBSTER  39  S  45th,  Oak- 
land.    One-story   6-room    dwelling. 

Ow<er Solomon  Morris,  326  24th, 

Oakland. 

Architect None. 

Day's  work.  COST,  $3000 


(.■502)  SE  FORTY-FIFTH  AND  WEB- 
ster,  Oakland.  One-story  6-room 
dwelling. 

Owner Solomon  Morris.  326  24th, 

Oakland. 

Architect None. 

Day's  work.  COST,  $3000 


NOTK'F.  OF  XOX-RESPOXSmiLITT. 


.\lameda  C'onnty. 


Mar.  2r),  19]9=^LOT  15  BLK  6  Map 
6  Regents  Park,  Albany.  Bert  R 
Shrader  as  to  improvements  on 
leased  property  


BOLDLVG  CONTRACTS. 

Santa  Clara  Coimty. 

ADDITION 

EAST  AND  SANTA  CLARA  STS.,  San 
Jose.    Addition. 

Owner Western  Well  Works,  452 

W-Santa  Clara,  San  Jose. 

Architect J^one. 

Day's  work.  COST,  $700 


ADDITION 

NO.   452   W-SANTA  CLARA   ST.,   San 
Jose.    Addition  to  office. 

Owner Western  Well  Works,  452 

W-Santa  Clara.  San  Jose. 

•rchitect None. 

Day's  work.  COST,  $500 


REPAIRS 

.NO.  322  NORTH  FIRST  St.,  San  Jose. 
Repairs. 

Owner A.  B.  Hunter. 

Architect Npne. 

Days  work.  COST.  $600 


(497)     NO.  2214  DANA,  Oakland.     All 
work  for  painting. 

Owner Co.Operative  Realty  Co. 

Architect None. 

Contractor. ..William   .MacDougall. 

Filed  Mar.  28,  '19.    Dated  Mar.  4,  '19. 

One-third  completed- 2.5% 

Two-thirds    completed 25% 

Completed    25% 

Usual  35  days 25%. 

TOTAL   COST,   $1500 

Bond,  limit,  forfeit,  plans  and  speci- 
fications, none. 


ADDITIO:; 

NO.  36  MARSHALL  ST.,  San  Jose.  Ad- 
ciition. 

Owner Mrs.  C.  A.  Quick,  Prem. 

Architect None. 

Day's  work.  COST,  $500 


DWELLING 

.NO.    509    N-THIRTEENTH    ST.,    San 
Jose.     Two-room  dwelling. 

Owner S.  Megna.  Premises. 

-Architect None. 

Dav's  work.  COST,  $650 


GARAGE,  ETC. 

NO.  300  E-S-\.N  SA!LVADOR  ST.,  San 
Jose.    Bathroom  and  garage. 

Owner E.  Hazard.  Premises. 

-\rchitect None. 

Day's  work.  COST.  $500 
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ALTfJRATIONS 

NO.  277  S-FIRST  S'l'.,  San  Jose.    Alter 
store  front. 

Owner Geo.  Douglass. 

Architect None. 

Contractor... .Morrison       Bros.,     Santa 
Clara  St.,  San  Jose. 

COST,  $750 


DWELLING 

McKEE  ROAD  A.ND  30th  ST.,  San  Jose 
Two-room  dwelling. 

Owner Fred  Cheveriel,  Premises. 

-■Vrchitect None. 

Day's  work.  COST,  |400 


ALTERATIONS 

N   P06T   bet.   First   and  -Market  Sts., 

San  Jose.    Alterations. 
Owner A.  C.  Kuhn,  Yerba  Buena 

Road. 
Architect Louis    Lenzen,    2nd      and 

San  Fernando  Sts.,  S.  J. 
Contractor. .3Iorrison      Bros.,      Santa 

Clara,  Cal. 

COST.  $2256 


FRAME  BUILDING 
NOS.    425-455    E-SANTA    CLARA    ST., 
San  Jose.    Frame  building. 

Owner R.  F.  Lundy,  Premises. 

Architect None. 

Day's  work.  COST,  $1200 


ALTERATIONS 

NO.  259  S-FIRST  ST.,  San  Jose.    Alter- 
ations. 

Owner JMeads  Co.,  510  Stevenson 

St.,  San  Francisco. 

Architect None. 

Contractor  ...W.  Bateman,  1915  Bryant 
St.,  San  Francisco. 

COST.  $1150 


ALTERATIONS 


NO.  92  S-PTFTH  ST.,  San  Jose.  Altera- 
tions and  repairs. 

Owner Dr.   Dickenson,  Premlspes. 

Architect None. 

Contractor. ...Morrison      Bros.,      Santa 
Clara,  Cal. 

COST,  $2000 


SIXTH  AND  SANTA     CLARA     STS., 
San  Jose.    Wood  yard  shed. 

Owner Blsceglia    Bros.,    5th    and 

Santa  Clara,  San  Jose. 

Architect .None. 

Contractor.... Louis       Scaglione,      1343 
Sherman  St.,  San  Jose. 

COST,  $2500 


FRAME  BUSIN'BSS  BLOCK 
W   SAN'TA   CLARA  AND  GUADLUPE 
Creek.    One-story    frame     business 
block. 

Owner John  H.  Graves,  152  S-9th 

St.,  San  Jose. 

Architect J.  W.  Paige.  Binder  Bldg., 

San  Jose. 
Contractor. ..W.  J.  Moore,  75  Duane  St., 
San  Jose. 

COST,   $4750 


ALTERATIONS 

NO.   19     N-SECOND     ST.,   San     Jose, 
Alterations. 

Owner Moose  Club,  Premises. 

Architect Wolf  &  Higgins,  Auzeraus 

Bldg.,  San  Jose. 
Contractor....Hector     De     Smitt,       226 
Terrain  St.,  San  Jo.se. 

COST,  $2,500 


CA>rNERY 

LICK  AVE  AND  HUMBOLDT  ST.,  San 
Jo.se.     Concrete  cannery. 

Owner San     Jose    Cannery     Co., 

Premises. 

Architect None. 

Contractor. ..Bush  &  Wallace,  San  Jose 
Bank  Bldg.,  San  Jose. 

COST,  $14,000 


I'u^e   1  wclva 

llWKI.MiNXi,  ETC. 

lOLMVBNTH  AND  KMIMUIC  STS.,  Sail 
Jose.    Two-story  store  and  dwelling 

Owner T.  Brancoto,  Premises. 

Architect None. 

Contractor. .-Sam   Brancoto,  Premises. 
COST.  $:!500 

COTTAGE 

NE  THIRTEENTH  AND  VESTAL  STS. 
San  Jose.     Pive-room  cottage. 

Owner Joe  Piazzu.  Premises. 

Architect None. 

Contractor.. ..M.   Parino.   160   Race   St., 
San  Jose.  Cost.  .$2200 


COTTAGE 

S  ELEVENTH  ST.,  bet.  San  Carlos  and 
San  Salvidor  Sts.,  San  Jose.  Six- 
room  cottage. 

Owner P.    0.    Nelson,    337    S-'th 

St.,  San  Jose. 

Architect None. 

Day's  work.  COST,  .$4000 

ADDITION 

HODSOiN  AND  SPRING  STS.,  San  Jose 
Addition. 

Owner Rev.  J.  C.  Grisez. 

Architect None. 

Coiitractor.-.J.  C.  Baggott.  820  Spring 
St.,  San  Jose. 

COST,  $001.) 


LIENS  FILED. 


Marin  Coiiiity. 


Recorded                                      Amount 
Mai'.   25.   -intn-^SAN  ANSELMO.     A 
Weber    vs    David    and    Nellie    TJ 
Doum   $r.S..SO 


BriLT)i?ro  roNTRArTS. 

Fresno    Connty. 


GARAGE 

LOTS  8  AND  0  BLK  64,  Fresno.     Ga- 
lage. 

Owner E.  J.  Weinier,  1445  "I"  St., 

Presno. 

Architect None. 

Contractor. ...H.  Bimdle,  Presno. 

COST,  .110,000 


FRAME  DWELLING 
ALTA  VISTA  TRACT,   Lot   5   Blk   37. 
Presno.     Frame  dwelling. 

Owner San  Joaquin  Valley  T^and 

Co.,     213     Rowell      Bldg., 
Presno. 

y\rc-hitect None. 

Contractor. ...Thos.    Johnson,    Presno. 
COST.  If270fl 

FRAME  DWELLING 
HIGHLAND    PARK.    Fresno.      Frame 
dwelling. 

Owner J.   S.   Cannon.   ^G^,C,   Palm 

St.,  Fresno. 

.Architect None. 

Contractor     G.  H.  Stivers,  34.'"j2  Illinois 
St..  Fresno. 

COST,  .fnooo 


(  OMPLETION  XOTIFES. 


Fresno    Tonnlv. 


Recorded  Accepted 

.\!;ir.  2.').  1919— SCHOOL  PROPERTY 
Cnalinga.  (Brick  arcades,  drain- 
age syste.-n,  concrete  curbs,  etc.). 


BUILDING  AND  ENGINEERING  NEWS 

Coaliuga    Union   and    Intermediate 
School    District    to   whom    it   may 

concern .Mar.  5,  19111 

♦ 

HIILDIXCJ  CONTUVCTS. 

Sacranicnto   Connty. 

PARTITION  ICE  BOX 

NO.  821  "D"  St.,  Sacramento.     Par- 
tition ice  box. 

Owner Grand    Ro.val    Ice    Cream 

Co..    lilt)    7th    St.,   Sacra- 
meii'to. 

Architect None. 

Contractor. ...McCTiUivray  Constr.  Co.. 
Capitol  National  Bank 
lildg.,  Sacramento. 

COST.  .f281.j 
ELEVATOR 

SO.    1515    TWENTIETH    ST.,    Sacra- 
mento.    Install  freight  elevator. 

Owner Cascade  Laundry,  Preni. 

Architect None. 

Contractor-  F.  A..  Wildens,  Sacra- 
nier'o. 

COST.  $2o00 


<)>!PLET10\   \OTI(ES. 


.Sacviiiiieiito  Couiify. 


San  Jonqiiin  Connty. 


and  146,  be  graded,  curbed  with  con- 
crete curbs,  paved  with  a  4-lnch  hy- 
draulic cement  concrete  base. 

That  "K"  street  from  19th  street  to 
the  alley  between  23rd  and  24th  streets 
be  graded,  curbed  with  concrete  curtbs, 
paved  with  a  4-inch  hydraulic  cement 
concrete  base  and  a  rock  and  asphalt 
wearing  surface  and  that  culverts  of 
concrete  and  cast  iron  be  constructed 
therein. 

That  the  alley  in  block  B,  be  graded, 
curbed  with  concrete  curbs,  and  paved 
with  a  4-inch  hydraulic  cement  con- 
crete base. 


Recorded  Accepted 

:\Iar.  21,  1910— LOT  1583  and  N  V2 
Lot  1592  W.  &  K.  Tract  No.  24, 
Sacramento.'  Hei'bert  J  Graham 
to  Robert  M  Smith Mar.  21.  1919 


(OITPLETION   XOTIf'ES     - 

San  .Toniinin  ronnty. 

Recorded  Accep'ed 

Mar.  23,  1919— LOT  0  Hewlett  Tct 
Cont.  3.61  acres;  also  in  Sec  47 
Weber  grant,  com.  at  the  SE  Cor. 
of  the  NW  14,  th  N  1000  ft,  W  10'89 
ft.  S.  1000  ft.  E,  10-89  ft.  to  beg, 
less  road,  cont.  23.24  acres,  Stock- 
ton.    Delia  G  .McCauley  to  whom 

it  may  concern : Mar.  14.  1919 

♦ 

LIENS  FILED. 


TO  CALL  nOXDS  FOR  IRKI6ATI0N 
DISTRICT. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  directors  of  the  Modesto  and  Tur- 
lock  Irrigation  District  have  accepted 
the  report  of  Consulting  Engineer  A. 
J.  Wyley  ou  the  Don  Pedro  dam  pro- 
ject, estimated  to  cost  $3,000,000.  A 
joint  meeting  will  be  held  soon  to  start 
the  preliminary  work  for  a  bond 
election.  The  Modesto  district  will 
assume  $1,000,000  of  the  cost  of  the 
proposed  dam  and  Turlock  district  |2,- 
000,000.  Under  the  present  law  a  ma- 
jority only  is  required  to  carry  bond 
elections  in  irrigation  districts.  A 
bill  is  pending  in  the  legislature  to  re- 
quire a  two-thirds  vote  to  issue  bonds. 


Recorded  Amount 

Mar.  19,  1919— LOTS  10  &  12  BLK 
138  tE  of  Center  St.):  Stockton. 
H  P  Fischer;  H  P  Fischer  Tile  &■ 
Marble  Co.  $1,279;  R  G  McLean 
I  Pacific  Hardwood  Floor  Co) 
$1,548;  Sturm  Dumliwaiter  & 
Elevator  Co)  $1,000  vs  W  H  Ben- 
nett     

Mar.  21,  1919— LOTS  10  &  12  BLK 
138  (E  of  Center  St.).  Stockton. 
W  C  Simpson  and  J  A  Stewart  (as 
Simpson  &  Stewart)  $348;  Stra;ble 
-Mfg  Co.  $10'0'5..52  vs  Wm  Bennett 
and  R  C  Mcl/enn 

Mar.  2-5,  1919— LOTS  10  &  12  BLK 
nS,  B  of  Center  St.,  Stockton. 
Roberts  Mfg  Co  vs  Wm  H  Bennett 
$1475.60 

VIEWED    WANTS  STREET    AVORK 
BIDS. 

M'ERCiDD,  Merced  Co.,  Cal.— Bi'ds 
will  bri  received  by  City  Clerk  J.  D. 
Wood  up  to  May  19th,  8  P.  M.,  for  tbe 
following  Avork: 

That  the  alleys  in  the  following 
blocks:   88,  108,  123,  124.  125,  144,  145 


BIDS    WANTED    FOR   STREET   m. 
PROVEMENT, 

BRAWLEY,  Imperial  Co.,  Cal.— The 
City  Trustees  have  adopted  a  reso- 
lution of  intention  to  improve  two 
iblocks  on  West  Main  street,  three 
blocks  on  East  Main  street,  four 
blocks  on  Eighth  street,  and  the  stub 
ends  of  "H"  and  "E"  streets.  Th© 
Main  street  pavement  will  be  24  feet 
wide,  and  Eighth  street  50  ft.  wide,  7 
in.  thick,  of  concrete.  G.  R.  Wade  is 
the  City  Engineer.  The  city  is  con- 
sidering doing  the  work  by  force  ac- 
count, buying  or  renting  equipment 
as  needed. 


BIDS  WANTED  FOR  DREDOING. 

U.  S.  ENGINEER  OFFICE,  401  Cus- 
tom House,  San  Francisco,  Cal. — 
Sealed  proposals  for  dredging  in  Peta- 
luma  Creek,  Cal.,  will  be  received  here 
until  11  A.  M.,  April  11,  1919,  and  then 
opened.  Information  on  application. 
(26997)     E 


DREDGING   BIDS  MANTED. 

U.  S.  ENGINEER  OFFICE,  401  Cus- 
tom House,  San  Francisco,  Cal. — 
Sealed  proposals  for  dredging  in  Oak- 
land harbor,  Cal.,  will  be  received  here 
until  11  A.  M.,  April  24,  1919,  and  then 
opened.     Information   on   application. 


8TBEET  WORK  PLA^ITED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  City  Council  has  ordered  the  work 
on  West  Church  street  done  as  pro- 
vided in  the  resolution  of  intention 
previously  adopted. 

SEWER  BIDS  WAITED. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— Bids  will  be  received  by  the  City 
Council  up  to  April  8th  for  the  con- 
struction of  a  sewer  in  West  street. 
Further  information  may  be  had  from 
the  City  Cl«rk. 


PATIXG  BO>T)S. 

.MANTECA,  San  Joaquin  Co.,  Cal.— 
The  City  of  Manteca  may  be  bonded 
for  $31,500  to  pave  streets  in  the  city 
to  connect  the  state  highways  that  are 
paved  to  the  city  limits.  The  Board 
of  Trade  Road  Committee  composed 
of  Carl  Palm.  E.  Lupton,  and  E.  H. 
Jeffries  has  submitted  its  report  to 
the  Trustees  and  immediate  action  is 
expected.  It  is  probable  that  an  as- 
phalt pavement  with  a  six-inch 
crushed  rock  base  and  oil  top  will  be 
used. 


HALL    nrn.DESG    PLAXXED    IS 
TALISTOGA. 

CALISTOGA,  Napa  Co..  Cal.— Calis- 
loga  business  men  and  Upper  Napa 
Valley  farmers  are  planning  to  build 
me  ot  the  largest  public  halls  in  the 
Vapa  Valley.  An  option  has  been  ob- 
tained on  a  farge  lot  and  over  $4,000 
ictually  subscribed. 

The  hall  will  be  fitted  up  to  accom- 
modate the  local  Chamber  of  Com- 
merce, and  also  be  used  for  dances, 
public  meetings,  basket  ball,  skating 
»nd  other  amusements. 

The  floor  space  will  be  100  by  120 
teet.  the  entire  structure  to  be  of  re- 
inforced concrete  and  so  built  that  the 
entire  hall  can  be  converted  into  an 
open  air  dance  hall  for  the  Summer 
months.  The  cost  will  be  about  $10.- 
DOO. 


PLAN    IRRIGATIOX    PLSTRICT. 

CORCORAN.  Kings  Co..  Cai.— The 
Supervisors  of  Kings  County  will  hear 
on  April  4  the  petition  for  the  forma- 
tion of  the  Corcoran  irrigation  dis- 
trict which  is  being  formed  to  partici- 
pate in  the  Pine  Flat  project.  The  pro- 
posed district  embraces  more  than 
50.000  acres  in  Kings  and  Tulare 
counties  which  can  be  irrigated  from 
Kings  river.  Tulle  river,  Kaweah 
river.  Elk  Bayou,  Cross  creek,  Cam- 
eron creek.  Pine  flat  reservoir,  wells 
and  pumps,  or  a  combination  of  them. 
A  petition  for  the  formation  of  the 
district  has  also  been  filed  in  Tulare 
county,  five  thousand  acres  of  iho 
district  lying  in  that  county. 
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RIDS  AVAXTED  FOB  BEDSIDE  CALL 

SYSTEM   I>    THREE   HOSPIT.VL 

BlILDIXGS. 


TiigeTTiirtee 


I.NTITATIOX  FOR  PROPOSALS. 


TREASURY  DEPARTMENT,  Su- 
pervising Architect's  Office,  Washing- 
ton, D.  C,  March  14,  1910.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  31.,  April  11,  1919,  for 
Bedside  Call  Systems  in  three  build- 
ings at  the  United  State.^  .Marine  Hos- 
pital. San  Francisco.  Calif.,  in  ac- 
cordance with  specifications  and  draw- 
ings, copies  of  which  may  be  had  at 
this  office  or  at  the  office  of  the  Super- 
intendent, in  the  discretion  of  the  Su- 
pervising Architect.  JAJFES  A  WET- 
MORE.  Acting  Supervising  Architect. 


STATE  HIGHWAY  EXGIXEERS 

YIEW  PROPOSED  BRIDGE  SITE 


GRASS  VALLEY,  Nevada  Co..  Cal.— 
Divisional  Engineer  W.  S.  Caruthers 
and  Office  Engineer  Glasson  and 
Dodge  of  Sacramento  were  in  this  city 
recently  planning  for  the  bridge  to 
span  the  railroad  tracks  at  Town  Talk 
on  the  State  highway  between  here 
and  Nevada  City. 

The  engineers  conferred  on  the  pro- 
ject and  made  notes  but  did  net  state 
what  steps  would  be  taken. 


PAYING  CONTRACT  AWARDED. 

FRESNO.  Fresno  Co.,  Cal. — Man- 
ning Bros.,  924'^  "J"  St..  Fresno,  were 
av.arded  the  contract  for  improving 
Inyo  street  between  "G"  and  "E" 
streets  at  3c  sq.  ft.  for  grading;  22c 
sq.  ft.  for  4-in.  concrete  paving  with 
1%-in.  bitulithic  surface;  13c  sq.  ft. 
for  cement  sidewalk;  50c  lin.  ft.  ce- 
ment curb;  $6.50  per  ft.  for  culverts; 
l-iiO  each  for  inlets  and  $3  lin.  ft.  for 
12-in,  sewer.  ^ 


CONTRACT  AWARDED  FOR  HAMIL- 
TON CITY  SCHOOL. 


HAMILTON  CITY.  Glenn  Co.,— 
Walter  W.  Campbell.  3315  "J"  St.,  Sac- 
ramento, has  been  awarded  a  contract 
on  his  bid  of  $25,675  for  the  construc- 
tion of  a  one-story  brick  school  to  be 
erected  by  the  Hamilton  City  Union 
High  School  District.  Plans  were  pre- 
pared by  Architect  W.  H.  Weeks,  75 
Post  street.  San  Francisco.  Other  bids 
received  were  as  follows; 

J.  W.  Halterman $25,877 

C.  N.  Bosfrom 26,469 

W.  R.  Zumwalt 26,421 

Dan    Wagner 26.269 


SCHOOL  BONDS. 

COVINA.  Ix)s  Angeles  Co..  Cal.— 
The  trustees  of  the  Covina  city  school 
district  have  called  a  special  electioa 
for  April  14  to  vote  on  the  issuance 
of  $1.50,000  bonds  for  the  erection  of 
new   school    buildings   to    replace   old 


buildings  now  in  use.  George  F. 
Chemberlen,  A.  Nigg  and  W.  W.  Nash 
are  the  trustees.  The  proposed  bond 
issue  will  run  for  a  period  of  thirty 
years  and  bear  interest  at  5%  per  cent. 

SAN  BERNARDINO.  Cal.— The 
Board  of  Education  is  considering  the 
erection  of  three  new  8-room  grade 
schools  to  replace  six  old  buildings 
now  in  use.  A  bond  issue  of  $150,000 
would  be  necessary  to  provide  for  the 
improvements.  W.  C.  Secombe  is  pres- 
ident of  the  board. 

WATTS,  Los  Angeles  Co.,  Cal.— A 
special  election  will  be  held  April  11 
in  the  Watts  City  School  District  to 
vote  on  the  issuance  of  $30,000  bonds 
for  the  purchase  of  a  site  and  the 
erection  of  a  school  building.  The 
bonds  will  bear  interest  at  5V^  per 
cent  and  run  for  thirty  years.  Allison 
&  Allison  of  Los  Angeles,  are  the  ar- 
chitects for  the  proposed  building. 
The  trustees  are  J.  Ehuer  Keller,  Anna 
M.  Gartley  and  W.  L.  Lefavor  Club. 


TO     MORE   BIDS     RECEIYED     FOR 
MARE  ISLANT)  JOB. 

WASHINGTON.  D.  C— The  follow- 
ing two  bids  were  received  late  on 
March  25th  by  the  Bureau  of  Yards  & 
Docks,  Navy  Department,  for  "the  con- 
struction of  the  storage  plant  for  fuel 
oil  at  Mare  Island: 

Lange  &  Bergstrm.  San  Francisco, 
Item  (1)  $1.25;  fl-a)  $1.25;  (2)  $16; 
f.3)  .0625:  (4)  $2,000;  (5)  $37,100; 
(5-a)  add  45c;  deduct  23c;  (6)  $94,000; 
(7)  $92,100;  (8)  $8..50O;  9)  $9,000; 
(10)  $1,000;  (11)  $40,000;  (11-a)  $8,800 
(11-b)  .$22,000;  fll-c)  $1400:  (11-d) 
$7500;  (11-e)  $300;  (12  $15,878;  (13) 
.?15.131;    (14)  $3100. 

Almiral  &  Co..  New  York  City  (1) 
$112  (1-a)  89c;  (2)  $16.43;  (3)  .056; 
(4)  $1,979;  (5)  $32,784; '(5-a)  24c  and 
42c;  (6)  $98,925;  (7)  $98.!>45;  (8) 
$9,757;  (9)  $9,102;  (10)  $69;  (11)  $36.- 
587;  (11-a)  8,935;  (ll-b)  $14,172: 
(11-c)  $1,819;  (11-d)  $11,186;  (11-e) 
$275;  (12)  $16,400;  (13)  $15,858;  (14) 
$3,360. 
(26066)      1st  report   Feb.   4;    6th  Mar. 

25,  1919. 


CONTRACT       AWARDED 
CANNERY. 


FOR 


SAN  JOSE,  Santa  Clar^  Co.,  Cal.— 
Z.  0.  Field.  167  South  Tuurteenth  St.. 
San  Jose,  has  the  contract  on  a  per- 
centage basis  for  the  erection  of  a  re- 
inforced concrete  warehouse.  40x250 
feet,  a  frame  cannery,  210x120  feet;  a 
two-story  frame  fruit  building,  120x 
41  feet;  a  frame  cafeteria  and  power 
house  for  the  Richmond-Chase  Com- 
pany at  San  Jose.  William  Binder. 
Binder  Bldg..  San  Jose,  is  the  archi- 
tect. 
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THREE  MORE  TONTRACTS  AWARD- 
ED  ON  REHAR  JOB. 

SAN  FRANCT9C0.  — Construction 
Manager  Frederick  Whitton,  369  Pine 
St.,  San  Francisco,  has  awarded  the 
following  contracts  in  connection  with 
the  construction  of  the  Remar  Baking 
Company's  building  at  4©th  and  Ade- 
line Streets,  Oakland: 

Fencing  to  Standard  Fence  Co. 

Waterproofing  to  Reed  Baxter. 

Lighf  Fixture  to  Meyberg  &  Co.,  47 
Geary  Street,  San  Francisco. 


SAN    FRANCISCO  SCHOOL    BUILD. 
ING  PLANS  GITEN  OUT. 

SAN  FRANCISCO.— School  coHt 
struction  plans  for  the  fiscal  year 
1919-20  were  announced  yesterday  by 
President  George  E.  Gallagher  and  Dr. 
A.  A.  D'Ancona,  chairman  of  the 
finance  committee  of  the  Board  of 
Education.  They  are: 
Construction     of  a     $200,000     school 

buJIding  to  replace  the  45-year-old 

Grant  School     on  Pacific     ATcnue, 

near  Broderlck  Street, 

The  Board  also  plans  to  sell  suf- 
ficient bonds  to  give  San  Francisco 
four  additional  new  school  buildings, 
including  a  high  school  costing  $500,- 
000;  three  modern  six-room  additions, 
and  a  reconstructed  building  with  new 
equipment.  These  bond  issue  improve- 
ments will  amount  to  $1,059,000. 


BIDS     OPENED     FOR     CONCRETE 
PILES  FOR  PEER, 

MANHATTAN  BEACH,  Los  Angeles 
Co.,  Cal.— Wm.  Ledbetter,  Pacific  Elec- 
tric Bldg.,  Los  Angeles,  submitted 
the  lowest  bid  at  $8768  for  placing 
seventeen  concrete  piles  necessary  to 
complete  the  reinforced  concrete  mun- 
icipal pier  at  Manhattan  Beach.  P.  A. 
Palmer  of  San  Francisco,  submitted 
Ihe  only  other  bid  at  $12,985.  The  bids 
were  referred  to  the  construction  en- 
gineer for  the  Pier.  A.  L.  Harris,  with 
instructions  to  report  at  the  next 
r'leeting.  A  contract  will  probaibly  be 
awarded  to  the  lowest  bidder. 


HIGHWAY    CONTRACT    AWARDED. 

NAPA.  Napa  Co.,  Cal.— The  Napa 
County  Supervisors  have  awarded  a 
contract  to  George  Errington  Co., 
Napa,  for  the  construction  of  about  2.6 
miles  of  concrete  highway  from  the 
vest  city  limits  of  Napa  to  Stanley 
Lane.  Sonoma  Road.  Contract  price, 
$25  180.20. 


BRIDGE   CONTRACTS  AWARDED. 

VISALIA.  Tulare  ^.o.,  Cal.— Con- 
tracts have  been  awarded  by  the  Coun- 
ty Supervisors  for  the  construction 
of  seven  bridges,  these  to  be  of  con- 
crete and  to  be  located  on  the  Visalia- 
North      and     the      Portervllle  Tipton 
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branches  of  the  county  highway  sys- 
tem. Those  on  the  Visalia-North 
branch  were  awarded  to  S.  G.  Smartt, 
of  Bakersfield,  those  on  the  other  di- 
vision to  the  Concrete  Pipe  &  Con- 
struction Company,  managed  by  N|  M. 
Ball,  of  Portervllle.  There  were  10 
bids  in  all  submitted. 


STREET  Vi'ORK  BIDS  WANTED. 

SACRAMEvNTO,  Cal.— ^Ids  will  be 
received  by  M.  J.  Desmond,  City  Clerk, 
up  to  April  8th,  11  A.  M..  for  the  fol- 
lowing work: 

Improving  Fourteenth  .street  from 
"Q"  street  to  "X"  street  by  grading 
the  roadway  and  constructing  thereon 
a  pavement  consisting  of  a  hydraulic 
concrete  foundation  4  inches  in  thick- 
ness, an  asphaltic  cement  flush  coat, 
and  a  bitulithic  wearing  surface  li^ 
inches  thick. 


STREET  WORK  BIDS  WANTED. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— Bids  will  be  received  by  tie  City 
Council  up  to  April  8th  for  the  im- 
provement of  Riverside  avenue  from 
Sequel  to  Beach  street.  Plans  may  be 
had  from  the  City  Clerk  at  Santa  Cruz. 


PIPE  LINE,  POIPING  PLANT  AND 

RESERVOIR   PLANS   ORDERED. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — The  County  Supervisors  have 
instructed  the  County  Engineer  to 
prepare  plans  and  specifications  for 
the  construction  of  a  water  pipe  line, 
a  pumping  plant  and  a  reservoir  for. 
bringing  water  from  the  Spring  Valley 
lakes  to  the  county  farm  and  hospital. 


RICHMOND     AFTER     NEW     POST 
OFFICE. 


RICH.MOXD.  Contra  Co:Ua  County. 
— It  is  reported  that  the  local  com- 
mercial bodies  and  the  Richmond  .In- 
dustrial Commission  is  to  seek  an 
appropriation  of  $200,000  for  federal 
post  office  building  in  this  city.  It 
is  expected  that  congress  will  take  ac- 
tion. 

BIDS  FOR  PIER  AUTHORIZED. 

PORTLAND,  Ore. — The  Commission 
of  Public  Docks  have  authorized  that 
advertisements  be  published  for  the 
con.=vtruction  of  Pier  No.  2,  an  ex- 
tension to  Pier  No.  1  and  for  the  con- 
struction of  a  wharf  connecting  the 
two  structures. 

The  extension  of  Pier  No.  1  will  be 
SOO  feet  long  and  120  feet  wide;  Pier 
N<J.  2  will  be  1500  feet  long  and  12.') 
feet  wide.  It  will  be  constructed  on 
timber  foundation.  About  5000  piles 
will  be  necessary  to  complete  Pier  No. 
2  and  aboat  1-100  for  the  extension  of 
Pier  No.   1  fnd  for  the  wharf.     Thf' 


wharf  will  be  100  feet  wide  and  ■will 
connect  Piers  Nos.  1  and  2. 

Provision  has  been  made  for  the  in- 
stallation of  a  large  gantry  crane, 
having  a  capacity  of  ten  tons. 


Plans  For  Gas  Plant  Snbmltted. 

PORTERVILLE,  Tulare  Co.,  Cal.— 
J.  M.  Berkley,  Engineer  of  Los  An- 
geles, has  submitted  to  the  City  Coun- 
cil the  drawings  of  the  proposed  muni- 
cipal gas  plant,  which  is  now  under 
consideration  by  the  City  Officials. 
The  plant  would  have  a  storage  ca- 
pacity of  about  50,000  cubic  feet,  and 
so. arranged  on  the  unit  system  that  It 
can  be  expanded  to  meet  increased  de- 
mand without  vital  expense. 


ROAD   WORK   PLANNED. 

JACKSON,  Amador  Co.,  Cal.— C.  F. 
Ruggles.  millionaire  lumberman,  has 
advised  the  Supervisors  that  he  will 
spend  $10,000  in  the  improveraeni  of 
the  road  between  Jackson  and  the 
Ruggles  sawmill  if  the  county  wi!'. 
appropriate  $5,000  toward  the  work. 

The  road  traverses  considerable 
territory,  and  is  said  to  be  impassable 
to  motorists  at  this  time. 


SEWER  WORK  PLANNED. 

HAXFORD,  Kings  Cc,  Cal.— At  the 
last  meeting' of  the  City  Trustees  City 
Engineer  Nielsen  wa=  instructed  io 
prepare  a  plan  for  a  sewer  to  serve 
the  Onesti  property  on  West  Seventh 
rnd  report  to  the  next  meeting. 

SCHOOL  BONDS. 

PHOENIX,  Ariz. — At  a  meeting  of 
representatives  of  various  civic  or- 
ganizations a  resolution  was  adopted 
asking  the  high  school  trustees  to  call 
an  election  to  vote  on  the  issuance  of 
$700,000  bonds  to  provide  new  build- 
ings and  equipment  for  the  high  school 
as  follows:  Liberal  arts  building  to 
contain  twenty  rooms,  estimated  to 
■cost  $100,000;  equipment,  $10,000.  Ma- 
chine shop,  estimated  cost,  $45,000; 
equipment,  $20,000.  Gymnasium,  esti- 
mated cost,  $40,000;  equipment,  $10,- 
000.  New  heating  plant,  $25,000.  Ar- 
chitects V:  O.  Wallingford.  Royal 
Lescher  and  Lee  Fitzhugh  were  pres- 
ent at  the  meeting  and  advised  that 
building  costs  will  net  be  reduced  for 
a  long  period  and  urged  that  the  build- 
ings be  erected  without  'lelay. 


CALISTOGA,  Napa  Co.,  Cal.— A 
petition  being  circulated  asking  the 
high  school  trustees  to  call  a  bond 
ejection  for  a  new  high  school  building 
li.-.s  bean  signed  by  nearly  every  tax- 
payer wi'hin  the  high  school  district. 

All  are  in  favor  of  building  the 
.•■school  large  enough   for  many  years 


to  come  and  will  ask  for  at  least  $60,- 
000. 

It  is  planned  to  have  the  local  stone 
ijuarry  furnish  the  bailding  stone. 

TUDOR.  Sutter  Co.,  Cal.— A  bond 
election  in  the  new  Wilson  district  to 
raise  JIO.OOO  for  the  construction  of  a 
new  school  building  and  the  furnish- 
ing thereof  has  been  called  for  April 
22nd. 

The  Trustees  of  the  new  districts, 
tormed  from  portion  of  the  old  Cen- 
tral district,  are  P.  H.  Salmonson, 
I.  P.  Purinton  and  E.  W.  Bruce. 

FRESNO,  Fresno  Co..  Cal.— A  site 
lias  been  chosen  in  the  Sweet  Tract  on 
which  it  is  planned  to  erect  a  modern 
iigh  school  building.  Other  schools 
>re  also  contemplated  and  it  is 
:hought  the  amount  to  be  voted  will 
range  between  $600,000  and  $700,000. 
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lishment   of  sewage   treatment   works 
on  the  tri-city  sewer  farm, 


PLAjr  CREAMEKT. 

McHENRY  STATION,  Stanislaus  Co. 
;;al. — The  McHenry  Cannery,  Inc.,  has 
tieen  authorized  by  the  state  commis- 
iioner  of  corporations  to  issue  5000 
shares  of  capital  stock  of  $10  per 
share,  to  provide  $50,000  for  the  erec- 
tion of  a  cannery.  Practically  all  the 
stock  will  be  taken  by  farmers  in  the 
ncinity   of   McHenry,   Stani.slaus   Co. 


iRCHITECTS  INVITED  TO  SUBMIT 
HIGH  SCHOOL  PLANS. 

FOWLER,  Fresno  Co.,  Cal.— Archi- 
:ects  are  invited  to  submit  plans  and 
specifications  to  Edwin  Cower,  Clerk 
>f  the  Fowler  Union  High  School  Dis- 
IPict  Board,  up  to  1st  day  of  May,  1919, 
[or  a  high  school  building  of  brick 
construction  containing  12  class  rooms 
ind  auditorium. 


STEEL    CONTKACT    AWABDED. 

HANFORD.  Kings  Co..  Cal.— Dyer 
Bros.,  17th  and  Kansas  Sts.,  S&n  Fran- 
:isco,  have  been  awarded  the  contract 
tor  the  structural  steel  for  the  new 
plant  of  the  California  Packing  Cor- 
poration at  Hanford.  Philip  Bush,  101 
California  street,  San  Francisco,  Is  the 
engineer. 


BOXDS. 

MARICOPA,  Kern  Co..  Cal.— The 
Paleto  (Maricopa)  School  District  has 
voted  bonds  of  $20,000  with  which  to 
erect  a  new  school  building. 


PLAN   SELVAGE   DISPOSAL   PLANT. 

PASADENA,  Los  Angeles  Co..  Cal. 
—On  April  3.  the  voters  of  Pasadena 
will  vote  on  a  proposition  to  join  with 
the  cities  of  South  Pasadena  and  Al- 
hambra  for  the  joint  ownership,  con- 
trol and  operation  of  a  sewage  dis- 
posal plant.  The  real  question  af 
ls«u<e   is  the   ratification  of  the  estah- 


JOLK  PLAXT    PLANNED  AT    NEW. 
MAN. 

NE^^^MAN,  Stanislaus  Co.,  Cal.— The 
local  Chamber  of  Commerce  i.?  assist- 
ing officials  of  the  Carnation  Milk  Co. 
in  the  selection  of  a  sit*  for  the  new 
plant  planned  by  that  company. 


PAYING   BIBS   WANTED. 

.MODESTO.  Stanislaus  Co.,  Cal.— At 
the  last  meeting  of  the  City  Council 
an  ordinance  providing  for  the  paving 
to  the  intersections  on  Stanislaus  ave- 
nue from  Franklin  to  Washington  ave- 
nue was  adopted,  and  the  city  clerk 
was  authorized  to  advertise  for  bids 
for  the  work. 


SEWER     SYSTEM     EXTENSION 
ORDERED. 

MODESTO,  Stanislaus  Co..  Cal.— At 
the  last  meeting  of  the  City  Council  the 
City  Engineer  was  instructed  to  ex- 
tend the  sewer  system  to  Panama 
Weights. 

PIPE  Bn>>   WANTED. 

MODESTO.  Stanislaus  Co..  Cal.— At 
the  last  meeting  of  the  City  Council 
the  City  Clerk  was  authorized  to  ad- 
vertise for  bids  for  the  furnishing  of 
a  carload  of  G-inch  and  8-inch  pipe  for 
water  main  extensions  in  the  Rose  ad- 
dition and  in  Panama  Heights. 


BIDS   OPENED   FOR   COPEB  WIRE, 
ETC. 

GLENDALE,  Los  Angeles  Co.,  Cal.— 
The  following  bids  were  received  by 
the  City  Council  for  13,600  lbs.  2-0 
triple  braid  copper  wire:  U.  S.  Steel 
Products  Co..  $19.42  per  100  lbs.  f.  o.  b. 
Los  Angeles;  John  A.  Roebling  Sons 
Co.,  $22.65  f.  0.  b.  Los  Angeles;  Gra- 
ham-Reynolds Electric  Co..  $22.65  f.  o. 
h.  Glendale:  National  Conduit  &  Cable 
Co..  $20.22  f.  o.  b.  Glendale. 

The  We.stinghouse  Electric  &  Manu- 
fcctiiring  Co.  submitted  a  bid  at  $2,- 
245.53  for  60  K.  V.  A.  150  ampere  type 
C  induction  feeder,  f.  o.  b.  Los  Angeles 

The  following  bids  were  received  for 
a  three  pole,  single  throw.  15,000  volt, 
200  ampere  oil  circuit  breaker,  com- 
plete with  transformers:  Pacific 
Electric  Manufacturing  Co.,  $725  f.  o. 
h.  Lo;  Angeles;  Westinghouse  Elec- 
tric &  Manufacturing  Co..  $370.75  and 
.<]  168.85,  f.  o.  h.  Los  Angeles:  Kelman 
Electric  &  Manufacturing  Co..  $880 
and  $965  f.  o.  b.  Glendale. 

The  bids  were  taken  tinder  advise- 
ment. 


.    15 

April  3  to  vote  on  the  Issuance  of  $3,- 
000.000  bonds  for  the  proposed  Pasa- 
dena-Los Angeles  municipal  electric 
traction  line. 


BIDS  WANTED  FOR  GATE  YALYES 

LOS  ANGELES,  Los  Angeles  Co., 
Cal.— Until  3  P.  M.,  April  8,  bids  will 
he  received  by  the  Board  of  Public 
Service,  Knickerbocker  Bldg.,  for  fur- 
nishing gate  valves  in  accordance  with 
specifications  No.  415,  on  file  in  the 
office  of  the  Board.  Certified  check  or 
bond  for  10  per  cent  and  affidavit  of 
non-collusion  required  with  each  bid. 
.la.i  P.  Vroman,  Secretary. 


BIDS     OPENED     FOR     TR.VNSFOR- 
MERS,  ETC. 

PASADENA,  Los  Angeles  Co.,  Cal.— 
Bids  were  received  by  the  City  Com- 
mission for  two  transformers  and  a 
quantity  of  insulated  copper  wire  for 
the  municipal  lighting  department  and 
were  referred  to  Commissioner  Salis- 
bury. The  bidders  on  transformers 
were  the  Kuhlman  Electric  Company. 
Westinghouse  Electric  Company.  Ma- 
loney  Electric  Company  and  General 
Electric  Company,  while  the  bidders 
on  wire  were  John  'Roebling  Sons. 
Standard  Wire  &  Cable  Company, 
Kierulff  Company,  Pacific  States  Elec- 
tric Company,  National  Conduit  & 
Cable  Company.  Westinghouse  Elec- 
tric Company,  Baker  &  Jocelyn  and 
Illinois  Electric  Company. 


nONDS  FOR  ELECTRIC  LINE. 

PASADENA.  Los  Angeles  Co.,  Cal.— 
A  special  election  has  hc^n  called  for 


CONTRACT  AW  ARDED  FOR  STREET 
WORK. 

SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — J.  D.  Kneen  Construction  Co., 
of  Santa  Monica,  submitted  the  lowest 
bid  at  $9895.93  and  will  be  awarded  the 
contract  for  grading  and  paving  Cen- 
tral avenue  between  the  Trolley  Way 
and  Fourth  street,  about  1200  feet  In 
length,  involving  approximately  3'5,-"" 
000  sq.  ft.  of  4-in.  concrete  paving 
with  bituminous  protective  coat;  1930 
Un.  ft.  concrete  curb,  and  4000  sq. 
ft.  concrete  sidewalk.  John  A.  Morton 
is  the  City  Engineer. 

BIDS    WANTED    FOR    STREET    HI- 
PROYEMENT. 

SANTA  BARBARA.  Cal.— Until  7:30 
P.  M..  April  3,  bids  will  be  received  by 
the  City  Clerk  for  the  improvement 
of  Montecito  street  between  State  and 
Mllpas  streets,  by  grading  and  paving 
with  5-in.  concrete  base  and  2-in.  bi- 
tulithic  wearing  surface,  constructing 
3-ft.  concrete  gutter,  combined  curb 
and  gutter,  resetting  stone  curbs  and 
constructing  cement  crosswalks,  cor- 
rugated iron  culverts  and  6-in.  vitri- 
fied pipe  sewer  connections.  The  work 
will  be  done  under  the  improvement 
act  of  1911.    S.  B.  Taggart,  City  Clerk. 
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Jos.  Michel 


W.  A.  Pfhffer 


H.  N.  Patterson 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  1415  Harrison  St. 

<H>^><HKHKHKHKHJ<KKKKHKHKKHKKKH«HHH«HKH>^ 


CHKHKH«HKHKHKHa^>a<H^^KHKHa<H><HKHKKJ<HKHKH^ 

Telephone  Oakland  2181 

American  Excivating  Company 

—CONTRACTORS— 

473  Fouiteenlh  Street 
T.  L.  MYERS  Oakland,  Cal. 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

o    360  Mission  Street  San  Francisco 

<><HKHKH><Hj<HKHKH><HKHK^l«H><H5<H>iKK^ 

O<HKHKHKHKHKH><HKHa<HKHKH>0<H»<K>0^KHS<H><^^ 
Chaui.ks  D.ivili  Uk.h.i.k  I'houi' Ciirlli'ld  inr2 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Busn  St. 

Member 
SAN  I  RANCISCO  Insurance  Brokers  Exchanne 

JOHN  (;.  ILS  &  CO. 

^Llnufacture^s 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

SiriD-Oll  Mission  Street  San  Francisco 

Reinhait  Lumber  and  Paining  IMili  Company 

I7lli  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    10E7 

General  Lumber  Vard 

Dry  K;ln  Capacity  10  Million  Feet  per  Annum 

Csnoral  Mill  and  Cablnst  Work,  Stock  Doors,  >  ash  Frames 

and  Mouldings. 

<KH>a^3^KHS^S^KKKHKH><HKHKH^^>CK>CHKHKH>^^^ 


l»Ui 


^ARY 


Telephone  Donglaa  2373 


PoUicatioii  Oiiice 

560  Miision  Street 


San  Francisco,  Cal,  April  9  ,1919 


Pnbliilicd  ETcry  Wedncula; 
Nineteenth  Year,    No.  15 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid 'explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilornia  Trojan  Powder  Company 


Phelan  Building 
S^Q  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitory  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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20?  MHIURY  MIXED.        \       /;      -       ■!»»♦' 
forrtsK-DaMsSF.    ,     ,    -  ,  ^«^litai*-  , 


20ih  CENTURY 

Mixers,    Pavers,   Hoists  and 
Concrete  Carts. 


IROQUOIS 
Steam  Rollers,  Scarifiers  Stn- 
tionary  and   Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,    Dump 
Wagons  and  Motor  Trucks. 


917  ModBl.         Purchase  from  the  manufacturer 

MORRIS    K.    DAVIS,  M.nul.ctur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
T.i.phor..  MarhM  -673  SEVENTH,  HARRISON  and  LANGTONSTS.,  San  Francisco 

<tO<H><HKHKHKHKHSa<KKH><><H;H><H>lJ<HKH«t^^ 

new  dining  room  will  be  provided  and       Federal  Construction  Co.,  $104,256.44; 


CAMINET    MAKERS. 


a  tile  floor  will  be  laid. 


Hunter,  R.  J.,  expert  cabinet  maker. 
2156  Telegraph  Ave.;  de.aler  in  nia- 
hog-any,  antoque  and  all  kinds  of 
furmlture;  repairs  and  polistiing;: 
Telephone   Oakland   2735. 

ieHKHKHKH><KKHKHKHKrtHKHKHK»  <; 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMICNTO    OFFICl' 
ROSS  E.  PIERCE,    Manager 

905  Sixth  St.ieet 
to  improve  hotel. 

BAKERSFIELD,  Cal.— H.  R.  War- 
ner has  purchased  the  Southern 
Hotel  and  announces  that  $40,000  will 
be  spent  on  improvement.s.  James  B. 
Crandall  has  been  awarded  the  con- 
tract for   repainting   the  building.     A 


OOJiTRArT  AWARDED   FOR  ADDI- 
TIOi\  TO  MUSECTI. 

SAN  FRANCISCO.— M.  H.  de  Young 
has  awarded  a  contract  to  K.  E. 
Parker  Co.,  Clunie  Bldg.,  for  the  ex- 
tension and  ajterations  to  the  Memor- 
ial Museum  in  Golden  Gate  Park. 
Plans  were  prepared  by  Louis  C. 
MuUgardt,  Chronicle  Bldg.  Contract 
price,  $153,800.  Construction  will  be 
of  the  Class  "A"  type. 


I'LAX  JfEW  lAUNDRY  BUILDING. 

TULARE,  Tulare  Co.,  Cal.— A.  E. 
Hubbeil  and  W.  W.  House,  proprietors 
of  the  H.  &  H.  Wet  Wash  Laundry  will 
build  a  one-story  reinforced  concrete 
laundry  building  on  five  lots  at  "M" 
and  Inyo  streets. 


P.\TING  BIDS  RE.IE(  TED. 

BAKERSFIELD,  Kern  Co.,  Cal.— All 
bids  received  March  31  for  paving 
Seventeenth  street  and  other  streets 
in  Street  District  No.  43  were  rejected 
as  being  too  high.  Bids  were  re- 
ceived as  follows:  A.  Teichert  &  Son. 
$101,500.12;  Blanchard.  Crocker  & 
Howe,  $102,997.71;  California  Road  & 
Street   Improvement    Co.,    $103,936.95; 


HARDWOOD  HEADQUARTERS 


-  QUARTERED  OAK - 
WYB/f OCX  BZHOINO  OAK 
POPLAR --WALNUT 


WHITE  BROTHERS 


Th(!niin;'.oi;  u  js..  i  0. 132. 47.  Bids 
submitted  by  A.  H.  Vaughn,  Hugh 
Crummey  and  Paul  &  Sayles  were  not 
tabulated  but  were  apparently  higher 
ihan  the  others. 


TO    BUILD    SCHOOL. 

ARTOIS,  Glenn  Co.,  Cal.— The  trus- 
tees of  Artois  School  District  have 
decided  to  erect  a  new  school  build- 
ing here  at  a  cost  of  approximately 
$25,000.  The  decision  followed  a  visit 
to  other  districts.  The  old  building 
is  too  small  to  meet  the  demand  of 
this  rapidly  growing  district. 


HIGHWAY   BONDS. 

FRESNO.  Fresno  Co.,  Cal.— The  Su- 
pervisors of  Fresno  County  have  defi- 
nitely fixed  the  amount  of  the  propos- 
ed good  roads  bond  issue  at  $4,800,- 
000  which  will  provide  for  the  con- 
struction of  304.08  miles  of  paved 
highway  apportioned  as  follows  •_ 
First  district,  83.62  miles;  second  dis- 
tric',  27.37  miles;  third  district.  3.70 
miles;  fourth  district,  117.10  miles; 
fifth  district,  72.29  miles.  The  ap- 
portionment for  the  fourth  district 
includes '  48  miles  of  the  proposed 
state  highway  lateral  to  Coalinga. 
Fresno  county  Will  pay  two-thirds  of 
the  cost  of  this  road. 


.<!  BRANNAN  STREETS 


SAN  FRANCISCO.  CAi.. 


REJECT    PAVING    BIIKS. 

SAN  LUIS  OBISPO,  Cal.— All  bids 
received  March  31  for  paving  Marsh 
street  were  rejected  as  being  too  high 
and  the  specifications  will  be  revised 
and  new  bids  will  be  taken.  The  fol- 
lowing bids  were  received:  Federal 
Construction  Co.,,  W.  F.  Hanrahan, 
manager,  grading,  2.9c  sq.  ft.;  paving, 
25,7c  sq.  ft.;  curb.  59c  lin.  ft.  Muni- 
cipal Improvement  Co.  Grading,  3c; 
paving.  26c;  curb,  60c.  Clark  &  Henery 
Grading,  3c;  paving.  26.9c;  curb.  e,ic. 
Hugh  Crummey  Co.,  Grading  and  pav- 
ing, 2n,5c;  curb,  60c, 
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SAN   FRANCISCO   OFFICE 

S«0  Mission  Street. 
Telephone — DooKlas  2372. 


Authorities  at  the  Presidio  are 
shortly  expecting  favorable  results  of 
efforts  by  Congressman  Julius  Kahn 
at  Washington,  D.  C,  which  will  give 
to  the  Presidio  the  most  imposing 
building  yet  erected  In  that  post.  Ac- 
cording to  preliminary  plans  prepared 
by  the  Constructing  Quartermaster's 
Department  at  Fort  .Mason,  the  struc- 
ture, designed  for  an  administration 
building,  will  cost  ?200,000. 

Plans  show  a  Mission  style  reinforc- 
ed concrete  structure  of  two  stories, 
attic  and  basement,  consisting  of  two 
main  portions,  each  100'  by  50'  and 
connected  by  a  two-story  structure, 
50  feet  wide  and  200  feet  long.  Besides 
the  administration  offices  this  building 
will  contain  a  guard  house,  post  office, 
post  exchange  and  well  equipped 
library.  Elaborate  plumbing,  steam 
heat  and  elevator  system  will  be  in- 
cluded in  the  building. 

An  appropriation  of  $18,000  has  al- 
ready been  made  for  a  church  of  all 
denionin'tions  which  is  to  be  erected 
at  the  Presidio.  Preliminary  plans 
for  an  edifice  to  cost  $40,000  have  been 
prepared  by  the  Constructing  Quarter- 
master's Department  and  with  the  In- 
fluence of  Archbishop  Hanna  and 
Congressman  Kahn  it  is  probable  that 
the  additional  appropiiatlon  will  be 
secured.  The  design  will  carry  out 
the  well  executed  Mission  style  of  the 
outef  buildings  In  the  Presidio.  Pre- 
liminary plans  .show  a  building  cover- 
ing an  area  of  45x80  feet  and  provide 
i.  large    crjDt  in  the    basement. 


Construction  will  be  of  reinforced  con- 
crete. 

Under  the  day  labor  system  con- 
struction of  a  frame  and  plaster  cafe- 
teria is  now  under  way  at  the  Letter- 
man  General  Hospital.  The  building 
is  designed  in  the  shape  of  a  letter  T, 
the  cross  being  108x36  feet  and  the 
stand  96x50  feet.  A  seating  capacity 
of  500  men  is  provided.  The  most 
modern  gas  ranges,  steam  tables,  dish 
washing  machines,  refrigerators  and 
plumbing  will  be  installed. 

During  the  last  two  years  the  Con- 
structing Quartermaster's  GflBce  at 
Fort  Mason  has  directed  many  million 
dollars  worth  of  temporary  construc- 
tion, noteably  the  cantonment  work 
and  with  a  most  enviable  record. 
From  most  trlstwortry  authorities 
at  Washington  it  has  been  learned 
that  this  office  has  maintained 
the  highest  record  in  constructing 
temporary  cantonment  building  at  a 
lower  cost  than  any  other.  In  some 
cases  temporary  cantonment  con- 
struction of  a  similar  type  to  that  ex- 
ecuted under  the  direction  of  the  local 
Constructing  Quartermaster's  Depart- 
ment, has  cost  the  Government  over 
100  per  cent  mort  that  at  thi?  post. 


COASTS  LARGEST  TIE  COXTRACT 

GOES  TO  THE  C.  X.  McCORMACK 

COMPA>T. 

The  Charles  McCormack  Lumber  & 
shipping  Company  has  been  given  a 
$3,000,000  contract  to  supply  the 
United  States  Railroad  Administration 
2,000,000  cross-ties  of  Douglas  fir  from 
Oregon  and  Washington,  it  was  an- 
nounced recently.  The  ties  are  to  be 
sent  through  the  Panama  canal  for 
immediate  delivery  at  the  ports  of 
New  York,  Philadelphia,  Baltimore 
and  Boston.  This  is  the  largest  con- 
tract of  its  kind  ever  made  on  the  Pa- 
cific Coast. 

The  McCormack  Company  has  al- 
ready chartered  thirty-five  wooden 
ships  in  which  to  make  the  shipments. 
An  additional  fifteen  vessels  are  to  be 
procured.  The  first  shipment  of  ties 
leave.s  Puget  .sound  on  the  ship 
Musketo. 

« 

$50,000   \HKT.V    TO  BFnj)  A    JAH. 
FOH  WOMEX  PKISOXER.S. 

Sheriff  Thomas  Finn  has  asked  the 
Supervisors  to  appropriate  |5O,000  to 


build  a  new  jail  for  women  prisoners. 
Finn  says  the  present  women's  jail, 
County  Jail  No.  3,  is  "unsanitary  and 
dangerous." 

The  San  Francisco  Fire  Department 
wants  $25,000  to  extend  the  high- 
pressure  system,  $50,000  for  new 
buildings  and  building  sites  and  $7992 
for  repairs,  according  to  a  communi- 
cation filed  with  the  Fnance  Com- 
mittee of  the  Board  of  Supervisors. 
The  Department  of  Electricity  seeks 
$3000  for  making  an  electrolytic  sur- 
vey of  the  high-pressure  system. 


FEDERAL  ENGINEER  SUBMITS 
ESTIMATES  OX  SUTTER  COUXTT 
ROADS. 

YUBA  CITY,  Sutter  Co.,  Cal.— The 
expenditure  of  $1,250,000  is  called  for 
in  the  county  highway  construction" 
project  recommended  to  the  Super- 
visors of  Sutter  County  by  P.  J.  Wulft, 
road  expert  of  the  Bureau  of  Roads, 
United  States  Department  of  Agri- 
culture, who  made  a  survey  of  the 
road  requirements  under  the  auspices 
of  the  government  and  at  the  request 
of  the  Sutter  County  Supervisors. 

The  program  outlined  by  Wulff  calls 
for  100  miles  of  concrete  road,  eight 
feet  wide,  with  shoulders  of  crushed 
rock  on  either  side.  His  report  goes 
to  Washington,  and  will  be  referred 
back  to  the  Supervisors,  who  have  ex- 
pressed their  intentdon  of  placing  the 
matter  before  The  People  at  a  bond 
election. 


SIDEWALK  WORK  ORDERED. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  City  Council  has  passed  resolu- 
tions providing  for  the  construction 
of  sidewalks  in  Seventeenth  street 
from  "I"  to  Downey  streets. 


PLAX    STORAGE    RESERVOIR,    IR- 
RIGATION DITCHES,  ETC. 

SAN  FRANCISCO— Construction  of 
a  $300,000  reservoir  and  dam  on  the 
Chowhella  river  to  irrigate  10,000 
acres  of  land  in  Medera  and  Merced 
counties  known  as  the  Laugernour 
and  Graham  Ranch,  owned  by  Colonel 
Chas.  J.  Bills  of  Nebraska,  and  Walter 
Du.=enberg,  228  Montgomery  St.,  San 
Francisco,  will  proceed  in  the  near 
future.  W.  A.  Kraner,  Engineer  with 
offices  in  the  Balboa  Bldg.,  San  Fran- 
Cisco,  will  have  charge  of  the  work, 
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Plans  Meing  Prepared.  Ready  for 
Figures  in  About  Three  Weeks. 

WAR1E3HOU9E  Cost,  $110,000 

SAN  FRANCISCO.  NE  Second  and 
'Brannan  Streets. 

Five-story  reinforced  concj-ete  ware- 
house, 160x100,  and  spur  track. 

Owner — ^Sherman  Estate  (Represented 
by  Mr.  Sherman  of  Sherman  & 
Clay  Co.) 

Architect— Joseph  L.  Stewart,  Glaus 
S'preckels  Dldg.,  San  Francisco. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $36,000 

DURIHAIM,  Butte  Co.,  Cal. 

One-story  hollow  tile  Class  "C"  school 

(i6  rooms.) 
Owner — Durham  School  District. 
Architect— W.  H.  Weeks,  57  Post  St., 
San  Francisco. 
Bonds   were  voted  last  Friday  and 
at  the  last  meeting  of  the  Trustees  W. 
H.  Weeks  was  elected  to  prepare  the 
plans. 


Plans  Being  Prepared.    To  be  Done  by 

Day  Work. 
RESIDENCE  Cost,   $4,250 

BERKELEY,  Alameda  Co.,  Cal.  North- 
brae. 
One-story  frame  and  plaster  residence 
Owner— C.  H.  Bessett,  343   29th  Ave., 

San  Francisco. 
Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 


Plans  to  be  Prepared. 

ORPHAfNAGE  Cost,  $500,000 

SAN  FRANCISCO.     Ocean  Ave.  near 

Westwood  Park. 
Bungalow  style  orphanage. 
Owner — ^Pacific    Hebrew   Asylum    and 

Home  Society     (Meyer  H.    Levy. 

Secretary;      Judge  M.     C.   Sloss, 

President.) 
Architect — ^Not  Selected. 


Plans  Being  Prepared. 

RESIDENCE,  ETC.  Cost,  $ 

OAKLAiND,  Alameda  Co.,  Cal.     Clare- 

mont  District. 
Two-story  frame  residence  and  garage 
Owner— Withheld  for  Present. 
Architects^Morrow  &  Garren,  Chron- 
icle Bldg.,  San  Francisco. 

Plans  Being  Prepared. 
SCHOOL  Cost,  $26,000 

BUR'LINGAME.  San  Mateo  Co.,  Cal. 
One-story  school  (type  of  construction 

not  decided). 
Owner'— Burllngame   School  District. 


Architect— W.  H.  Weeks,  57  Post  St., 
San  Francisco. 
Bonds  will  be  voted  in  a  few  weeks. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Work. 
DWELLING  Cost,  $5,000 

SAN  FRANCISCO.     Westwood  Park. 
One-story  frame  and  plaster  dwelling 
Owner — H.  Anderson. 
Architect — H.  C.  Bauman,  251  Kearny 

St.,  San  Francisco. 


Four  two-story  frame  residences. 

Owner — Chas.  Gross,  Federal  BI'dg., 
Oakland. 

Architects— C.  H.  Miller  and  Carl  War- 
necke,  Perry  Bldg.,  (Oakland  and 
Call  Bldg.,  San  Francisco. 


Cost,  $60,000 


Plans  Being  Prepared. 

LABORATORY 

CORVALLIS,  Oregon. 

Two-story  brick,  mill  and  concrete 
experimental  engineering  labora- 
tory, 56x220. 

Owner — Oregon    Agricultural    College. 

Architect — John  V.  Bennes,  Chamber 
of  Commerce  Bldg.,  Portland. 


Plans  Comipleted. 

FRAME  DWELLINGS 

Cost,  $4,00'0  and  $5,000  respectively 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Wall's  Harbor  Center  Subdivision. 

Tv/o  two-story  and  basement  frame 
dwellings. 

Owners — Henry  C.  Curry  and  "Mrs.  S. 
R.  Curry,  123  Nichol  Ave.,  Rich- 
mond, Cal. 

Architect — ^None. 


Plans  Being  Prepared. 

HOTEL,   ETC.  Cost,   $60,000 

ALAiMEDA  COUNTY. 

One   and   two-story   frame   hotel,   ga- 
rage, water  tank,  swimming  pool, 
,    tennis  courts,     etc.,  for     Summer 
Resort. 

Owner — Chas.     Gross,  Federal     Bldg., 
Oakland. 

Architects— jC.  H.  Miller  and  Carl  War-  , 
necke,  Perry  Bldg.,  Oakland  and 
Call  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,   $10,000 

SARATOGA,  Santa  Clara  Co.,  Cal. 

One-story  frame  and  plaster  addi- 
tion to  residence.  Work  will  con- 
sist of  5  additional  rooms  with 
baths. 

Owner — Senator  James  D.  Phelan. 

Architect— C.  E.  Gottschalk.  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCES  Cost,   $G,000  each 

OAKLAND,  Alameda   Co.,  Cal.     Man- 
d'ana  Blvd. 


Plans  Being  Figured. 

RECREATION  BLDG.       Cost,   $30,000 

MARE  ISLAND,  Cal. 

One  and  two-story  hollow  tile  recrea- 
tion building. 

Owner — Red  Cross  Society. 

Architect — T.  Patterson  Ross,  310 
California  St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
CHURCH  Cost,  $40,000 

SAN  FRANCISCO.     S.  F.  Presidio. 
Reinforced  concrete  church,  45xS0  for 
all  denominations  (Crypt  in  base- 
ment). 
Owner — United  States  Government. 
Architect — Constructing   Quartermast- 
er's Office,  S.  F.  Presidio. 
An  appropriation  of  $18,000  has  al- 
ready been  made  for  this  church,  but 
additional  funds  will  be  necessary  and 
are   expected  to   be   authorized  about 
August  1st. 


To  Take  Steel  Bids  Next  Week. 

APART.MENTS  Cost.  $110,000 

SAN  FRANCISCO.  Hyde  St.,  bet. 
Greenwich  and  Lomhard  Sts. 

Seven-story  steel  ana  reinforced  con- 
crete community  apartment  house 

OAvner — Summit  Comrnunity  Apart- 
ment House  Association. 

Architect— T.  Patterson  Ross,  310 
California  St.,  San  Francisco. 


Being  Done  by  Day's  Work. 

CAFETERIA  Cost,  $ 

SAN  FRANCISCO.       S.  F.     Presidio. 

Letterman  General  Ho.spital. 
One-story  frame  and  stucco  cafeteria 

(500  seating  capacity). 
Owner — United  States  Government. 
Architect — ^Constructing    Quarter- 

master's  Office,  S.  F.  Presidio. 
Gas  ranges  and  heaters,  gas  heating, 

steam   taibles,   washing  machines, 

refrigerators,  etc. 


$- 


Plan.-^  Prepared. 

GARAGE.  ETC.  Cost, 

CALEXICO,  Imperial  Co.,  Cal.  ■ 
One-story   reinforced     concrete     com- 
mercial   garage   and   show    room, 
100x140, 


Owner— C.  R.  Rockwood. 
Architect — Joseph  F.  Rhodes,  415  Cen- 
tral Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

OFFICES,  ETC.  Cost,  $90,000 

MODESTO,  Stanislaus  Co.,  Cal.  Tenth 
St.  near  "K"  St. 

Five-story  and  basement  fireproof  of- 
fice, stores  and  lodge  building,  oOx 
140. 

Owner— Moose  Lodge  of  Modesto,  P.  T. 
Durham,  Dictator. 

Architect— Not  Given. 
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Plan.s  Being  Prepared. 
SCHOOL  Cost,  $90,000 

EL  SEGUNDO. 
Brick  school. 

Owner — EI  Segundo  School  District. 
Architects— Train  &  Williams,  226  Ex- 
change Bldg.,  Los  Angeles. 
A  special   election  has  been  called 
for  April  28  to  vote  bonds  in  the  sum 
of  1120,000. 


Plans  Being  Prepared.  To  be  Figured 

Next  Week. 
ALTERATIONS  Cost,  $10,000 

SAN  FRANCISCO.    Franklin  St.  near 

Vallejo  St. 
Alter   three-story   frame   flats   into   6 

apartments  of  4  rooms  each. 
Owner- Withheld. 
Architect— E.  H.  Hildebrand,  Crocker 

Bldg.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,  $16,000 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 
Canyon  Drive. 

Two-story  and  basement  frame  and 
plaster  residence  (11  rooms  and 
4  bathrooms.) 

Owner — L.  A.  McCray. 

Architect  and  Contractor — S.  M. 
Cooper,  803  Story  Bldg.,  Los  An- 
geles. 


I'RESNO.  Fresno  Co.,  Cal.— The 
Board  of  Education  desires  bids  for 
furnishing  supplies,  materials,  ap- 
paratus, etc.,  for  the  school  year  be- 
ginning July  Ist,  1919.  Complete  lists 
of  such  supplies,  etc.,  together  with 
specifications,  may  T)e  procured  from 
the  secretary  of  the  Board  of  Educa- 
tion, High  School  Bldg.  All  bids  to  be 
in  the  hands  of  the  secretary  of  the 
board  on  or  before  5  P.  M.,  Friday, 
April  18th. 

J.  R.  FONTAINE,  Secretary. 


Plans  Being  Prepared. 

POST  OFFICE,  ETC.        Cost,  $200,000 

SAN  FRANCISCO.    S.  F.  Presidio. 

Two-story,  attic  and  basement  rein- 
forced concrete  administration 
building.  100x300  to  contain  guard 
house,  post  office,  post  exchange 
and  library. 

Owner — United  States  Government. 

Architect — Constructmg   Quartermast- 
er's Office,  S.  F.  Presidio. 
Authorization  for  this  building  will 

not  be  made  until  about  August  1st. 
Elevators,       passenger;       Heating, 

Bteam. 


Cost,   $6,000 


Plans  Being  Prepared. 

ALTERATIONS 

SAN  FRANCISCO. 

Alter    two-story    frame    building    into 

apartments. 
Owner — Withheld 
Architect — E.  H.  Hildebrand  Crocker 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

GARAGE  Cost,   $ 

LOS  ANGELES.  N  7  St.  bet.  Figueroa 
and  Kip  Sts. 

Three-story  Class  "A"  reinforced  con- 
crete commercial  garage,  150x170. 

Owner — G.  H.  Wadleigh.  Lessee,  H. 
G.  Hoffer,  1026  Orange  St.,  Los 
Angeles. 

Architect— E.  L.  Mayberry,  468  Pacific 
Electric  Bldg.,  Los  Angeles. 


Plans  Prepared.    Awaiting  Approval. 
PACKING  PLANT  Cost,  $75,000 

HANFORD.  Kings  Co.,  Cal.     Location 

Not  Yet  Selected. 
One-story  brick  and  concrete  packing 

plant,  250x68. 
Owner — California  Peach  Growers. 
Architect — ^Not  Given. 


Ready  for  Segregated  Figures  This 
Week. 

APARTMENTS  Cost.   $ 

SAN  FRANCISCO.  NE  Sutter  and 
Mason  Streets. 

Five-story  and  basement  brick  apart- 
ment house  (21  2  and  3  room  apts. 
and  2  stores.) 

Owner — Joseph   Cahen. 

Architect — Joseph  Cahen,  333  Kearny 
St.,  San  Francisco. 


Working  Drawings  Being  Prepared. 
APARTMENTS.  Cost,    $35,000 

SAN     FRANCISCO.       Buchanan     and 

Sacramento  Streets. 
Three-story  frame  apartments. 
Owner — 'Fred  Grannis,  32  Jlontgomery 

St.,  San  Francisco. 
Architect— Ed.  E.  Young,  251  Kearny 

St.,  San  Francisco. 


Plans   Being  Figured. 

ADDITION  Cost,  $9,000 

SAN  FRANCISCO.  Valencia  near  20th 

Street. 
Additions  to  reinforced  concrete  auto 

repair  shop. 


Pag«  Fiv« 

Owner— Mat.  I.  Sullivan. 
Architect — Arthur  G.  Bugbee,  Sharon 
Bldg.,  San  Francisco. 


Cost,  $12,000 


Plans  Being  Prepared. 
ALTERATIONS 
SAN  FRANCISCO. 

Alterations  to  three-story  brick  bldg. 
Owner — Withheld. 

Architect—Arthur  S.  Bugbee,  Sharon 
Bldg.,  San  Francisco. 


Preliminary   Plans    Being   Prepared. 

APARTMENTS  Cost,  $»5,000 

SAN  FRANCISCO.     50  Vara  District. 

Six-story  and  basement  reinforced 
concrete  apartment  house  (30  2 
and  3  room  apts.) 

Owner — Withheld. 

Architect— C.  A.  Meussdorfter,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Plans  Prepared. 

COTTAGES  Cost,    | 

TURLOCK,  Stanislaus  Co.,  Cal  Pac- 
ing Lowell  School. 

Eleven    one-story   frame    cottages. 

Owner — Turlock  Building  Ass'n.  E. 
B.  Osborn,  President,  Turlock. 

Architect — None. 


Plans  Prepared. 

GARAGE  COST,  $11,000 

FRESNO,  Fresno  Co.,  Cal.  "L"  and 
Los  Angeles  Streets. 

One-story  brick  garage. 

Owner — The   Republican   Garage. 

Architects— Glass  &  Butner,  Repub- 
lican Bldg.,  Fresno. 


Plans  Being  Figured.    Bids  Close  Apr. 

16,  1919,  9  A.  M. 

GYMNASIUM  Cost,  | 

LOS  ANGELES.    No.  400  W-Washing- 

ton  St.,  Polytechnic  High  School 

Site. 
Two-story  brick  gymnasium  building, 

113x103. 
Owner— City  of  Los  Angeles. 
Architect— W.   J.   Bliesner,  223   South 

Flower  St.,  Los  Angeles. 
Plans  are  now  on  file  In  the  office 
of   the    Secretary   of   the   Board,   730 
Security  Building. 


Prp.iniinar/   Plans  Being  Prepared. 

APARTMENTS  Cost,    $125,000 

SAN  FRANCISCO.    50  Vara  District. 

Seven-story  and  basement  reinforced 
concrete  apartment  house  (14  5 
and  6  room  apts.) 

Owner — Withheld. 

Architect — C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $20,000 

VISALIA,     Tulare     Co.,  Cal.       West 
Acequia  Street. 
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Three-story   frame   apartments    (6    3- 

room  apts.) 
Owner— JMrs.  R.  E.  Hyde,  Visalia,  Cal. 
Architect — Ernest       Kump,       Rowell 

Bldg.,  Fresno. 
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Five-story  brick  and  mill  constructed 

factory. 
Owner— Withheld. 
Architect— Alfred  Kuhn,  1221  2nd  Ave., 

'San  Francisco. 
(27168)     A  to  Nx  Q  to  U  198 


Plans  Nearing  Completion. 

PACKING   PLANT  Cost,   $50,000 

HANFORD,  Kings  Co.,  Cal. 

Two-story  reinforced  concrete  pack- 
ing plant,  90x250. 

Owner— California  Peach  Growers' 
Association. 

Architects— Glass  &  Butner,  Republi- 
can Bldg.,  Fresno,  Cal. 


Segregated  Figures  Being  Taken.  To 
be  Done  by  Days  Work. 

APARTMENTS  Cost,  fl5,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
23rd  Street. 

Two-story  frame  apartment  house. 

Owner — Adam  Schott. 

Architect— Jas.  T.  Narbett,  910  Mac- 
Donald  Ave.,  Richmond,  Ca".. 


Ready  for  Figures  in  About  One  Week 
SCHOOL  Cost,  170,000 

BRENTWOOD,  Contra  Costa  Co.,  Cal. 
One-story  reinforced  concrete  school. 

10  classrooms,  auditorium,  etc. 
Owner— Brentwood  High  School  Dis- 
trict. 
Architect— Jas.  T.  Naibett,  910  Mac- 
Donald  >/ve.,  Richmond,  Cal. 


Preliminary   Plans    Being   Prepared. 

APARTMENTS  Cost,  ?30,0OO 

RICHMOND,  Contra  Costa  Co.,  Cal. 

Three-story  and  stucco  apartment 
house. 

Owner— Withheld. 

Architect— Jas.  T.  Narbett,  910  Mac- 
Donald  Ave.,  Richmond,  Cal.  . 


Preliminary  Plans  Prepared. 
STORE  BLDG.  Cost,  |20,0O0 

SAN  FRANCISCO.  Downtown  District 
One-story     fireproof   store     building. 

(Candy  store  and  tea  room.) 
Owner— Withheld. 
Architect— Alfred  Kuhn,  12'21  2nd  Av«., 

San  Francisco. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  % 

CHOWCHILLA,  Madera  Co.,  Cal. 
One-story    and  basement    brick    and 

concrete  store  building,  '50x100. 
Owner— Charles     H.     Kendrlck,     742 

Market,  San  Francisco. 
Architect— Smith  O'Brien,  742  Market 

St.,  San  Francisco. 


P'reliminary  Plans  Prepared. 
FACTORY  Cost,  |50,000 

SAN  FRANCISCO.     South  of  Market 
Street  District. 


Ready  For  Figures  Next  Week. 
RESIDENCE  Cost,  |10,000 

WILLOWS,  Glenn  Co.,  Cal. 
One-story  residence  tnd  garage. 
Owner — Howard  Payne,  Willows,  Cal. 
Architects— Reed  &  Corlett,   Oakland 
Bank  of  Savings  Bldg.,  Oakland. 


Plans   Being  Figured. 

BUNGALOW  Cost,  $ 

SAN  FRANCISCO.     Westwood  Park. 

One-story  and  basement  frame  bunga- 
low 05  rooms  and  separate  ga- 
rage). 

Owner — F.  Schlenker. 

Architect— Miss  Ida  McCain,  318 
Kearny  St.,  San  Francisco. 


Being  Done  by  Days  Work. 
ALTERATIONS  Cost,    $12,000 

BBNIOIAL,  Solano  Co.,  Cal.     Benicia 

Arsenal. 
Alterations     and  additions     to     oflClce 

building. 
Owner — United  States  GovernmentI 
Architect — Engineering      Department, 

Benicia  Arsenal. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $3,000 

SAN  FRANCISCO.    Sixth  Avenue  near 

Lake  Street. 
Alter  two-story  frame  residence. 
Owner — Withheld. 
Architect— Smith  O'Brien,  742  Market 

St.,  San  Francisco. 


Contract  Awarded. 

TRANSFORMER  BLDG.      Cost,  $6,129 

BENICIA,    Solano   Co.,   Cal.     Benicia 

Arsenal. 
Reinforced  concrete  transformer  bldg. 
Owner — 'United  States  Government. 
Architect— Eng.  Dept.,  Benicia  Arsenal 
Contractor— Robert    Trost,    26th    and 

Howard  Sts.,  San  Francisco. 


Owner  Taking  Figures. 
ALTERATIONS  Cost,  $20,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Alterations  to  store  (new  store  front.s. 

fixtures,  etc.) 
Owner— Reich  &  Lievre,  125  Geary  St., 

San  Francisco. 
Architect— Joseph  Cahen,  333  Kearny 

St..  San  Francisco. 


Plans  Being  Prepared. 

THEATRE,  E-TC.  Cost,  $35,000 

SAN   RAFAEl'  Marin   Co.,  Cal.     NW 

4th  and  "A"  Sts. 
Two-story    brick     theatre    and     store 

building. 


Owner — Mr.  and  Mrs.  N.  Dodge,  P.  and 
S.  Burtchaell  et  al  (Leased  to  S. 
F.  Theatrical  man). 

Architect — Name  withheld  for  present 


Ready  for  Figures. 

FLATS  Cost,  $8,000  each 

SAN  FRANCISCO.     Jordan  Park. 
Five    two-story    and    basement   frame 

flat  bui'ldings,  2  6-room  flats  each. 
Oiwner— Withheld.   • 
Architect — C.  O.  Clau.sen,  Hearst  Bldg. 

San  Francisco. 


Plans  Being  Figured. 

DWELLING  Cost,  $3,600 

SAN  FRANOISOO.     38th  Avenue  S  of 

Irving  Street. 
Two-story  frame  dwelling. 
Owner — 'M.  J.  Regan. 
Architect — C.  0.  Clausen,  Heai-st  Bldg 

San  Francisco. 


NORMAL     SCHOOL     ADDITIOIT 
FATOREU, 

MARYSVILLE,  Yuba  Co.,  Cal.— The 
Yuba  County  Board  of  Education  has 
adopted  a  resolution  endorsing  the 
bill  before  the  legislature,  appropriat- 
ing the  sum  of  $32,000  for  the  con- 
struction of  an  Industrial  Arts  wing 
to  the  Chico  Normal  School. 

Request  is  made  in  the  resolution 
that  other  pu'blic  bodies  and  civic 
organizations  take  similar  action. 


TOWN  HALL  AND  PLATGROUNT 
PLANNED. 

WOODLlAND,  Yolo  Co.,  Cal.— Th« 
construction  of  a  town  hall  and  chll- 
drens'  playground  Is  planned  for 
Knights  Landing.  Eighty  citizens  ol 
the  town  are  interested  in  the  plan, 
It  is  proposed  to  hold  a  mass  meeting 
in  the  near  future  to  complete  ar- 
rangements for  financing  the  projects 


PARK  BUILDING  BIDS  WANTED. 

SACRAMENTO,  Cal.— Bids  will  be 
received  up  to  April  15th,  11  A.  M.,  by 
City  Clerk  M.  J.  Desmond  for  fur- 
nishing materials  and  jnechanlcal 
workmanship  required  for  the  erec- 
tion and  completion  of  a  one-story 
Park  Building  to  be  erected  in  South 
Side  Park,  Sacramento. 


SEWER     AND     SIDEWALK    WORK 
PLANNED. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal 
— The  City  Council  lias  passed  reso- 
lutions providing  for  the  construction 
of  sidewalks  on  North  Branclfort  Ave., 
between  Berkeley  way  and  Goss  St 
A  resolution  was  aTso  passed  for  the 
construction  of  a  .sewer  on  a  portion 
of  Plateau  Ave. 
(26102)     1st  report  Feb.  6;   3rd  Mar, 
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COIMXRAeXS    AWARDED 


Liens,  Acceptances,  Etc. 


BLILIUXG  tOXTRACTS. 


San  Francisco  County. 


>"o. 

481 
+S2 
483 
484 
485 
486 
487 
4«8 
489 
490 
4»1 
492 
493 
494 
495 
496 
497 
498 
So. 
499 
500 
501 
502 
503 
504 
505 
506 
507 
508 
509 
510 
511 
512 
513 
514 
515 

aie 

517 
51S 
519 
520 
521 
522 
523 
524 
525 
526 
527 
528 
529 
530 
531 
532 
533 
534 
535 
536 
537 
538 
539 
540 
541 


Owner  Contractor 

Andei-son    Anderson 

Payog    Urfer 

Beiges   Berges 

Real    Est&Dev Johnson 

Stidger   Duval 

Cordes   Smith 

Teasland    Smith 

Schnepf    Smich 

Hall    Hal! 

Sterling    Manseau 

Helbush    Helbush 

Ocean   Beach   Co Owner 

Center    Burke 

Cumniings    Merritt 

Snow    Arlie 

Cohn    Mullen 

'Meyei-feld    Ahl 

Gillette    Eraanuel 

Owner  Contractor 

Ham  Ham 

Werner    Scully 

Bennett    Disston 

Johnson    Johnson 

Selby    Lindgren 

Associated  Oil  Owner 

Signa  Sigaa 

Encoyand    O'Neal 

Rialto    Novelty 

Salch   Novelty 

Terros    T^tos 

Morlini    White 

Barnum   Ross 

Hillard    Hillard 

Terminal    Fink 

Y  W^  C  A Owner 

United    Hat   Co Owner 

Tacaswsky    Nimmo 

Reisener    Owner 

Agneu    Owner 

Wobblers    Schroepfer 

Bjors Bjors 

Landeker    Cohen 

Schmidt    Cress 

Murray    Monson 

Heckscher    Morton 

Chapman    Johnson 

Ferguson    Ferguson 

Janssen   Janssen 

Rocco    Collin 

Goldsmith    Western 

Goldsmith   Merritt 

Black    Black 

Henderson    Owner 

Great    Wstrn Owner 

Robison    Robison 

Buckbee    Swenson 

Braunworth    Woerner 

Johnson    Johnson 

Stein    Urfer 

Magner    Magner 

Pope    Coburn 

de  Young  Parker 


Amt 

1950 

450 

400 

17000 

15067 

567 

567 

567 

6000 

30000 

20000 

2000 

400 

400 

500 

500 

650 

6060 

Amt. 

50000 

950 

2000 

5600 

3000 

1800 

400 

400 

500 

500 

800 

4750 

15500 

400 

+50 

2500 

500 

450 

400 

800 

2000 

2500 

450 

400 

13510 

12400 

10100 

2800 

45O0 

400 

800 

400 

IflOOO 

2700 

3000 

450 

400 

950 

400 

450 

500 

400 

153800 


i-fSl)     S  SEVILLE  100  E  Naples.  One 
story  frame  cottage. 

Owner A.  Anderson,  280  Chenery 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $1950 


Architect None. 

Contractor....Chas.  E.  Urfer,  134  Hal- 
lefck,  San  Francisco. 

COST,  $4'50 


(483)     NOS.      32-38       WASHINGTON. 

Alterations. 
Ownei- Jos.  and  A.   Berges,  2198 

Market,  San   Francisco. 
Architect P.  Righetti.     668     Phelan 

Bldg.,  San  Francisco. 
Day's  work.  COST.  .$400 


(484)     NW    SEVENTEENTH    &    Mis- 
souri  N  200xW   200.     All    work   for 
one-story  foundry  building. 
Owner Real  Estate    &     Develop- 
ment    Co.,  Hearst     Bldg., 
San  Francisco. 
Architect W.  H.  Ellison,  251  Kear- 
ny, San  Francisco. 
Contractor. -M.   Johnson,   327   Staples, 

San  Francisco. 
Filed  Mar.  31,  '19.     Dated  Mar.  24,  '19. 

Weekly  payments  of 75% 

Usual  35  days 25% 

TOTAL  COST,  $17,000 
Bond,  $8,500.  Surety,  Globe  Indemnity 
Co.  Limit.  July  1.  Forfeit,  $20.  Plans 
and  specifications  filed. 


(485)  NO.  1373  CLAY.  Repairing 
damage  caused  by  fire  except  eleva- 
tor and  elevator  doors  and  motor 
operating  the  oil  blower  on  apart- 
ment house. 

Owner E.  M.   Stidger,  638  Mont- 
gomery, San  Francisco. 

Architect A.    Reinhold   Denke.   1087 

Marlfet,  San  Francisco. 

Contractor..  .Oliver  Duval   &   Son,   230 
Dalziel  Bldg.,  Oakland. 

Filed  Mar.  31,  '19.     Dated  Mar.  — ,  '19. 
Rough  plumbing  and  rough  elec- 
trical work  in  and  exterior  walls 

enclosed    $3500 

Plastering   completed 3000 

Standing   finish    erected 3000 

Completed    1801 

Usual   35   days 376« 

TOTAL  COST.  $15,067 

Bond,  none.     Limit,  40  days.     Forfeit, 

$].     P'ans  and  specifications,  none. 

NOTE:— l.'^t  reprrt  March  29,  No.  468 


(486)  NJ.  634  FALCON  AVE.  All 
wo.k  for  moving,  raising,  excava- 
tion, foundation  and  underpinning 
one-story  frame  residence. 

Owner Chas.    and    Edith    Cordes. 

Premises. 

Architect Lewis     M.   Gardner,     942 

Pine,  San  Francisco. 
Contractor  ..Herbert     W.   Smith,     777 

Corbett.  San  Francisco. 
Filed  -Mar.  31,  '19.     Dated  Mar.  26,  '19. 
Building  moved  to  new  location 

and    underpinned $280 

Completed   and   accepted 287 

TOTAL  COST.  $567 
Bond,  $284.  Sureties.  F.  A.  Oehm  and 
Mary  L.  Smith.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


Owner Frederick     A.     Teasland, 

Premises. 

Architect Lewis     .M.   Gardner,     942 

Pine,  San  Francisco. 
Contractor...  Herbert     W.   Smith,     777 

Corbett.  San  Francisco. 
Filed  Mar.  31,  '19.     Dated  Mar.  26,  '19. 
Building  moved  to  new  location 

and    underpinned $280 

Completed   and   accepted 287 

TOTAL  COST,  $567 
Bond,  $284.  Sureties,  F.  A.  Oehm  and 
.Mary  L.  Smith.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 
NOTE:— 1st  report  March  31,  No.  475 


(488)  NO.  636  FALCON  AVE.  All 
work  for  moving,  raising,  excava- 
tion, foundation  and  underpinning 
one-story  frame  residence. 

Owner Evangeline     and     August 

Schnepf,   Premises. 

Architect Lewis     M.   Gardner,     942 

Pine,  San  Francisco. 
Contractor....Herbert     W.   Smith,     777 

Corbett,  San  Francisco. 
Filed  Mar.  .31,  '19.     Dated  Mar.  26,  '19. 
Building  moved  to  new  location 

and    underpinned $280 

Completed   and   accepted 287 

TOTAL  COST,  $567 
Bond,  $284.  Sureties,  F.  A.  Oehm  and 
Mary  L.  Smith.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 
NOTE:— 1st  report  March  31.  No.  474. 


(489)  E  FAXON  A\^E  —  N  Elmwood 
Lots  17  and  18  Blk  3174,  Westwood 
Park.  Two  one-story  frame  bunga- 
lows. 

Owner C.  A.  Hall,  1301  4th  Ave.. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000  each 


(490)     W  SIXTEENTH  AVE  ?6-60-102  , 
135-168-201    N    Kirkham.      Six    one- 
.'^tory  frame  dwellings. 

Owner Sterling    Realty    Co.,    544 

Market,  .San   Francisco. 

Architect G.  T.  Stahlberg,  831  York 

San  Francisco. 
Contractor.  ./E.  E.  Manseau.  1278  35th 
Ave..   San    Francisco. 

COST,   $5000   each 
()!ll)     E   ARGUBLLO     BLVD.     162-6, 
198-9   S  California.     Two   two-sitory 
frame  apartments. 

Owner H.  H.  Helbush.  75  Sutter, 

San  Francisco. 

Architect E.  E.  Young,  251  Kearny, 

San  Francisco. 
Dav's  woik.  COST,  $10,000  each 


(492)     NO.    2526    GREAT   HIGHWAY. 
One-s(ory  frame  dance  hall. 

Owner Ocean  Beach  Co.,  Prem. 

."Vrchitect None. 

Dav's  work.  COST,  $2000 


■482)     -NO.    968    BLLIS.      Repair    fire 
damage  to  residence. 

Owner Henry        Payog,        Hotel 

Richeleau,  S.  F. 


(187)  NO.  632  FALCON  AVE.  All 
work  for  moving,  raising,  excavat- 
ing, foundation,  and  underpinning 
one-story  frame  residence. 


(493)     .\'0.  361   GOLDEN  GATE  AVE. 
Alterations. 

Owner Center  &  Spader. 

Architect None. 

Contractor...  Burke     &     Dawson,     561 
Golden  Gate  Ave.,  S.  F. 

COST,    $400 
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(-194)     NO.  2006  GOliDEN  GATE  AVE 
Alter  basement  for  garage. 

Owner iC.   W.   Cummings,  Prem. 

Architect None. 

Contractor.  ...Geo.      M.     Merritt,      3411 
Geary,  San  Francisco. 

COST,  $400 
(4%)     NE  POLK  AND  CALIFORNIA 
Alter  millinery   store. 

Owner L.  Snow. 

Architect None. 

Contractor....A.  Arlie  Co.,  1527     Pine 
San  Francisco. 

COST.    $500 


(i%)     NO.  226  POWELL.    AKer  cigar 
store. 

Owner Boquet    Cohn  Cigar    Co!, 

118  California,  S.  F. 

Architect None. 

Contractor....'Mullen     Mfg.   Co.,     67-80 
Rausch.  San  Francisco. 

COST,  $500 


(4197)     NO.   40  EDDY.     Alter  front  of 
restaurant. 

Owner H.  Meyerteld,  160  Powell, 

San  Francisco. 

Architect None. 

Contractor.. ..G.  E.  Ahl,  1237  2nd  Ave., 
San  Francisco. 

COST,  $650 


(498)  NO.  816  MARKET.  All  work 
for  alterations  to  store  in  Sunset 
Bunlding. 

Owner The         Gillette         Safety 

Razor  Co.,  Westbank  Bldg 
San  Francisco. 

Architect Weeks     &     Day,     Phelan 

Bldg.,    San    Francisco. 
Contractor....L.  &  E.  Emanuel  Co.,  1530 

Filbert,   San   Francisco. 
Filed  Apr.  1,  '19.     Dated  Mar.  26,  '19. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $6060 
Bond,  $3030.  Sureties,  Walter  J.  White 
and  Maurice  Greenberg.  Limit,  40 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(499)  S  BUSH  180  E  Leavenworth. 
Four-story  reinforced  concrete 
apartments. 

Owner L.  B.  Ham,  106  Clay,  San 

Francisco. 

Architect C.    O.     Clausen,     Hearst 

Bldg.,  San  Francisco. 
Day's  work.  COST,   $50,000 


(500)     NOS.  32-34-36  POWELL.     New 

mezzanine  shoe  store  in  rear. 
Owner Frank  Werner,   874   Mar- 
ket, San  Francisco. 
Architect Chas.  E.  Gottschalk,  Phe- 
lan Bldg.,  San  Francisco. 
Contractor....J.  E.  Scully,  Flood  Bldg., 
San  Francisco. 

COST,  $950 


(501)     E  TENTH  25  N  Folsom.     Alter 
factory. 

Owner Geo.  E.   Bennett,  Prem. 

Architect F.  H.  Meyer,  742  Market, 

San  Francisco. 
Contractor. ...Cameron        &        Disston, 
Hearst  Bldg.,  S.  F. 

COST,  $2000 


(502)     N  CABRILLO  55  AND  81  E  23d 
Ave.     Two  1-story  frame  residences 

Owner J.    Harold    Johnson,    771 

28th  Ave.,  S.  F. 

Architect None. 

Day's  work.  COST,  $2800  each 


BUIUJING  AND  ENGINEERING  NEWS 

(.j(l3)     NO.  2(1]  FIRST.    Alter  ofliie. 

Owner Selby  Smelting  Co.,  Mer- 
chants' Exchange  Bldg.. 
San  Francisco. 

Architect None. 

Contractor. ..Lindgren  Co.,  970  Mo- 
nadnock   Bldg.,   S.   F. 

COST,  $3000 

(504)  SW   VAN     NESS     AVE     AND 
Lombard.     Alter  service  station. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST.  $1800 

(505)  NO.      1436      OAKDALE      AVE. 
Alterations. 

Owner .P.  Signa.  Premises. 

Architect None. 

Day's  work.  COST,  $400 

(506)  N  SACRAMENTO  125  W  Cherry 
Alterations. 

Owner Mr.  Encoyand,  3930  Sac- 
ramento, San  Francisco. 

Architect None. 

Contractor. ...John  O'Neal,  248  Whitney 
San  Francisco. 

COST,  $400 


(507)     NO.    1129   MARKET.     Electric 
sign. 

Owner Rdalto    Theatre.    Prem. 

Architect None. 

Contractor. -Novelty    Elec.    Sign    Co., 
165  Eddy,  San  Francisco. 
COST,  $500 


(508)  NO.    1'426    MARKET.     Electric 
sign. 

Owner Salch  Coppell  Co.,  Prem. 

Architect None. 

Contractor  ...Novelty    Elec.    Sign    Co.. 

165  Eddy,  San  Francoisco. 

COST    $500 

(509)  N  EIGHTEENTH  300  W  Church 
Three-room  cottage. 

Owner Ernest         Terros,         141 

Lander,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $800 


(510)  S  PACIFIC  92-6  W  Grant  Ave 
W  18'2-6  S  137-6  m  or  1  E  182-6  N 
137-6  m  or  1.  Brick  work  for  one- 
story  and  basement  garage  building. 

Owner Tomaso    Morlini,   Michael 

J.  Capelli,  Louis  S  Ratto, 
Victor  J.  Canepa  and  Gio- 
vanni Antonini,  543  Col- 
umbus Ave.,  S.  F. 

Architect Paul  F.   De  Martini,  2123 

Powell,  San  Francisco. 
Contractor. -White    &    Gloor,    Monad- 
nock  Bldg..  S.  F. 
Filed  Apr.  2,  '19.     Dated  Mar.  31,  '19. 

Brick  work  up  to  trusses $2200 

Brick  work  completed  1362 

36  days  after  completion  of  brick 

work    1088 

Front  elevation  washed  down..  100 
TOTAL  COST,  $4750 
Bond.  $2400.  Sureties,  Stephen  I. 
Guerin  and  Maurice  Dillon.  Limit. 
30  days.  Forfeit,  none.  Plans  and 
specifications  filed. 

(511)  NE  DOLORES  AND  HIDALGO 
Terrace  N  26-9xE  80  M  B  2S.  All 
work  for  two-story  frame  flats. 

Owner Paul  Barnuni.  11  Cum- 
berland, San  Francisco. 

Architect E.  E.  Young,  251  Kearny, 

San  Francisco. 


Contractor. -..D.     W.     Ross,  180  Jessie, 
San  Francisco. 

Filed  Apr.  2,  '19.     Dated  Mar.  29,  '19. 
Frame  up",  roof  ready  for  felt. $2500 

Plastering  completed  3500 

Completed  and  accepted 4600 

Usual    3'5    days Balance 

TOTAL  COST,  $15,500 

Bond,  $8000.     Sureties,  E.  T.  Peterson 

and  Elizabeth   Ross.     Limit,   90   days. 

Forfeit,  $10.     Plans  and  specifications 

filed. 

(512)     NO.  1225  TAYLOR.     Steel  and 
glass  marquise. 

Owner C.  J.  Hillard,  Premises. 

Architect None. 

Contractor.-C.  J.  Hillard  Co.,  19th  & 
Minnestota,  S.  F. 

COST,  $400 


(513)     NO.    6S   MARKET.     Alter   res- 
taurant. 

Owner Terminal    Oyster    House, 

Premises. 

Architect None. 

Contractor.. ..Fink     &     Schindler     Co.. 
228  13th,  San  Francisco. 
COST,  $460 


(514)     NO.  2520  FOLSOM.    AIte»  club. 

Owner Y.  W.  C.  A.,  Premises. 

Architect None. 

Day's  work.  COST,  $2500 


(515)     NO.  741  MISSION.    Alter  store 

and  stock  room. 
Owner United  Hat  Co.,  883  Mar- 
ket, San  Francisco. 

Architect None. 

Day's  work.  COST,  $500 


(516)     NO.    460  JACKSON.     Elevator 
from  basement  to  1st  floor. 

Owner W.  Tacaswsky,  Premises. 

Architect None. 

Contractor.. ..Geo.     Nimmo,     634     Clay, 
San  Francisco. 

COST,  $450 


(517)  NO.     405-15     EIGHTH.      AKer 
dressing  rooms. 

Owner Reiseuer   Chocolate    Co., 

Premises. 
Architect E.     A:    Neumarkle,     1566 

O'Farrell,  S.  F. 
Day's  work.  COST,  $400 

(518)  NO.   1440  CLEMENT.     Altera- 
tions. 

Owner W.  P.  Agnew,  Premises, 

Architect None. 

Day's  work.  COST.  $800 

(519)  NO.  747  MARKET.     New  store 
front. 

Owner Wobbers  Inc.,  Premises. 

Architect  Albert     Schroepfer,     Ne- 
vada Bank  Bldg..  S.  P. 

Contractor. ..Daniel  O'Neal.  273  Minna. 
San  Francisco. 

COST,  $2«00 

(520)  N  EIGHTEENTH   200  W  San- 
chez.    Two-story  frame  dwelling. 

Owner Victor  Bjors,  559  Sanchez 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $2500 

(.521)     NO.  11  EUCLID  AVE.    Private 
garage. 

Owner Harriet  Landeker,  Prem. 

Architect None. 

Cortractor-...R.   Cohen,   1210^^   Dlvisa- 
dero,  San  Francisco. 

COST,  $450 


(522)  S  CLAY  200  W  Steiner.  Alter 
for  garage. 

Owner Schmidt     Lithograph  Co., 

—  Second,  San  Francisco. 

Architect None. 

Contractor.  .F.   H.  Cress,   180     Jessie, 
San  Francisco. 

COST.  $400 

(523)  N  FIFTEENTH  lOO  W  Guer- 
rero 25x100.  All  work  for  three- 
story  and  basement  frame  (6)  apart- 
ments. 

Owner- Robert     W.  Murray,     651 

Folsom,  San  Francisco. 
Plans  by  Owner. 
Contractor....Monson  Bros..  110  Jessie. 

San  Francisco. 
Piled  Apr.  3,  '19.     Dated  Mar.  28,  '19. 

Roof  on  $3377.50 

Brown  coated  3377.50 

Completed  and  accepted 3377.50 

Usual  35  days 3377.50 

TOTAL  COST,  $13,510.00 
Bond,  $6755.  Sureties,  E.  V.  Lacey 
and  0.  Peterson.  Limit,  100  days  after 
April  1.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 


(524)  LOTS  12  AND  13  BLK  8  St. 
Francis  Wood  Extension  'No.  1.  All 
work  for  altei-ations  and  additions 
to  residence. 

Owner Mrs.     Sophie     Heckscher, 

1651  Portola  Drive.  S.  F. 

Architect Gertrude  E.  Comfort,  110 

Sutter,  San  Francisco. 
Contractor. ..John  Morton,  744  Victoria 

San  Francisco. 
Filed  Apr.  3,  '19.     Dated  Apr.  3,  '19. 

Frame  up $3100 

Interior    and      exterior      brown 

coated  3100 

Completed  and  accepted 3100 

Usual  36  days 3100 

TOTAL  COST,  $12,400 
Bond,  $6200.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  65  days 
after  April  4.  Forfeit,  $15.  Plans  and 
specifications  filed. 


(525)  NW  ANZA  AND  EIGHTEEiNTH 
Ave  N  25xW  82-6.  All  work  for  one- 
story  frame  flats. 

Owner Paul     E.  Chapman,     1134 

Haight,    San   Francisco. 

Architect C.     0.     Clausen,     Hearst 

Bldg.,  San  Francisco. 

Contractor.... John  Johnson. 

Filed  Apr.  3,  '19.    Dated  Apr.  1,  '19. 

Frame  up   $2525 

Brown  coated  2525 

Completed  and  accepted 2525 

Usual  35  days 2525 

TOTAL  COST,  $10,100 

Bond,  $5250.     Surety,  New  Amsterdam 

Casualty  Co.    Limit,  90  days.    Forfeit, 

$5.     Plans  and  specifications  filed. 

(•526)  S  FIFTEENTH  30  E  Albion 
Ave.     Two-story  frame  factory. 

Owner P.  F.  Ferguson,  2027  Val- 

lejo,  San  Francisco, 

Architect None. 

Day's  work.  COST,  $2800 


(■527)  E  FIFTEENTH  AVE  264  N  Bal- 
boa. 'Two-story  and  basement  frame 
dwelling. 

Owner E.     A.     Janssen,     Hearst 

Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $4500 


BUILDING  AND  E»JGINBERING  NEWS 

Owner J.  Rocco,  Premises. 

Architect None. 

Contractor...  J.  Collin,  1539  Hyde,  S.  F. 
COST.  $400 


(529)     -NO.    1453   FILLMORE.       Alter 
restaurant. 

Owner E.    Goldsmith.    Spreckels 

Bldg..  San  Francisco. 

Architect None. 

Contractor  ...Western  Hardwood  Mfg. 
Co.,  1034  Golden  Gate 
Ave.,  San  Francisco. 

COST,  $800 


(530)     NO.  106  JORDAN  AVE.     Alter 
private  garage. 

Owner Milton    Goldsmith,    Prem. 

Architect jNone. 

Contractor.. ..G.  M.-  Merritt,  3411  Geary 
San  Francisco. 

COST,   $400 


(531)  E  TWENTY-THIRD  AVE  95- 
122-6  N  Geary.  Two  two-story 
frame  flats. 

Owner Robt.  G.  Black,  17  Wood- 
land Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  5000  each 


(532)  NW  FORTY-THIRD  AVE  AND 
Fulton.  One-story  and  basement 
frame  residence. 

Owner Neal  Henderson,  674  I'Sth 

Ave.,  San  Francisco. 

Architect None.  - 

Day's  work.  COST,  $2700 


(533)     N  MINNA   95.8   W  New   Mont- 
gomery.   Alterations. 

Owner Great       Western     Power 

Co.,  14  Sansome,  S.  F. 

Architect None. 

Day's  work.  COST,  $3,000 


(534)     NOS.  1274-76  MARKET.    Erect 

balcony  in  store. 
Owner C.  W.  Robison,  1260  Mar- 
ket, San  Francisco. 

Architect None. 

Day's  work.  COST,  $450 


(535)     NO.   32   PAGE.       Alter     ware- 
house. 

Owner Buckbee,   Thorne    &   Co., 

27  Montgomery,  S.  F. 

Architect None. 

Contractor. -.Swenson  &  Franzen,  145 
Natoma,  San  Francisco. 

COST.  $400 


(536)     NO.  472  CASTRO.     Build  brick 
oven. 

Owner P.     A.   Braunworth,     464 

Castro,  San  Francisco. 

Architect None. 

Contractor...  G.  L.  Woerner,  1265  Eddy 
San  Francisco. 

COST.  $950 


(537)     NO.  525  CASTRO.     Alterations 

Owner P.  B.  Johnson,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


(538)     SW     CLAY     AND     KEARNY. 
Alter  store. 

Owner P.  Stein,  Stockton,  Cal. 

Architect None. 

Contractor    .Chas.  E.  Urfer,   134  Hal- 
leck,  San  Francisco. 

COST,  $450 


Owner Jos.  Magner, 

San  Francisco. 

Architect None. 

Day's  work.  COST 
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$500 


(540)     NO.        156        EMBARCADBRO. 
Alter  tailor  shop. 

Owner Pope   &   Talbot,    3rd   and 

Townsend,  S.  F. 

Architect None. 

Contractor... .Ira   W.  Coburn,   180   Jes- 
sie, San  Francisco. 

COST,   $400 


(541)  IN  GOLDEN  GATE  PARK.  All 
work  for  extensions  and  alterations 
to  Memorial  Museum. 

Owner M.  H.  deVoung,  Chronicle 

Bldg.,  San  Francisco. 
Architect Louis    Mullgardt,    Chron- 
icle Bldg.,  San  Francisco. 
Contractor...  K.  E.   Parker  Co.,  Clunie 

Bldg.,  San  Francisco. 
Filed  Apr.  5,  '19.     Dated  Apr.  4.  '19. 

Monthly  payments  of 75% 

Usual    35    days 25% 

TOTAL  COST,  $153,800 
Bond.  none.  Limit,  2O0  days.  Forfeit, 
$10.     Plans   and  specifications   filed. 


COMPLETION  NOTICES. 


San  Francisco  County. 

RBCORDBD  ACCBPTED 

Apr.  1.  1919— E  FIFTEENTH  AVE 
140  N  Anza  N  24xE  127.  Emil  Nel- 
son to  whom  it  may  concern 

March   28,   1919 

Apr.  2,  1919— BERRY  bet.  Third  and 
Fourth.  Southern  Pacific  Co  to 
Van  Emon  Elevator  Co.Mar.  25.  1919 

Apr.  2,  1919— SE  FOLSOM  AND 
Hawthorne  E  112-6xS  275.  The 
American  Railway  Express  Co  to 
Otis  Elevator  Co .Mar.  24,  1919 

Apr.  2,  1919— SW  CLEMENT  AND 
Sixteenth  Ave  S  75xW  32-6.  J 
Johnson  to  whom  it  may  concern — 

Apr.  3,  1919— S  GEARY  92-6  W 
Powell  W  45xS  137-6.  T  W  Cordes 
as  President  of  T  W  Cordes  Inc.  to 

Sibley  Grading  &  Teaming  Co 

March   28,   1919 

Apr.  3,  1919— S  GEARY  100  E  Grant 
Ave  S  78  SE  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  NE  193-4%  NW 
53-0%  N  to  pt  198-6  E  Grant  Ave 
W  98-6.  Bankers'  Invst  Co  to 
Joseph  Musto  Sons-Keenan  Co  and 
C  C   Morehouse Mar.    31,   1919 

Apr.  4,  1919--LOT  2  BLK  3189  West- 
wood  Park.  Jno  J  Kingwell  to 
Nelson  Bros Apr.  4,  1919 

Apr.  4,  1919— W  CALIFORNIA  bet. 
Second  and  Third  Avs. ;  Nos.  4042, 
4044,  4046  California.     Harry  and 

Coleman  Crug  to  O  E  Evans 

April    3.   1919 

Apr.  4,  1919— S  ARMY  AND  SE 
Mission  E  143-6  S  to  NW  line  P  V 
Lot  93  SW  33  deg  27  min  40  sec  to 
pt  dist  142-8%  SE  from  SE  Mis- 
sion NW  142-8%  NE  51.  Jno  and 
Mary  A   McConaghy     to     Woods. 

Hubbard  &  Gunn Mar.  31,  1919 

« _ 

LIENS  FILED. 


San  Franclfico  County. 


(528)     NO.  2102  BUSH.    Alter  private 
garage. 


(539)     NW  SIXTEHNTlH  &  DIVISION 
Alter  warehouse. 


RECORDED  AMOUNT 
Mar.  29,  1919^SE  GRETBNWICH  & 
Larkin  E  oOxlS  62-P.  J  C  James 
and  C  Drucker  (as  James  & 
Drucker)  vs  Leonard  E  Stocking 
$1611.75 
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-Mar.  :;i.  i;ii;i  SK  gukenwicu  & 
Larkin  S  62-6xE  50.  J  C  Hladik 
vs   L  E  Stockking 1481.94 

Apr,  1.  1919— W  ATALAYA  TER- 
lace  129-2  N  Fulton  N  29-2xW 
S2-61A.  Geo  M  MeiTitt  vs  Mrs  E 
Peabody    i62a 


nuil-DlNC  AND  ENGINEERING  NEWS 

Owner \V.     I.   Uiobeck,     Ciockei 

Bldg..  San  Francisco. 

Architect Earl  B.  Bertz,  2832  Union 

San  Francisco. 

Contractor...  Chas.    W.    Gompertz,    1U> 
Jessie,  San  Francisco. 

COST.  I&500  each 


nilLDIXG  CONTRACT'S. 
OAKLAND  AND  ALAMEDA  COUNTY. 


No. 

503 
504 
505 
506 
507 
508 
509 
510 
511 
512 
513 
514 
515 
516 
517 
518 
519 
520 
521 
522 
523 
524 
525 
526 
527 
528 
529 
530 
531 
532 
533 
534 
535 
536 
537 
538 
•539 
540 
541 
542 
543 
544 
545 
546 
547 
548 
549 
550 
551 
552 
553 
554 
555 
556 
557 
558 
559 
560 
561 
562 
563 
564 


Owner  Cvntractor 

Haven    McPhee 

Brobeek    Gompertz 

Humphrey    Scott 

Petersen    Petersen 

Monston    Brown 

Scott    Scott 

Ballard    Corbett 

Lung    Jones 

Heath    : Heath 

Fartado   De  Souza 

Pfrang    Pfrang 

Azevedo    Cuthbertson 

Enterprise    Cooley 

Pfrang    Pfrang 

Pfrang    Pfrang 

Tinnie    Anderson 

Savart   Ownei- 

Brobeek    _ Gompetrz 

Same    Same 

Hansen    Olsen 

Forss   Forss 

Ernst  Chase 

Damgard  Daragard 

Norris  Norris 

Braar  Johnson 

Ghlone  Martin 

Brobeek    Gomptertz 

Noble    Noble 

Noble   ^ Noble 

Hei'bert    Herbert 

Ala  Lndry  Tasker 

Arento    Kohnodin 

Pirrelli    Pirrelli 

Same    Same 

Girola    Muller 

Heyd«nfeldt    Anderson 

Miller    .Olsen 

Barse    Petersen 

de  Sanno  de  Sanno 

Bayley   Bayley 

Haley    Burrell 

Strang    Strang 

Strang Strang 

Cann    Cann 

Sergi  Holland 

Neill   Neill 

Mer.  Ex Pedgrift 

Fook    Fook 

Neary  Neary 

Woodard   Woodard 

Larmer  Larmer 

'Hansen    Nelson 

Young    Young 

Brown    Knowles 

Bel'lingall    Owner 

I.eighton    Corbett 

Chafralis    Corbett 

Moore    Moore 

Murphy    Murphy 

Von  Ah   _ Von  Ah 

Pratt    Pratt 

Ollphant    Rollins 


Amt, 

1000 

llOOO: 

5954 

1800 

400 

2500 

1000 

500 

400 

400 

2500 

400 

3450 

5000 

2500 

1500 

2000 

6070 

6070 

4357 

600 

400 

2400 

200(1 

3400 

1800 

6070 

2800 

2500 

400 

450 

5700 

2500 

2500 

9000 

2000 

400, 

2500 

500 

3000 

10000 

4500 

4500 

500 

400 

400 

500 

400 

3000 

4000 

4000 

3500 

lOOO 

50O 

400 

450 

500 

400 

2500 

2500 

4000 

2270 


(503)     NO.  525  TWMjFTH,     Oakland. 
Alterations. 

Owner Haven  Estate. 

Ardiotect None. 

Conlractor,,,  A.  J.  McPhee.  2144  E-27lh 
Oakfand. 

COST.  $10011 


(505)  E  BROADWAY  134  S  21st  N 
22  E  134-?8"  S  22-8  69-100"  W  140. 
Oakland.  All  work  for  one-story 
concrete  building. 

Owner L.  H.  Humphrey.  Oakland 

Architect None. 

Contractor     G.    A.    Scott.      685      23rd. 
Oakland. 

Filed  Mar.  31.  '19.    Dated  Mar.  29,  '19. 

Foundation    */4 

Concrete    walls    poured V* 

Completed    '/4 

Usual   35   days V* 

TOTAL  COST.  $5954 

Bond.  none.     Limit.  80  days.     Forfeit. 

$2.     Plans  and  specifications  filed. 

(506)  NO.  1631  BELVEDERE.  Ber- 
kelev.     One-story    5-room    dwelling. 

Owner. WaKer  Petersen.  Prem. 

Archltc^'t None.  ^ 

Day's  work.  CO^iT.  |1800 


(-07)     NO.    22a5      JHANNING      WAY. 
Berkeley.     Garage. 

Owner C.     Mon.ton.  1500     Arch. 

Berkeley. 

Aichitect None. 

Contractor ...E.   A.   Brown.   1604   Shat- 
tuck  Ave..  Berkeley. 

COST.  $400 


(,-,08)      <0.   1065     ASHftlOUNT     AVE.. 

Oakland.       Two-story     addition     to 

dwelling. 

Owner L.  S.  Soott. 

Architect Edw.  T.   Foulkes.   Prem. 

Day's  work.  COST.  $2500 

(5011)      NO.   1427     BROADWAY.     Oak- 
land.   Alterations. 

Ownf  1- Ballard  &  Anderson.  1427 

Broadway.   Oakland. 

Architect None. 

Contractor...  Corbett    &    Bayliss.    1110 
Franklin.  Oakland. 

COST,  $1000 


(510)   NO.  1520  BROADWAY,  Oakland 
Alterations. 

Owner Wing  Chung     Lung     Co.. 

Premises. 

Architect None. 

Contractor     F.  G.  Jones.  1217  Webster 
Oakland. 

COST.  $500 


(511)     NO.      932        FIFTY-SEVENTH. 
Oakland.    Alterations. 

Owner G.  Heath,  Premises. 

Architect None. 

Day's   work.  COST.   $400 


(512)     W  FREDERICK  50  S  Kennedy 
Oakland.     Alterations. 

Owner loseiih   Fartado. 

Architect None. 

Contractor  „.0.  C.  De  Souza.  2204  15th. 
Oakland. 

COST.  $400 


-(M)  E  CARLETON  300  and  340  N 
Broadway  Terrace.  Oakland.  Two 
two-story  8-room  dwellings. 


(513)     N   FOREST   100  E   Miles   Ave.. 
Oakland.     One-.story  6-room  dwlg. 

Owner C.  J.   Pfr.-ing.  5487  Clarc- 

mont    Ave.,    Oakland. 

Architect None. 

Day's  work.  COST,  $2500 


(jH)     NO.    790      EIGHTH.      Oakland. 
Addition. 

Own«r Dr.  J.  L.  Azevedo.  Prem. 

Architect None. 

Contractor....T.    A.    Cuthbertson,    1766 

12th  Ave.,  San  Francisco. 

COST,  $400 


(515)  B  EIGHTY-FIRST  AVE  220-286 
N  Olive,  Oakland.  Two  one-story  4- 
room  dwellings. 

Owner Enterprise     Hall     Ass'n., 

Monadnock  Bldg.,  S.  F. 

Architect None. 

Contractor.  R.  H.     Cooley,  963    33rd, 
Oakland. 

COST,  $1725  eacb 


(516)  W  WHITNEY  262-423  N  65th, 
Oakland.  Two  one-story  o-rooir 
dwellings. 

Owner ;...H.  C.  Pfrang,  5507  Col- 
lege Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  I2500  each 


(517)  S  LAWTON  AVE  500  E  Col- 
lege Ave.,  Oakland.  One-story  five- 
room  (^welMng. 

Owner H.  C.  Pfrang,  5507  Col- 
lege Ave.,  Oakland. 

Architect. None. 

Day's  work.  COST,  $250( 


(518)     N  LYON     AVE     363  W     High 
Oakland.     One-story   4-room   dwlg. 

Ownei ', -Mrs.    A.    W.    Tinnie,    274( 

-     Short,  Oakland.  ■ 

Architect '. None. 

Contractor, ...Gus     A.     Anderson,    236i 
High.  Oakland. 

COST,  $150( 


(519)  S  SIXTY-FIRST  100  W  Baker 
Oakland.     Ooe-story   5-room   dwlg. 

Owner LoUis     Savart,  835     57th 

Oakland. 

Architect None. 

Day's  work.  COST.  $200( 

(520)  S  5  LOT  64.  all  Lot  63  and  N  1( 
Lot  62  Blk  "A  "  Map  Broadway  Ter 
race.  Oakland.  All  work  for  two 
story   frame   dwelling. 

Owner W.     I.  Brobeek.     Crocke: 

Bldg.,  San  Francisco. 

Architect Earle      B.      Bertz.      2831 

Union.  San  Francisco. 

Contractor,  Charles  W.  Gompertz,  IK 
Jessie,  San  Francisco. 

Filed  Mar.  31,  '19.    Dated  Mar.  27,  '19 

Roof  on  25*^ 

Brown  coated 25° 

Completed  and  accepted 25? 

Usual  35  days 25? 

TOTAL  COST  plus  $500,  but  not  ovei 
$6070. 

Bond.  $3100.     Sureties.  George  L.  Cen 

ter  and  Charles  T.  Spade.     Limit,  12( 

days.    Forfeit.  $20.     Plans  and  specifl 

cations  filed. 


(521)  S  15  LOT  62,  all  Lot  61  Blk  "A' 
Map  Broadway  Terrace.  Oakland 
All  work  for  two-story  frame  dwlg 

Owner W.     I.  Brobeek,     Crocke: 

Bldg..  San   Francisco. 

Architect Earle      B.      Bertz.       2*31 

Union,  San  Francisco. 
Contractor,  .Charles  W.  Gompertz.  11' 

Jessie,  San  Francisco. 
Filed  Mar.  31,   19.    Dated  Mar.  27,   IJ 

Roof  on  25" 

Brown  coated  25' 

Completed  and  accepted 25' 

Usual  35  days 25' 


TOTAL  COST  plus  |500.  but  uot  over 

$6070. 
Bond,  $3100.    Sureties.  George  L.  Cen- 
ter and  Charles  T.  Spade.     Limit,  120 
days.    Forfeit,  $20.     Plans  and  specifi- 
cations filed. 


(522)  N  .MATHER  180  W  Gilbert  th 
along  Mather  53,  Oakland.  All  work 
for  two-story  6-roora  dwelling. 

Owner Mrs.  Capt.  J.   P.   Hansen, 

Oakland. 

Architect None. 

Contractor    -Edw.    Olsen,   264    .Mather, 

Oakland. 
Filed  Apr.  1,    19.     Dated  Mar.  1,  '19. 

Frame   up   ^4 

Brown    coated   V4 

Completed   »4 

Usual   35   days % 

TOTAL  COST,  $4357 
Bond,  none.  Limit.  90  days.  Forfeit, 
$2.    Plans  and  speclSc.ations  filed. 

(523)  NO.  1120  DELAWARE,  Oakland 
One-story  3-room  dwelling 

Owner ifrs.   Forss,    1010   Bristol, 

Oakland. 

Architect None. 

Day's  work.  COST,  $600 


BUTLDINa  AND  ENGINEEBING  NEWS 

Brown    coated   M 

Completed  an-d  accepted M 

Usual   35  days V* 

TOTAL  COST  plus  $500.  but  not  over 

$6070. 
Bond,  $3100.    Sureties,  George  L.  Cen- 
ter   and   Charles   T.    Spader.     "Limit, 
120   days.     Forfeit.     $20.     Plans     and 
specifications  filed. 
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REPAIRS 

■,524)     NO.  273     E-TENTH.     Oakland. 
Fire  repairs. 

Owner Frona     J.     Ernst.      3528 

Rhoda  Ave.,  Oakland. 

Architect None. 

Contractor. ...A.  B.  Chase,  2022  Damuth 
Oakland. 

COST,  $400 


(525)     S  YGNACIO  260  E  Cole,  Oak- 
land.    One-story  5-room  dwelling. 

Owner S.  E.  Damgard,  1352  89th 

Ave..  Oakland. 

Architect None. 

Day's  work.  COST.  $2400 


(526)  N-M-  E-POURTEENTH  AND 
79th  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner Justus  Norris,  2828  Rich- 
mond Ave.,  Oakland. 

Architect None. 

Day's  work.  COST.  $2000 


('527)  W  TWENTY -SEVENTH  AVE 
125  S  E-ieth,  Oakland.  One-story 
5-room  dwelling. 

Owner S.  Hansen  Braar.  3242  E- 

12th,  Oakland. 

Architect None. 

Contractor. ..W.    Johnson.    322«    Ade-» 
4  line.  Oakland. 

r  (X>P  r.  $3400 


(528)  SE  EIGHTY-EIGHTH  AVE  & 
"A,"  Oakland.  One-story  4-room 
dwelling. 

Owner Peter  Ghione. 

Architect None. 

Contractor    -L.     R.  Martin.  1034     Per- 
alta  Ave.,  San  Leandro. 

COST.  $1800 


(529)  E  CARLETON  180  N  Broad- 
way Terrace  being  S  20  Lot  65  and 
N  20  Lot  64  Blk  "A"  Map  Broadway 
Terrace,  Oakland.  All  work  for  two- 
story  8-room  frame  dwelling. 

Owner W.     I.  Brobeck.     Crocker 

Bldg.,  San  Francisco. 

Architect Earle      B.      Bertz,      2832 

'  Union,  San  Francisco. 
Contractor  ...Charles  W.  Gompertz,  110 

Jessie,  San  Francisco. 
Piled  Apr.  1.  '19.    Dated  Mar.  27.  '19. 
Roof  on  M 


(530)     NO.  2720  SAN  JOSE  AVE.,  Ala- 
meda.    One-story  6-room  dwelling. 

Owner G.   H.   Noble,   2205   Santa 

Clara  Ave.,  Alameda. 

Architect None. 

Davs  work.  COST,  $2800 


(531)     NO.     1176     PEARL,     Alameda. 
One-story  5-room  dw^elling. 

Owner G.  H.   Noble,  2205   Santa 

Clara  Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $2500 


(532)  NO.    3281      GARFIELD     AVE., 
Alameda.    Addition. 

Owner C.   D.  Herbert.  Premises. 

Architect None. 

Day's  work.  C;pST.  $400 

(533)  NO.  22»5  LINCOLN  AVE..  Ala- 
meda.    Addition. 

Owner Alameda   Steam   Laundry. 

Premises. 

Architect None. 

Contractor....T.    Tasker,  1211     Regent, 

Alameda. 

COST,  $450 


(534)  N-W  LINCOLN  A\T:  AND  6th, 
Alameda.  Two  one-story  5-room 
dwellings. 

Owner C.  A.  Arento,     710    Walla 

Vista  Ave.,  Oakland. 

Architect None. 

Contractor.. .JI.    Kohnodin,    2610    62nd 
Ave.,  Oakland. 

COST,  $2850  each 


(535)  N  E-T^\'EN'TT-FOURTH  70  E 
23rd  Ave.,  Oakland.  One-story  4- 
room  dwelling. 

Owner O.  Pirrelli,     5*5     Cavour, 

Oakland. 

Architect None. 

Day's  work.  COST,  $2500 


(536)  N-E  TWENTY -THIRD  AVE  & 
E-14th,  Oakland.  One-stor-  4-room 
dwelling. 

Owner O.  Pirrelli,     545     Cavour, 

Oakland. 

Architect None. 

Day's  work.  COST,  $2500 


(537)     E  TELEGRAPH  AVE  73  N  44th 

Oakland.     One-story  brick  garage. 
Owner F.  Girola,  44th  and  Tele- 
graph Ave.,  Oakland. 
Architect Clay  N.  Burrell,  1st  Sav- 
ings Bank  Bldg.,  Oakland. 
Contractor  ...F.     A.  Muller,     Syndicate 
Bldg.,  Oakland. 

COST,  $9000 


(538)  E  LINCOLN  AVE  450  N  Hop- 
kins. Oakland.  One-story  5-room 
dwelling. 

Owner T.  F.  Heydenfeldt. 

Architect None. 

Contractor-..Anderson   &  McCoy,   9302 
Birch,  Oakland. 

COST,  $2000 


(•539)     NE    E-FOURTEENTH    &    24th 

Ave.,  Oakland.     Addition. 
Owner Grant  D.  Miller,  Premises 


Architect None. 

Contractor.— Alfred     Olsen,  565 
Oakland. 

COST,  $400 


16th, 


(540)  SE  THIRTY-FIFTH  AND  AL- 
lendale  Aves.  Oakland.  Alteration.s 
and  additions  to  two-story  flat  and 
store  building. 

Owner J.  Le  Barse. 

Architect None. 

Contractor. ..J.    Petersen,    3823    Agna 
Vista,  Oakland. 

COST,  $2500 


(541)     NO.      1853     THIRTY-EIGHTH 
Ave.,  Oakland.    Addition. 

Ow^ner F.  L.  de  Sanno,  Premises. 

Architect None. 

Day's  work.  COST,  $500 


(542)     N    CHICACK)  55     N  4th    Ave., 
Oakland.    One-story  $-room  dwlg. 

Owner W.  S.  Bayley,  428  Hanover 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST.  $3000 


(543)  W  CHENEY  99  N  Rand  Ave., 
Oakland.  Two-story  18-room  apart- 
ments. 

Owner H.    W.  Haley,    559    16th, 

Oakland. 
Architect Clay  N.  Burrell.  1st  Sav- 
ings Bank  Bldg..  Okd. 
Day's   work.  COST.  $10,000 


(544)  N  EXCELSIOR  BLVD.  365  W 
Spruce,  Oakland.  Two-story  7-room 
dwelling. 

Owner F.  N.  Strang,  1405  Central 

Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $4500 


(545)  B  HARVARD  ROAD  167  N 
Lakeshore.  Oakland.  Two-story  7- 
room  dwelling. 

Owner F.  N.  Strang,  1405  Central 

Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $4500 

(546)  NO.  3733  MAYBELLE  AVE., 
Oakland.     Alterations. 

Owner J.  B.  Cann,  Premises. 

Architect None. 

Day's  work.  COST,  $500 

(547)  NO.  1859  THIRTY -EIGHTH 
Ave..  Oakland.    Addition. 

Owner Jos.   Sergi.  Premises. 

Architect None. 

Contractor.. -W.   J.   Holland,   62nd  and 
Grove.  Oakland. 

COST,  $400 


(548)     NO.   4255  TERRACE,  Oakland. 
Garage. 

Owner M.  F.  Neill.  Premises. 

Architect None. 

Day's  work.  COST.  $400 


(549)     NW  THIRTEENTH  &  FRANK- 
lin,  Oakland.    Alterations. 

Owner ^ferchants'   Exchange. 

Architect None. 

Contractor. ..Jas.  H.  Pedgritt,  56'5  16th, 
Oakland. 

COST,  $500 


(550)     NO.       379     NINTH,     Oakland. 
Alterations. 

Owner Chin  Fook.  Premises. 

.\rchitect None. 

Day's  work.  COST,  $400 
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(•:.51)  I'IKD.MONT  MANOR  Lot  5  J, 
Piedmont.  One  and  one-half-story 
frame  dwelling. 

Owner W.   F.    Neary,   1701    Tele- 

gi-aph  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $3000 


(552)     NOVA     PIEDMONT     Lot      72, 
Piedmont.     Two-story  frame  dwlg. 

Owner Mabel       Woodard,       4025 

Brighton   Ave.,  Oakland. 

Architect None. 

Contractor....E.      W.      Woodard,      4025 
Brighton  Ave..  Oakland. 

COST,  $4000 


(553)  W  •CLAREMONT  AVE  60  from 
Eton;  No.  3208,  Berkeley.  Two-story 
7-room  dwelling  and  garage. 

Owner Edw.  Larmer,  470  Boule- 
vard Way,  Oakland. 

Architect None. 

Day's  work.  COST,  $4000 


(>5i54)  W  .MONTEREY  i^  way  bet. 
Posen  and  Hopkins,  Berkeley.  One 
and  one-half-story  7-room  dwelling. 

Owner H.   L.  Hansen,  Berkeley. 

Architect None. 

Contractor  .0.  E.   Nelson,     537     66th, 
Oakland. 

COST,  $3500 


(555)     NO.  1126     DELAWARE     AVE., 
Berkeley.     One-story    3-room    dwlg. 

Owner.. R.  L.  Young,  Premises. 

Architect None. 

Day's  work  COST,  $1000 


ELEVATOR 

(556)  S  TWENTY-THIRD  50  W 
Broadway,  Oakland.  Sidewalk  ele- 
vator. 

Owner Brown  Undertaking  Co. 

Architect None. 

Contractor    .Wm.      Knowles.      Central 
Bank  Bldg.,  Oakland. 

COST,   $500 


(557)     NO.  348  PALM  AVE..  Oakland. 
Hot  house. 

Owner R.    R.    Bellingall,    Prem. 

Architect None. 

Day's  work.  COST,  $400 


Oak- 


(SiSS)     NO.   1212     BROADWAY, 
land.     Alterations. 

Owner J.  H.   Leighton,  Prem. 

Architect None. 

Contractor ...Corhett     &  Bayliss,     1110 
Franklin,  Oakland. 

COST,  $450 


(559)     NO.  402  FIFTEENTH.  Oakland 
Alterations. 

Owner Chafralls    &    Peppas,    402 

V5th.  Oakland. 
Architect    ...  None. 

Contractor    -Corbett    &    Bayli.ss,    1110 
Franklin,  Oakland. 

COST,  $500 


(.5(50)   NO.  728  FORTY-FOURTH,  Oak- 
land.    Addition. 
Owner  Michael  Moore.  Premises. 

Architect None. 

Day's  woik.  COST,  $400 


(561)  y  T^ORTY-SECONO  50  W  Web- 
ster Oakland.  One-story  five-room 
dwelling. 

Owner J.  E.  Murphy.  1823  Grove. 

Oakland. 

Architect    ...  None. 

Day's  work.  COST,  $2500 
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(562)  E  SIXTV-FOURTH  AVE  600  N 
E-14th,  Oakland.  One-story  5-room 
dwelling. 

Owner Peter  Von  Ah,   1725   64th 

Ave.,  Oakland. 

Ai-chitect None. 

Day's  work.  COST.  $2500 

(563)  SW  GLBNDORA  &  EL  CBNTRO 
Ave..  Oakland.  Two-story  6-room 
dwelling. 

Owner Rebecca  A.  Pratt.  4605  El 

Centro  Ave..  Oakland. 

Architect None. 

Contractor  ..H.     S.     Pratt,     4605     El 
Centro   Ave.,   Oakland. 

COST,  $4000 

(564)  E  TWENTY-SECOND  AVE 
ni.!>8  NW  23rd  Ave  NW  45  SE  65 
SW  32.22  SW  46.01,  Oakland.  All 
work  for  one-story  5-rooni  dwelling. 

Owner David  D.  Oliphant  Jr.,  216 

Montccito  Am-..  Oakland. 

Architect None. 

Contractor.E.   E.    Rollins,   357   Athol 

Ave.,  Oakland. 
Filed  Apr.  5.  '19.     Dated  Dec.  6.  '18. 

Frame   up   14 

Ready   for   lath ii 

Completed   and  accepted..... 14 

Usual   .36   days 14 

TOTAL  COST.  $2270 
Bond.  none.  Limit.  90  days.  Forfeit. 
$5.      Plans    and    specifications    filed. 

_  . . « 

:jrii,in\(;  ( o\TR.\rTs 


Fresno  Coiintv. 


LOTS  30.  31  AND  32  BLK  51,  Fre.sno. 
Alterations. 

Owner Kee  Fon. 

Architect None. 

Contractor  ...F.     J.  Stone.    304     Mason 
Bldg.,  P"^sno. 

COST.  $9025 


COR.  oANTA  FE  AND  SANTA  CLARA 
Sts.,  Fresno.     Engine  room. 

Owner Guggenhime     &  Co.,     546 

Santa  Fe  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2000 


LOT  1  Van  Ness  Tract,  Fre.sno.  Ice 
house. 

Owner Peoples     Ice      Co.,     2052 

Anna  St.,  Fresno.      "^ 

-Architect None. 

Contractor  ..C.   E.   .McDaniel.  Fresno. 
COST.  $1137 

SO.  727  PINE  ST..  Fresno.     Garage. 

Owner. Max  Chan.  Fresno. 

-Architect None. 

Contractor.  .E.  J.  Farr.  245  Forthcamp 
St..  Fresno. 

COST.  $960 

W  50  FT.  IXyr  11  BLK  13.  Hazel  wood 
-Add'n.,  Fresno.  Frame  dwelling  and 
gar.ige. 

Owner Reese     &     Atkins,     3643 

Piatt  St.,  Fresno. 

■^  rchiiect None. 

Day's  work.  COST.  $2800 

.'^  V,  LOT  3  Wapella  Tract.  Fresno. 
Frame  dwelling. 

Owner C.  E.  Harman,  Fresno. 

Architect None. 

Day's  work,  COST,  $3500 


U)T  12  BLK  12,  Cedar  Park.  I're.*no. 
Frame  dwelling  and  garage. 

Owner Thos.     Montgomery,      274 

Thesta  St.,  Fresno. 

Architect None. 

Day's  work.  COST.  $.3000 


I.OTS  12.  19  AND  20  BLK  1,  Palm 
Heights,  Fresno.  Two  frame  dwell- 
ings and  garages. 

Owner K.  C.  Buwalda,  3411  Ven- 
tura St.,  Fresno. 

Architect None. 

Day's  work.  COST.  $2850  each 

E  49  FT.  LOT  1  BLK  6,  Hazelwood. 
Frame  dweHing. 

Owner E^v.ing-McDaniel  &  Meux. 

1929  Fresno  St..  Fresno. 

Architect None. 

Day's  work.  COST,  $2000 


ALTA  VISTA  TRACT  I^T  2  BLK  16, 
Fresno.  FVame  dwelling  and  garage 

Owner A.  W.  Smith,  850  "T"  St.. 

Fresno. 

Architect None. 

Day's  work.  COST.  $4000 


LOTS  34  AND  35  BLK  16,  North  Park 
Terrace,  PrevSno.  Frame  dwelling 
and  garage. 

Owner J.  M.  Burwell,  Fresno. 

Architect None. 

Contractor  .  .J.  D.  Shea,  Fresno. 

COST,  $5500 


LOTS  23  &  24  BLK  51,  K.  B.  Heights, 
Fresno.  Frame  dwelling  and  garage 

Owner K.  B.  Heights  Co.,  Fresno 

Architect None. 

Contractor  ..F.  J.  Stone,     304     Mason 
Bldg..  Fresno. 

•     COST,  $4500 


LOTS  59  AND  60  BLK  1.  Yosemite  Ad- 
dition,  Fresno.     Frame    dwelling. 

Owner D.  E.  Mathews,  Fresno. 

Architect None. 

Contractor.  ...Reese     &     Atkins,     364-3 
Piatt  St.,  Fresno. 

COST.  $3300 


LOTS  24  AND  25  BLK  8,  Fresno 
Heights,  Ftesno.  Frame  dwelling 
and  garage. 

Owner J.  G.  Aloodey,  1812  Tulare 

St.,  Fresno. 

Architect None. 

Contractor  .  .J.  L.  Berg.  Fresno. 

COST,  $4000 


LOTS   4  AND  5,  Englewood  Addition, 
Fresno.     Frame  dwelling. 

Owner R.  S.  Fine,  Fresno. 

-Architect None. 

Contractor  ..R.      C.      Blackwell.      210 
Trust  Co.  Bldg..  Fresno. 
COST,  $5000 


LOTS  2P:  iO.  31  AND  32  BLK  6,  Palm 
Villa  Tract.  Fresno.  All  work  for 
two  frame  bungalows  and  2  garages. 

Owner  Fresno     Home      Builders. 

1231  "I"  St..  Fresno. 

Architect None. 

Contractor...  Yarnell  &  (Jarges.  2,327 
White  St..  Fresno. 

Filed  -Mar.  31.  '19.    Dated  Mar.  27,  '19. 

Roofs  on  1^ 

Plastering    completed 14 

Completed   ^ 

Usual   35  days 14 

TOTAL  COST.  $3300  each 

Bond,  $1700  and  $1&50.    Sureties,  I.  L 

Coast  and  J.  M.     Brown.     Limit.     90 


days.    Forfeit,  none.    Plans  and  speci- 
fications filed. 


CX)R.  TULARE  AND  "F"  STS..  Fresno. 
Alteration  to  one-story  building. 

Owner Mar  Chong  and  Mar  Oak, 

Fresno. 

Architect None. 

Contractor  ...F.     J.  Stone,  304    Mason 
Bldg.,  Fresno. 

Filed  Apr.  1,  '19.    Dated  Mar.  28.  "19. 

Walls  up  and  sill  in  place $2267.25 

Roof  on  2267.25 

Completed   ~ 22€7.25 

Usual  35  days 2267.25 

TOTAL*  COST.  $9029.00 

Doud,  $2268.       Sureties,  G.  A.     Adams 

and  J.     A.   Venard.     Limit,  60     days. 

Forfeit,  $10.     Plans  and  specifications 

Bled. 


COMPIETION  NOTICES. 


Fresno   Connty. 


Recorded  Accepted 

Apr.  3,  1919— SEC  19.  20-15,  Oil  Well 
No.  119,  Fresno.    Southern  Pacific 

Co  to  whom  it  may  concern 

April  2.  1919 

Mar.  28,  1919— ^SEC.  29,  20-15,  Fres- 
no. Derrick  and  Rig  No.  10.  South- 
ern Pacific  Co  to  whom  it  may 
concern Mar.  25,  1919 

' _♦ ■ 

BlILPLXG  COXTRACTS. 

Hantn  Clara  Connt}'. 

STAMFORD    UNIVERSITY    CAMPUS, 
Palo   Alto.     All      work    for     storm 
water  sewer  from  Library  Building. 
Owner Leland  Stanford  Jr.  Uni- 
versity,  Premises. 

Architect Hunter  &  Hudson,  Rialto 

Bldg.,  San  Francisco. 
Contractor    -Cashil    Bros.,   201   Homer 

St.,  Palo  Alto. 
Filed  Mar.  19,  '19.    Dated  Mar.  7,  '19. 

As  work  progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $1695 
Bond,  $847.  Surety,  Fidelity  &  Deposit 
Co.  of  JIaryland.  Limit,  45  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

ON  STEVENS  CREEK  ROAD  opp. 
.Mayellen  St..  near  San  Jose.  All 
work  for  one-story  frame  dwelling. 

Owner D.    Di    Fiore,    106    N-17th 

St.,  San  Jose. 

Architect C.  S.  McKenzie.  511  Bank 

of   San   Jose    Bldg.,   S.    J. 
Contractor  ...J.    B.    Lamb.    670    S-llth 

St.,  San  Jos*. 
Filed  Mar.  26,  '19.    Dated  Mar.  26,  '19. 

Frame   up   $15'50 

1st  coat   plaster  on 1550 

When  completed  1550 

U.sual   35   days 1550 

TOTAL  COST.  $6200 
Bond,  $3100.  Sureties,  W.  S.  Holmes 
and  J.  H.  Pierce.  Limit.  75  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

COMPLKTIOX  XOTICE.S. 

Hanta  Clara  Connty. 

Recorded  Accepted 

Mar.  25.  1 91 9— ST  ANFOR  D  UNI- 
versity  Campus,  Palo  Alto.  Le- 
land   Stftp.fQrd    Jr    University    (o 
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American   Marble  &  Mosaic  Co 

March   6,   191!) 

^ 

Bi;n>I>I\(i  C0NTRACT8. 

Sacramento  County. 

FRONT  ST.,  bet.  "L"  and  "M"  Sts., 
Sacramento.  Repave  2  feet  on  out- 
side track. 

Owner Southern  Pacific  Railroad 

Architect None. 

Contractor  ...Clark  &  Henry  Constr.  Co 
Ochsner      Bldg..       Sacra- 
mento    COST.   2oc   sq.   t(. 
Filed  .Mar.  27,  '19.     Dated  .Mar.  6,  '19. 

NO.  2906  "E"  ST.,  Sacramento.  Frame 
building. 

Owner S.  Mackey,  1048  34th  St., 

Sacramento. 

Architect None. 

Pay's  work.  COST,  $2500 

NO.  136'5  FIFTY-SIXTH  ST.,  Sacra- 
mento. One-story  5-rooni  frame 
dwelling. 

Owner Geo.  Haake.  Premi.ses. 

Architect None. 

Day's  work.  COST.   $2000 

HI  ilium;  (OXTUACTS. 
San  .|oai|uin  County. 

LOT  .J  BLK  "H"  McCloud's  Add  tion. 
Stockton.     Frame   residence. 

Owner J.  A.   Nesbit,  38   S-Sutter 

St.,  Stockton. 

Architect None. 

Contractor  ...H.  J.  Le  Blonc.  Stockton. 

Filed  Mar.  27,  '19.     Dated  Mar.  17.  '19. 

COST.   $1903 

.S  P  E  R  R  Y  ADDITION,  Stockton. 
Frame  dwelling. 

Ownei... A.  B.  Gold.smith,  Stockton 

;>rchitect None. 

Bay's  work.  COST,  $25,000 

LAFAYETTE  ST.,  Bet.  Stanislaus  and 
Grant  Sts.,  Stockton.  Two  frame 
dwellings. 

Owner Pietro   Repetto,   Stockton. 

Architect None. 

Dav's  work.  COST,  $2200  each 

FRAJIE   D\\'BLLING 

FAIR  OAKS,  Stockton.     Frame  dwlg. 

Owner C.   Baerlocker.   Stockton. 

Architect None. 

Dsy's  work.  COST.  $2000 

FACTORY 

STOCKTON.     All   work  for  factory. 

Owner Holt    Alfg.    Co..    S-Aurora 

St.,  Stockton. 

Aicbitect Nord. 

Day  s  work.                          COST.  $5000 
♦ 

LIENS  FILED. 

Han  .)oa((uin  Connty. 

Recorded  Amount 

Recorded  Amount 

.Mar.   27.   1919— LOTS   10   &   12   BLK 

138    IE   of   Center   St.).   Stockton. 

W  C  Simpson  and  J  A  Stewart  (as 

Simpson   &  Stewart)     vs  Wm     H 

Bennett    $348 

♦ 

COMPLETION    NOTICES. 

San  Joaquin  County. 

Recorded  Accepted 

Apr.  2.  1919-  IX)TS  10  AND  12  BLK 
138,  E  of  Center  St..  Stockton.     W 
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H  Bennett  to  Murphy  &  Riley... 

.March    25,   1919 


SIX  .MILES  OF  STREET  IMPROVE- 
MENT PLANNED. 

SANTA  BARBARA,  Cal.— Street  im- 
provements decided  upon  by  the  City 
Council  now  aggregate  about  six 
miles.  The  projects  include  the  pav- 
ing of  San  Andres  street  from  Canyon 
Perdido  to  the  proposed  paving  of 
Mission  from  Bath  to  St.  Andres;  Mo- 
doc road  from  the  city  limits  to  its 
intersection  with  Mission;  Castillo 
street  from  Micheltorena  to  Fourth 
avenue;  nin-e  blocks  on  East  Monte- 
cito  street  and  fifteen  block  on  West 
Montecito  street;  about  10.000  ft.  of 
the  Around-the-City  boulevard  from 
Moreno  road  to  Clifton  street;  Los 
OHvos  street  from  Garden  to  Santa 
Barbara  street;  Padre  from  State  to 
Laguna  street;  and  the  grading  and 
sewering  of  Carpenteria  street  from 
Salinas  to  Clifton  street. 

IJM>S     OPENED  FOR     .STREET     IM- 
PROTEMEXT. 

LOS  ANGELES,  Cal.— George  H. 
Oswald,  O.  T.  Johnson  Bldg..  Los  An- 
geles, submitted  the  lowest  bid  at 
about  $115,828.30  for  grading  and 
paving  and  constructing  stoim  drains 
and  a  pedestrian  subway  in  Hunting- 
ton Drive  between  Huntington  Drive 
South  and  Hillsdale  Drive  and  other 
streets  in  the  Rose  Hill  and  Pyrites 
street  improvement  district.  Mr. 
Oswald  .submitted  the  lowest  bid  on 
this  work  in  July,  1918,  at  $103.320.65. 
and  was  awarded  the  contract  the 
following  November,  but  declined  to 
enter  into  a  contract  claiming  price.'? 
of  labor  and  materal  had  advanced 
on  account  of  the  war.  This  r-  a  ca.-i 
job,  the  cost  to  be  borne  oqually  by 
the  city  and  the  Pacific  Elec'ric  Rail- 
way Company.  The  cf  ntract  invo've:-: 
180.152  sq.  ft.  of  grading  and  prot?c'ed 
concrete  paving;  3o9S  s(|.  ft.  grading, 
oiling  and  rolling;  85*0  lin.  ft.  cement 
curb,  1790  sq.  ft.  cement  s'dowalk;  7O0 
sq.  ft.  concrete  gutter,  slor 'i  drains, 
sanitary  sewers  and  a  pedestrian  sub- 
way under  the  Pacific  Electric  tracks. 
Otlicr  bidders  were  Bryant  &  Austin, 
Inc..  Geo.  R.  Curtis.  Fairchild-Giliiio:?. 
Wilton  Co..  Chas.  D.  Soteras.  F.  V.  Mc- 
Peak.  James  H.  Rooney,  Tryon  & 
Brain. 


BlIKS  WANTED  FOR  IJI{ID4iE. 

LOS  ANGELES.  Cal.— Unt'l  2  P.  M., 
April  21.  bids  will  be  received  by  the 
Supervisors  of  Los  Ange'e;  County 
for  the  construction  of  a  timber  bridge 
over  the  San  Gabriel  river  on  Center 
street.  The  bridge  will  be  a  single 
span  Howe  truss.  60  feet  -i  length, 
with  pile  foimdation.  Plan.-;  -nd  speci- 
fications may  be  s€en  at  the  otnce  of 
thie  Board  of  Supervisor.^  Hall  of 
Records.  Certified  check  f^i-  10  per 
cent  required  with  each  bid.  A.  M. 
McPherron.  Clerk  of  Board. 


Crushed  Rock  Contract  Aivanled. 

MERCED,  Merced  Co.,  Cal.— The 
-Merced  Sand  &  Gravel  Conipany  has 
been  awarded  the  contract  at  60c  per 
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ton  for  furnishing  31,000  tons  of 
crushed  rock  f.  o.  b.  Arbundel  for  use 
on  the  first  two  sections  of  the  per- 
manent county  highway  system.  The 
company  will  install  a  rock  crushing 
plant  at  Snelling  to  crush  deposits  of 
rock  from  gold  dredging  operations. 


B0.4I>     niPROYEMENT     PLAUNED. 

LOS  ANGELES,  Cal.— H.  R.  Postel, 
IT.  S.  Engineer,  has  been  in  conference 
with  the  Supervisors  of  Los  Angeles 
county  regarding  the  construction  of 
the  proposed  San  Gabriel  Canyon  road 
from  a  point  five  miles  north  of  Azusa 
to  Shoemaker's  ranch,  a  distance  of 
forty  miles,  where  it  will  join  the 
highway  leading  to  Palm  Springs. 
There  is  now  available  from  the  fed- 
eral aid.  road  funds  for  this  project 
$127,000.  The  county  has  agreed  to 
provide  an  equal  amount  but  what 
proportion  of  this  can  be  made  im- 
mediately has  not  been  determined. 
The  county  road  department  has  a 
steam  shovel  in  the  canyon  which  can 
be  utilized  for  the  work  and  County 
Road  Commissioner  Joyner  has  advis- 
ed that  the  work  be  done  by  force  ac- 
count, using  the  funds  as  they  are 
available.  Engineer  Postle  will  make 
a  report  on. the  matter  to  the  oflSce  of 
the  U.  S.  Forest  Service  at  San  Fran- 
cisco. 
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SEWER  CONTRAf'TS  AWARDED 

SACRAMENTO,  Cal.— The  City  Com- 
missioners, M.  J.  Desmond,  City  Clerk, 
has  awarded  contracts  as  follows: 

To  F.  A.  Mclntyre,  3526  4th  Ave., 
Sacramento,  improving  the  easements 
through  lots  73  to  82,  inclusive,  of 
Subdivision  B,  South  Sacramento; 
consitructing  an  8-inch  vitrified  iron- 
stone pipe  sewer. 

Improving  Magnolia  Court  along 
the  center  line  of  the  aforesaid  ease- 
ments, produced,  from  the  W  line  of 
Magnolia  Court  to  its  center  line; 
thence  S  from  the  last  mentioned  point 
tt)  the  N  line  of  Third  avenue,  by  con- 
structing an  S-in.  vitrified'  ironstone 
pipe  sewer. 

To  J.  W.  Terrell,  111  29th  St.,  Sac- 
ramento, to  improve  the  alley  between 
Second  avenue  and  Castro  Way,  be- 
tween 24th  and  2Mh  streets,  by  the 
construction  of  an  8-inch  vitrified 
ironstone  pipe  sewer. 


Street  Improvement  fontraot  Awarded 

LOS  ANGELES,  Cal.— J.  A.  Hill,  695 
South  Westmorland  avenue,  Los  An- 
geles, was  awarded  the  contract  at 
$16,472.99  for  the  improvement  of  Ca- 
rillo  street  between  West  Kensington 
road  and  Bellevue  avenue,  involving 
46.464.ei  sq.  ft.  of  rough  grading. 

W.  N.  Hendricks  submitted  a  hid  of 
$16,179.65,  but  it  was  not  considered. 
C.  T.  McLain  submitted  a  bid  of  $16- 
734.23  and  M.  S.  Cummings  a  bid  of 
$17,901.22. 


pole  single     throw,  15,000-volt,     200- 
ampere  oil  circuit  breaker. 

IRRIGATION  CONTRACT  AWARDED 

BEND,  Ore.— Fordhain  &  Mcl/augh- 
lin  of  La  Pine,  Ore.,  have  been  award- 
ed a  contract  at  approximately  $275,- 
000  for  the  completion  of  the  Morson 
Irrigation  project  between  La  Pine 
and  Crescent.  Work  on  the  west  unit 
of  the  project,  consisting  of  10,000 
acres,  will  be  started  immediately. 


PLANS  FOR  BRIDGES  ORDERED. 

SAX  JOSE.  Sa.ita  Clara  Co.,  Cal.— 
The  County  Supervisors  have  in- 
structed the  County  Surveyor  to  pre- 
pare plans  and  specifications  for  the 
following  bridges:  Highland  bridge 
over  the  Las  Animas  creek,  3  wooden 
bridges  on  Columbet  avenue.  1  hridge 
on  New  avenue  and  Rucker  avenue,  all 
in  Supervisor  District  No.  1. 

Henry  A.  Pfister  is  County  Clerk. 

PAVING  CONTRACT  AWARDED. 

MADERA,  Madera  Co.,  Cal.— Hugh 
Crummey.  Hearst  BMg.,  San  Francis- 
<o.  was  awarded  the  contract  at 
$5  542.60  for  paving  "C"  street  south 
of  Sixth  street.  He  also  has  the  con- 
tract for  paving  the  alleys  between 
■T"  and  "E"  streets  and  Yosemite  and 
i;ix!!!  streets, 


HIGHWAY    ENGINEER    SELECTED. 

EL  CENTRO,  Imperial  Co.,  Cal.— 
George  R.  Wade,  City  E:ngineer  of 
Brawley  has  been  selected  as  highway 
engineer  of  the  recently  appointed 
highway  commission  of  Imperial 
county.  A  north  and  south  road  from 
Calexico  to  Niland  has  been  agreed 
upon  as  a  part  of  the  improved  high- 
way system. 


BIDS     WANTED     FOR     TRACK 
SPECIAL  WORK. 

SAN  FRANCISCO.— Bids  will  be 
received  until  April  9.  1919,  bet.  2  and 
3  P.  M.,  by  the  San  Francisco  Board 
of  Public  Works  for  furnishing  and 
delivering  Track  Special  Work,  Con- 
tract 113.  Municipal  Railway  System. 

Plans  and  specifications  on  file  in 
in  the  office  of  the  Board  of  Public 
Works,  City  Hall. 


TO  FIGURE     APARTMENT    HOUSE 
AND  RESIDENCE  SHORTLY. 

SAN  FRANCISCO.— From  the  office 
of  August  G.  Headman,  New  Call 
Bldg.,  plans  will  shortly  go  out  for 
figures  for  a  three-story  frame  apart- 
ment house  to  cost  about  $40,000;  a 
country  home  to  cost  $20,000,  and  sev- 
eral small  alteration  jobs. 


Copper   Wlr«   Contraot    Awarded. 

GLENIDA'LE.  Los  Angeles  Co.,  Cal.— 
U.  S.  Steel  Products  Company  was 
awarded  the  contract  for  furnishing 
13,600  lbs.  of  2-0  triple  braid  copper 
wire  to  the  city  at  $19.42  per  100  lbs. 
The  General  Electric  Company  was 
aiwarded  the  contract  at  $2238  for  fur- 
nishing a  60  K.  V.  A.  150  ampere, 
type  C  induction  feeder,  anl  Pacific 
Electric  Manufacturing  Co.  the  con- 
tract Rt  $725  for  furnishing  t^  three. 


TUNNEL    CONTRACT    AWAITS    SU- 
PREME COURT  DECISION. 

LOS  ANGBLES,  Cal.— The  Second 
street  tunnel  case  will  be  taken  to  the 
Supreme  Court  of  the  State  for  final 
review.  The  Board  of  Public  Works 
was  willing  to  accept  the  mandate  of 
the  appellate  court  compelling  the  city 
to  enter  into  a  contract  with  John 
Hayes  at  his  bid  of  $99(5,773  for  the 
construction  of  the  tunnel,  but  it  de- 
veloped that  a  Supreme  Court  decision 
was  necessary  to  permit  the  financing 
of  the  job. 


PANAMA    CANAL    SUPPLY    BIDS 
WANTED. 

PANA^IA  CIRCULAR  1267  —Pro- 
posals for  Iron  or  Steel  Pipe.  Steel 
Gears,  Wire  Rope,  Compression  and 
Priming  Cups,  Water  Gauges,  Brass 
Grommets,  Twist  Drills,  Riveting 
Forges,  Circular  Saws,  Cargo  Hand 
Trucks,  Excelsior,  Sandpaper,  Emery 
Cloth,  Metal  Polish.  Graphite,  Mica 
Washers,  Rubber  Tubbing,  Pitch,  Coal 
Tar,  SeaX:oal  Pacing.  Lime,  Padboard 
and  Lumber.-^ealed  proposals  will 
be  received  at  the  office  of  the  general 
purchasing  officer,  the  Panama  Canal, 
Washington.  D.  C,  until  10:30  o'clock 
A.  M.,  April  16.  1919,  at  which  time 
they  will  be  opened  in  public,  for  fur- 
nishing the  above-mentioned  articles. 
Blanks  and  information  relating  to 
this  circular  (1267)  may  be  obtained 
from  this  office  or  the  office  of  the  as- 
sistant purchasing  agent.  Fort  Mason, 
San  Francisco,  Calif.;  also  from  the 
United  States  engineer  offices  in  the 
principal  cities  throughout  the  United 
States.  A.  L.  FLINT.  General  Pur- 
chasing Officer. 


BRIDGE  CONSTRICTION  URGED. 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
—The  San  Lorenzo  Improvement  Club 
is  urging  the  construction  of  a  bridge 
over  the  San  Lorenzo  River  on  Laurel 
street  in  the  city  of  Santa  Cruz.  The 
extension  of  Laurel  street  is  also  ad- 
vocated by  the  club  which  plans  to 
take  the  matter  up  with  the  City  Coun- 
cil in  order  to  have  the  worK  ac- 
loiiiplished, 


STREET  EMPROTEMEXT  PLANNED. 

SAiN  DIEGO.  Cal.— Petitions  will  be 
circu'lated  at  once  for  the  proposed 
street  paving  on  Point  Loma  which 
will  cost  approximately  $350,000.  All 
the  principal  thoroughfares  on  tha 
point  will  be  improved.  Tentative 
plans  for  a  timber  viaduct  1400  ft.  in 
length  from  La  JoHa  boulevard  and 
Kurtz  street  over  the  Santa  Fe  Rail- 
way tracks  have  been  accepted.  The 
plans  were  prepared  by  City  Engi- 
neer Cromwell.  Property  owners  on 
Inspiration  Heights  also  conteqiplate 
circulating  petitions  for  the  improve- 
ment of  Sunset  boulevard  and  other 
stre«t8. 
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District  No.  3,  as  follows,  to  wit: 

Commencing  a'  the  west  end  of 
the  paved  portion  of  "D"  Street  of 
the  town  of  Williams,  running  thence 
West  on  said  "D"  Street  to  its  inter- 
section with  that  certain  County  Road 
known  as  "Cemetery  Road,"  thence 
southerly  along  aud  on  said  Cemetery 
Road  to  the  West  line  of  the  Williams 
Cemetery. 


BIDS  WANTED  FOR  PIPE. 

PASADENA.  Los  Angeles  Co..  Cal. 
—Until  10  A.  M..  April  1'5,  bids  will  be 
received  by  the  City  Clerk  for  IflOO  ft. 
of  6-in.  standard  lap-welded  dipped 
pipe  with  threads  and  couplings; 
weight  19.28'5  lbs.  per  ft.,  to  stand 
pressure  of  1000  lbs.  per  sq.  in.  Pipe 
must  conform  to  specifications  in 
Book  of  standards  published  by  Na- 
tional Tube  Company.  Delivery  in 
ten  days  f.  o.  b.  cars,  Pasadena.  Cer- 
tified check  for  10  per  cent  required 
with  each  bid.  Herman  Dyer,  City 
Clerk. 


NAPA     PLANS     TO     ISSn:     ROAD 
BONDS. 

NAPA.  Napa  Co.,  Cal.— The  Napa 
County  Supervisors  will  meet  with 
the  Calistoga  Board  of  Trustees  and 
the  Trustees  of  St.  Helena  for  the  pur- 
pose of  taking  steps  toward  calling  an 
election  for  bonding  the  county  for  a 
State  highway  from  Napa  to  Calistoga. 

The  idea  is  to  connect  with  the 
present  highway  south  of  Napa,  which 
will  bring  autoists  from  Vallejo  and 
Sacramento  Valley  points  as  well  as 
■from  Sonoma  County. 


ROAD  BONDS  APPROVED  BY 

NEV.4DA  .STATE  GOVERNOR. 

RENO,  Nevada. — Governor  Boyle 
has  signed  the  measure  providing  for 
«  bond  issue  of  $500,000  by  Wa^oe 
County  for  construction  and  mainten- 
ance of  highways. 

Construction  of  several  new  roads 
will  be  undertaken  shortly,  including 
a  main  highway  to  connect  with 
Susanville  and  other  Northeastern 
California  points.  Surveying  of  a  ce- 
ment road  between  Reno  and  Sparks 
has  already  commenced. 


Bliss  and  Faville  Win 
Bank  Competition. 

Bliss  &  Faville.  Balboa  Bldg..  were 
the  successful  architects  in  the  com- 
petition for  the  Bank  of  Italy's  new 
bank  building.  The  architects  win- 
ning the  four  other  prizes  were  Edgar 
A.  Mathews,  Weeks  &  Day,  Bakewcll 
&  Brown  and  Reid  Bros. 

The  Bank  proposed  to  erect  a  si.x- 
Ktory  Class  "A"  building  on  the  north- 
west corner  of  Powell  and. Eddy  Sts.. 
on  the  site  of  the  pre.-^ent  Techau 
Tavern,  to  cost,  $500,000. 

The  building  will  be  used  wholly  for 
the  bank's  use.  The. basement  for  safe 
deposit  boxes;  first  floor,  general 
banking  room ;  the  second  floor  for 
trust  department;  the  top  floor  for 
employees  rest  rooms,  etc..  and  the 
three  intermediate  floors  for  execu- 
tive offices  of  the  bank  oflficials. 

The  architectural  competition  was 
held  under  the  direction  of  Sylvain 
Schnaittacher.  The  first  prize  is  for 
6'"^  of  the  total  cost  of  the  building  and 
the  other  four  prizes  $1000  each. 


ROAD  BIDS  WANTED. 

COLUSA.  Colusa  Co..  Cal.— T.  D. 
Cain,  County  Clerk,  will  receive  bids 
up  to  April  14,  191!»,  2  P.  M.,  for  the 
grading  and  surfacing  of  portions  of 
those  certain  County  Roads  In  Road 


rON'lRACTS    FOR    STREET    WORK 
AWARDED. 

SE.'VTTLE.  Wash.— Two  important 
contracts  have  been  awarded  by  the 
Seattle  Board  of  Public  Works.  One 
to  the  Kaiser  Paving  Co.,  Green  Bldg.. 
for  the  paving  of  Leary  avenue,  on  a 
bid  of  $82,228.90,  and  the  other  to  F. 
McLellan,  1720  16th  avenue,  for  the 
grading  and  laying  of  concrete  side- 
walks on  First  avenue  So.,  in  Local 
Improvement  Di.strict  3178.  the  work 
to  cost  $22,119.50. 


ed  as  follows:  F.  Meyer,  $6,908.76;  C. 
B.  Cowden,  $8,169.2*;  Federal  Constr. 
Co..   $9,602.20. 

All   bids   were   taken   under  advise- 
ment.    Harry  Compton.  City  Engineer. 


SEWER  AND  PAVING  BIDS  OPENED 

STOCKTON.  San  Joaquin  Co.,  Cal.— 
The  following  bids  were  received  by 
the  City  Council  for  street  paving  in 
North   Stockton: 

Clark  &  Henry.  Hearst  Bldg.,  San 
Francisco  and  38  S-Sutter  St.,  Stock- 
ton. $57,879.91:  Federal  Construction 
Co..  $61,742.74;  Paul  &  Sayles,  $60.- 
189..S2:  A.  Teichert  Jr..  $68,469.56;  H. 
Crummey.  Inc..  $64,417.56;  Municipal 
Improvement  Co..  $64.9«6.06. 

Bids    for    the    construction    of    the 

sowpp  in  Ponra  Pork  were  also  open- 


STREET  WORK  PLANNED. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
City  Street  Commissioner  D.  W.  Cozad 
has  prepared  estimates  for  innproving 
Beaver  street,  'between  Benton  and 
Howard  street,  including  curb  and 
gutters.  The  cost  Is  figured  at  about 
$1.60  a  lineal  foot  for  rock  foundation 
with  asphalt  coating. 


HIGHWAY    BONDS    VOIEH. 

CLIFTON,  Ariz.— Bonds  to  the 
amount  of  $200,000  for  improving 
county  highways  were  voted  at  a 
special  election  in  Greenlee  county. 
There  will  be  about  $50,000  available 
from  state  funds  for  road  work  in 
(Jreenlee  county  on  July  1,  1918,  ac- 
cording to  State  Engineer  Thomas 
.Maddock.  It  is  expected  this  amount 
will  be  doubled  by  federal  aid.  The 
."'tate  desires  to  widen  a  portion  of  the 
Clifton-Solomonville  highway  built  iu 
1917.  and  is  interested  in  the  Ward's 
lanyon  road,  Clifton-Franklin  road 
and  Morenci-Metcalf  roads  in  the 
order  named. 

PAVING  BONDS. 

.M.\NTECA.  San  Joaquin  Co..  Cal.— 
The  Board  of  TVade  has  recommended 
that  the  city  issue  bonds  to  the 
amount  of  $31,500  for  paving  oity 
i.treets  to  connect  with  tho  state  high- 
way. It  is  propo.scd  to  construct  a 
roadway  with  6-in.  of  crushed  rock 
r.iid  oiled  top. 


ROAD  WORK  I  RGED. 

WILLOWS.  Glenn  Co..  Cal.  -The 
Willows  Chanibor  of  Commerce  is 
making  a  campaign  urging  the  con- 
struction of  the  Wlllows-Butte  City- 
Oroville  Highway.  The  plan  is  to  ask 
half  of  the  needed  money  from  the 
State,  and  for  Glenn  County  to  vote 
the  other  half  under  a  highway  bond 
issue. 

LIMBER    PKODlT/nON    SMALLER. 

WASHINGTON,  D.  C— Lumber  pro- 
duction in  the  United  Slates  during 
1918  showed  a  decrease  of  more  than 
3,000.000.000  feet  under  the  1917  pro- 
duction, the  forest  service  of  the  De- 
partment of  Agriculture  announced. 
Reports  received  by  the  bureau  from 
731  sawmills  placed  the  estimated 
1918  cut  at  32,760.000.000  feet.  In 
1917  the  total  production  was  36  000.- 
000. 000  feet.  The  decrease  was  genoral 
throughout  the  country,  the  service 
stated,  but  was  largest  in  the  South- 
ern and  Eastern  states  and  leasi  In 
ihc  Western  states. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  141S  Harrison  St. 
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Telephone  Oakland  2181 

American  Excovating  Company 


T.  L.  MYERS 


-CONTRACTORS— 

473  Fourteenth  Street 

Oakland,  Cai. 
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Let  US  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

6    360  Mission  Street  San  Francisco 


Stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  eusti  St. 

Mt-mb  r 
SAN  FRANC  SCO  Imurance  Brokers  Exchante 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Franciaco 

Reinhart  Lumber  and  Paining  Mill  Company 

1 7lh  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Vard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 
•  I  Mill  and  Cabinat  Work,  Slock  Doora,  Vaah  Framaa 
and  Mouldlnga. 
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Telephone  DoaKlnn  2^72 


Publicalion  Oiiice 
560  Mission  Street 
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Pablithed  Every  WedDeiday 
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A  BIG  THING 

New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 
•  No  headaches 

California  Trojan  Powder  Company 


Phelao  Buildine 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Sfnd  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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20ih  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carls. 


CABINET    MAKERS. 


IROQUOIS 
Steam  Roller.s,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

manufacturer 
IVORRIS    K.    DAVIS,  M-nu..clur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
phono  Marh.t  167S  SEVENTH,  HARRISON  and  LANGTONSTS.,  San  Franoltoo 
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ilOAD  WORK  I  RT.ED. 

STOCKTON,   San   Joaquin   Co., 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dea,ler  in  ma- 
hogany, antoque  and  all  kinds  of 
furniiture;  repairs  and  polishing: 
Telephone   Oakland   273'5. 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


forms  for  lining  tunnels  at  Kernville, 
Cal.,  for  the  Southern  California  Edi- 
son Company,  of  Los  Angeles. 

About  one-half  the  length  of  these 
tunnels  will  have  only  their  side  wall.s 
lined  with  concrete  and  the  balance 
will  be  lined  complete  including  the 
arch.  The  steel  forms/have  been 
designed  so  that  they  can  be  used  for 
the  side  walls  alone  or  side  walls  and 
arch  complete.  .Mr.  I.  Burrows,  Coast 
Manager  for  the  Blaw-Knox  Company 
states  that  their  steel  forms  cannot 
only  be  handled  more  quickly  and 
eeonomicjally,  but  the  workmanship 
produced  is  far  superior  to  that  ob- 
tained by  the  use  of  wood  forms. 

About  two  miles  of  tunnel  have  al- 
ready b<^en  driven  and  ready  for 
lining. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manage 

905  Sixth  Street 
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roxtract  for  steel   ixnnel 

liimxg     forms     awarded 

BLA>V-Ki\OX  COMPANY. 

KERNVILLE,  Kern  Co.,  Cal.— The 
Blaw-Knox  Co.,  630  Monadnock  Bldg., 
San  Francisco,  has,  been  awarded  the 
contract  for     furnishing     their    steel 


STREET  WORK  BIDS  WANTED. 

MARYSVILLE,  Yuba  Co.,  Cal.— The 
City  Clerk  has  been  instructed  to  ad- 
vertise for  bids  for  the  following 
street  improvements: 

"B"  street,  from  Seventh  street  to 
the  North  Levee;  "D"  street,  from 
Fifth  to  Ninth  street;  Sixth  street, 
from  "C"  to  "A;"  Fifth  street,  from 
"D"  to  "B"  street,  and  Twelfth  street, 
from  "B"  to  the  Browns  Valley  grade 


HARDWOOD  HEADQUARTERS 


JASSWOOD-BIRCH 
ATIC  «ED  CEDAR 
NWOOD-ELM-HOaV 


-  QUARTEFJ^D  OAK.- 
WYBROCK  BENDING  OAK 
POPLAR- •v\^^sJJ1J.t;,. 


pggii!^ 

■'rnoyAlMtlflJ!-^ 

WHITE  BROTHERS 


Cal. 

— A  petition  asking  the  improve'raent 
of  the  road  from  a  point  north  of 
Farraington  to  the  County  line  has 
been  received  by  the  County  Super- 
visors and  referred  to  the  County 
Engineer  for  report. 


ARCHITECT  KNOLL  OPENS  OFFICE 
IN  HEARST  BUILDING. 

SAN  FRANCISCO— Architect  A.  H. 
Knoll  has  opened  an  office  at  Room 
1023,  Hearst  Bldg.  Phone  Sutter  1601, 
and  reports  that  he  is  preparing  plans 
for  two  buildings  to  cost  approxi- 
mately  $95,000. 


HARBOR  rOJnilSSIONERS. 

At  today's  meeting  (April  10)  an 
informal  contract  was  awarded  to  the 
Fay  Improvement  Co.  tor  paving  Pier 
46,  for  !i;2.510..50. 

C.  J.  Hillard  Co.  was  awarded  con- 
tract to  furnish  a  folding  door  for  the 
Fish  House  at  $23!l. 


BONDS  FOR  BREAKW.VTER. 

SANTA  BARBARA.  Cal.— The  City 
Council  has  instituted  proceedings  for 
calling  a  special  election  to  vote  on  the 
issuance  of  .'i;200,00l>  bonds  for  the  con- 
struction of  a  breakwatei-  in  front  of 
Santa  Barbara.  This  breakwater  will 
be  the  first  unit  of  the  one  planned  by 
Engineer  James  R.  Chapman  which 
will  extend  from  Castle  rock  on  the 
southwest  to  Booth  point  on  the  north- 
east, to  provide  anchorage  for  the 
largest  naval  vessels. 


FiriH  aha  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


BONDS   VOTED   FOR   WATER   SYS- 
TEM, 

HARPER,  Orange  Co.,  Cal.— Bonds 
to  the  amount  of  $50,000  have  6een 
voted  by  the  Newport  .Mesa  Irrigation 
District  for  the  construction  of  !a| 
water  system.  Don  J.  Dodge,  Aaron 
Smith  and  W.  S.  Williamson  were 
elected  directors  of  the  district  and 
Silas  W.  Clark,  secretary-Treasurer. 
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EXPERTS     0.\     COXCRETE     T.\LK 
WITH  C0>TR.4(T0RS. 


SANTA  ROSA.  Cal.— A.  J.  Meidroth 
)f  San  Francisco,  consulting  concrete 
ingineer  of  the  Henry  Cowell  Lime  & 
>nient  Company,  is  in  this  city  mak- 
ng  a  brief  visit  with  local  engineers 
ind  architects  to  take  up  with  them 
he  matter  of  proper  uses  of  cement  for 
railding  construction.  The  visitor  is 
lere  with  H.  B.  Arnold  Jr.,  local 
igent  of  the  company  named,  who  has 
)ecome  a  permanent  resident  of  Santa 
losa. 

Meidroth  has  had  an  experience  in 
»ncrete  and  cement,  covering  a 
)eriod  of  practically  a  Quarter  of  a 
;entury,  and  is  an  expert  on  all  mat- 
ers pertaining  to  the  use  of  cement. 
ie  was  at  one  time  district  engineer 
or  the  Portland  Cement  Association, 
ind  is  one  of  the  valued  attaches  of 
he  Henry  CowelT  Lime  &  Cement 
'ompany. — Santa  Rosa  Republican.  ' 


lailroad  ^^dministrution  .\otion  an  Aid 
to  Public  ImproTPments. 


Cities  which  have  held  up  public 
rorks  because  of  their  inability  to  get 
he  co-operation  of  the  railroads  to 
he  extent  of  paying  their  share  of 
he  construction  costs  will  be  inter- 
sted  in  knowing  that  Circular  No.  44, 
58ued  by  the  United  States  Railroad 
idministration,  July  29.  1918,  under 
rhich  the  railroads  refrained  from  co- 
ng  in  local  improvements  other 


than  those  of  imperative  necessity, 
has  been  rescinded.  This  order  was 
set  aside  December  30,  1918,  and  the 
Railroad  Administration  is  now  en- 
deavoring to  handle  the  matter  of 
joining  with  cities  on  local  improve- 
ment projects,  as  in  normal  times. 

Several  municipal  authorities  re- 
cently have  written  the  Division  of 
Public  Works  and  Construction  De- 
velopment, saying  local  municipal 
projects  were  being  held  up  because 
the  railroads  refused  to  assume  their 
proportion  of  the  costs.  If  there  has 
been  such  refusal  since  December  30, 
1918,  the  action  has  not  been  taken  in 
line  with  the  policy  of  the  United 
States  Railroad  Administration.  Mat- 
ters of  this  kind  are  now  handled  by 
the  local  municipal  authorities  with 
the  railroads  involved  just  as  in  pre- 
war practices. 


(HICO      XORSIAL      GETS      .4PPR0- 
PRIATIOX  IX  AS.SE3IBLV. 


SACRA.MENTO,  Cal.— Without  op- 
position the  Chico  Trade  School  Bill 
passed  the  Assembly  and  now  goes  be- 
fore the  Senate. 

The  bill,  A.  B.  Xo.  .567.  by  Mrs. 
Elizabeth  Hughes  of  Butte  County, 
appropriates  $32,000  for  the  first  unit 
of  the  Chico  Normal  Trade  School. 
The  Board  of  Control  budget  allowed 
$10,000,  but  the  Ways  and  .Means  Com- 
mittee of  the  Assembly  gave  the 
amount  asked  by  the  school,  and  the 
Assembly  showed  no  inclination  to  re- 
verse the  committee's  action. 


.4'RCHITECTS       SELECTED       FOR 

•WASHIXGTOX  STATE  DI- 

PROTEMEXTS. 

OLY-MPIA.  Wash— Work  on  new 
buildings  to  cost  $74.5,000  will  start 
early  in  May,  T.  E.  Skaggs,  of  the 
State  Board  of  Control  announced.  The 
Board  appointed  the  architects  and 
already  has  the  plans  well  under  way. 

George  W.  Lawton.  of  Seattle,  was 
appointed  architect  for  the  $40,000 
hospital  building  for  the  Veterans' 
Home  at  Retsil,  while  Heath  &  Gove,- 
of  Tacoma,  will  have  charge  of  the 
construction  of  two  ward  buildings 
for  the  Northern  State  Hospital  at 
Sedro  WooUey,  the  cost  to  be  $170,000. 

Julius  Zittel,  of  Spokane,  State  Ar- 
chitect, was  appointed  to  draw  plans 


for  the  two  annex  buildings  for  the 
Custodial  School  at  Medical  Lake.  The 
Legislature  appropriated  $190,000  for 
the  buildings.  Zittel  also  will  have 
charge  of  the  architect  work  for  the 
$75,000  barracks  building  for  the  .Sol- 
diers' Home  at  Orting,  two  cottages 
for  the  School  for  Girls  at  Grarid 
Mound  that  will  cost  $130,000:  the 
$60,000  gymnasium  and  boys'  shop  for 
the  Boys'  Training  School  at  Chehalis 
and  the  $80,000  laundry  building  and 
power  plant  for  the  Western  State 
Hospital  at  Steilacoom. 

Work   on   all   of   the   new   buildings 
will  be  well  under  way  this  summer. 


BIDS    OPENED  FOR    8TRUCTTJBAL 

STEEL    FOB    MAHE    ISLAND 

SHOP  BUILDING. 

WASHINGTON,  D.  C— The  follow- 
ing bids  were  received  April  7th.  by 
the  Bureau  of  Yards  and  Docks,  Navy 
Department,  for  furnishing  the  struc- 
tural steel  for  the  structural  shop 
building  at  Mare  Island  Navy  Yard: 

American  Bridge  Co.,  Item  (1-a  and 
b)  $93;  (2-a)  .069:  (2-b)  .0995;  (c) 
$2.23;   (3)  $2.47.    Time,  170  days. 

Bethlehem  Steel  Bridge  Cptn.  (1-a) 
$93.40;  (b)  $69,60;  (2)  .0622;  (2-b) 
.0881  ;(2-c)  $1.80;  (3)  $1.50.    210  days 

McClintic  Marshall  (1-a  and  b)  $92.- 
40;  (2-a)  $.068;  (2)-b)  $.087;  (2-c) 
$2.80;  (3)  $1.40.    Time,  210  days. 


HIGHIVAT  BONDS. 

PHOENIX,  Ariz.— The  county  high- 
way commission  has  recommended  the 
building  of  2721/^  miles  of  paved  high- 
way in  Maricopa  county,  estimated  to 
cost,  $4,500,000.  About  $500,000  can 
be  obtained  from  federal  and  state 
aid  funds  and  the  commission  there- 
fore recommends  that  a  proposition  to 
issue  $4,000,000  bonds  for  highway 
construction  be  submitted  to  the 
voters.  The  commission  is  composed 
of  Eugene  Hackett,  chairman;  A,  F. 
Jones,  secretary;  C.  C.  Green,  P.  T. 
Hurley  and  J.  G.  Peterson. 


BONDS. 

INGLEWOOD,  Los  Angeles  Co.,  Cal, 
— A  special  election  has  been  called 
for  .May  21  to  vote  on  the  issuance  of 
$217,000  bonds  for  the  purpose  of  ac- 
quiring or  constructing  a  municipal 
water  system,  Olmsted  &  Gillelen  of 
Los  Angeles,  are  the  engineers. 
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ADVANCE     NEWS 

Official  Proposals,  Etc. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $40,000 

PIEDMONT,  Alameda   Co.,  Cal. 

Two-story  residence. 

Owner — ^Phillip    Clay    of    Sherman    & 

Clay,  Kearny  and  Sutter  Sts.,  San 

Francisco. 
Architect — Wm.  Knowles,  Hearst  BIdg 

San  Francisco. 
Segregated  Contracts. 

Preliminary  studies  are  now  being 
made.  Type  of  construction  not  yet 
decided,  wfll  probably  be  a  brick 
veneer.  Colonial  type. 


Plans    Being    Prepared. 

CHURCH  Cost,   $30,000 

BAKERSFIELD,  Kern  Co.,  Cal.     East 

Bakersfield. 
Brick  church,  106x77. 
Owner — Chesbro  Memorial     Methodist 

Episcopal    Church,    East    Bakers- 

fieild. 
Architect— Arthur      G.    Lindley,      904 

Wright  &  Callender     Bldg.,     Los 

Angeles. 
_y  It  will  contain  a  main  meeting 
room  to  seat  700  people,  graded  Sun- 
day school  departments,  about  18 
classrooms,  banquet  and  social  rooms, 
gymna&ium,  showers  and  lockers, 
pastor's  study,  ladies"  parlor,  etc. 


Plans  Prepared. 

THEATRE,  ETC.,  Cost,  $50,000 

SANTA  BARBARA.  Cal.     West  Canon 

Perdido   St. 
Two-story     reinforced     concrete     and 

brick   theatre   and  store   building, 

65x150  (excavation  started.) 
Owner — E,  A.  Johnson. 
Architect— J.  Corbley  Pool,  10  Bothin 

Bldg.,  Santa  Barbara. 
A  large  pipe  organ  will  be  installed 


Plans  Being  Prepared. 

ADDITION  Cost,  $6,000 

EUREKA,  Humboldt  Co..  Cal.  "C" 
and  Dollison  Streets. 

Three-story  frame  addition  to  con- 
vent. 

Owner — Sisters  of  St.  Joseph,  Naz- 
zareth  Convent,  Eureka,  Cal. 

Architect — Newtxjn  Ackerma^n,  430  "H" 
St.,  Eureka,  Cal. 


Plans  Being  Prepared. 

REPAIR  SHOP,  ETC.        Cost,  $16,000 

EUREKA,  Humboldt  Co..  Cal.     Fourth 

and  "H"  Streets. 
Two-story  frame     and     stucco     auto 

<<ales  and  repair  shop. 


Owner — Fred   H.    Lundblad'e,   413   and 

St.,  Eureka,  Cal. 
Architect — Newton  Ackerman,  430  "H" 
St.,  Eureka,  Cal. 


Flans  Being  Prepared. 

■EXTENSION  Cost.    $ 

OROVILLE,   Butte   Co.,   Cal. 
Two-story  extension     to     courthouse, 

15x60. 
Owner — County  of  Butte. 
Architect — Chester  Cole,  Chico,  Cal. 

The  addition  will  afford  larger 
quarters  for  the  County  Clerk,  for  the 
Board  of  Supervisors,  for  the  County 
Auditor,  and  on  the  second  story  will 
provide  a  new  jury  room  and  an  addi- 
tional office. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,   $3,000 

EUREKA,   Humboldt   Co.,   Cal.     First 

and  "E"  Streets. 
Alter  and  remodel     one-story     frame 

warehouse. 
Owner — M.  Vonsen  Co.,  Petaluma,  Cal. 
Architect — ^Newton  Ackerman,  430  "H" 

St.,  Eureka,  Cal. 


Figures  to  be  Taken  Next  Week. 

GARAGE  Cost,  $30,000 

SAN  FRANCISCO.  Howard  and  Haw- 
thorne Streets. 

Two-story  Class  "A"  garage. 

Owner — Mrs.  M.  S.  Glassford. 

Architect— J.  C.  Hladik,  825  Monad- 
nock  Bldg.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 

RESIDENCE,  ETC.  Cost,  $12,000 

OAKLAND,  Alameda  Co.,  Cal. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner— Withheld. 

Architect — Albert  Farr,  Foxcroft 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $6,500 

OAKLAND,  Alamedla  Co.,  Cal. 
Two-story  frame  residence. 
Owner — Withheld. 

Architect — Horace     G.    Simpson,     110 
Sutter  St.,  San  Francisco. 


Plans    Being    Prepared. 

SCHOOL  Cost,  $200,000 

LONG  BEACH,  Cal.  8th  Street  and 
Amer.ican  Avenue. 

Brick  school. 

Owner  Long  Beach  City  School  Dis- 
trict. 


Architects — John    C.    and    W.    Horace 
Austin,  1125  Baker-Detwiler  Bldg,, 
Los  Angeles. 
The  bonds  have  been  voted. 


Plans   Being   Prepared. 

SCHOOL  Cost,  $125,000 

YUMA,  Arizona. 

Two-story  and  basement  brick  school 
(16  rooms,  auditorium,  etc.) 

Owner — Yuma  School  District. 

Architects^ — Norman  P.  Marsh,  -211 
Broadway  Central  Bldg.,  Lob  An- 
geles and  V.  0.  Wallingford,  Good- 
rich Bldg.,  Phoenix,  Ariz. 


To  be  Done  by  Day's  Work  and  Sub- 
Contracts. 
MACHINE  SHOP  Cost,  $30,000 

EUREKA,  Humboldt  Co.,  Cal. 
Steel   and  galvanized     iron     machine 

shop,  300  feet  long. 
Owner — Eureka  Boiler  Works,  Eureka 
Engineer — H.     J.     Brunnier,     Sharon 
Bld'g.,  San  Francisco. 


Preliminary  Plans   Being  Prepared. 

OFFICE  BLDG.  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  16th 
Street  bet.  San  Pablo  and  Tele- 
graph Avenues. 

Three-story  reinforced  concrete  office 
building. 

Owner — East   Bay  Water  Company. 

Architect — Wm.  Knowles,  Hearst  Bldg 
San  Francisco. 


Ready  for  Figures  About  Tuesday. 

ADDITION  Cost.   $ 

SAN  FRANCISCO.    SW  California  and 

Battery  Streets. 
Five-story  Class  "A"  addition  to  flve- 

story  office  buildling,  89x103. 
Owner— RoBt.  Dollar  Co.,  250  Califor- 
nia SL,  San  Francisco. 
Ai-chitect- Chas.    W.    McCall,    Central 

Bank  Bldg.,  Oakland. 
Engineer — T.  Ronneberg,  3000  Crocker 
Bldg.,  San  Francisco. 
Steel  plans  are  not  being  figured 
and  will  not  be  until  all  plans  are  com- 
plete. A  selected  list  of  eight  San 
Francisco  general  contractors  have 
been  invited'  to  figure. 


Bids  are   in   and  Under  Advisement. 

WAREHOUSE  Cost.  $100,000 

SAN  FRANCISCO.  Second  and  Bran- 
nan  Streets. 

Three-story  brick  and  mill  con.slnict 
ed  warehouse. 

Owner— Withheld. 


Architect — G.   A.     Applegaith,     Claus 
SpreckelS  Bldg..  San  Francisco. 

Plans  Being  Figured 

SAX  FRANCISCO.     W  Palni  Ave  N  of 

Geao'  Street. 
FRA.M'B  Fl^TS  Cost,  $8,000  each 

Five    two-story    and    basement    frame 

flat  buildings   (2  6-rm  tlat.s  each) 
Owner — Chas.  L.  Heller. 
Architect — C.  O.  Clausen.  Hearst  Bldg. 

San  Francisco. 
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Owner — Withheld. 

Architect— C.  W.  McCall,  Central  Bank 
Bldg..  Oakland. 


Plans  Being  Figured. 

BUNGALOW  Cost,  | 

BURLINGA.ME,   San   Mateo   Co..  Cal. 
Frame  bungalow. 
Owner — Withheld. 

Architect — W.     H.     Toepke.     Garfield 
Bldg.,  San  Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost,   | 

SAN  FRANCISCO.  Westwood  Park,  E 
Miramar  Ave  N  of  Wildwood  Way 

Two-story  frame  residence  and  ga- 
rage (7  rooms). 

Owner — Mrs.  Luana  I.  P^llette. 

Arehitect— Miss  Ida.  McCain.  318 
Kearny  St..  San  Francisco. 


Ready  for  Figures  This  Week. 
DANCE  HALL  Cost,  $150,000 

OAKLAND.     14th  and  Franklin   Sts. 
One-story  Class  "A"  dance  hall   bldg. 
Owner — M.  A.  Fisher. 
Architect — ^Cunningham  &  Politeo,  1st 
.National  Bk  Bldg.,  San  Francisco. 


Plans  Bemg  Figured. 

RESIIDENCB  Cost,  $ 

LOS  GATOS.  Santa  Clara  Co..  Cal. 
Two-story  frame  residence. 
Owner — Mrs.  Dalton. 
Architect— <:.  A.  Tantau,  Clunie  Bldg., 
San  Francisco. 


Preliminary  Plans  Being  Prepared. 

OFFICE  BLDG.  Cost,  $ 

SAN  FRANCISCO. 
Two-story  brick  oflSce  building. 
Owner — ^Main  St.  Iron  Works. 
Architects — Weeks     &     Day,     Phelan 
Bldg.,  San  Francisco. 


Ready  for  Figures  in  a  Few  Days. 
ALTERATIONS  Cost.  $15,000 

SAN  FRANCISCO.     NE  Guerrero  and 

Sixteenth  Streets. 
Alter  store  (new  fronts,  fixtures,  etc.) 
Owner— M.   Zeiss,  3187   16th  St.,  San 

Francisco. 
Architect — C.    E.  Gottschalk,    Phelan 

Bldg.,  San  Francisco. 


Working  Drawings  Being  Prepared. 
GARAGE  Cost,   $9,000 

OAKLAND,  Alameda  Co.,  Cal. 
One-story  brick  or  reinforced  concrete 
garage,  65x100. 


All    Bids    Rejected.     New   Bids   to   be 

Called. 
STORAGE  PLANT  Cost,  $400,000 

MARE  ISLAND,  Cal. 
Storage  plajnt  for  fuel  oil. 
Owner — United  States  Government. 
Architect — United  States  Government. 

Revised  plans  may  be  obtained  from 
Mare  Island  on  a  deposit  of  $10w 

Bids  were  previously  opened  on  Feb- 
ruary 24th,  and  March  17,  3  919. 


Ready  for  Figures  End  of  This  Week. 
ALTERATIONS  Cost,  $14,000 

OAKLAND,  Alameda  Co.,  Cal.    14th  St. 
Alter    two-story  Class     "C"  building 

(store  and  rooms.) 
Owner — Withheld. 
Architect — C.  W.  McC:all,  Central  Bank 

Bldg.,  Oakland. 


Plans  Being'  Prepared.  Ready  for  Fig- 
ures in  a  Month. 

THEATRE  Cost,  $125,000 

SAN  RAFAEL.  NW  Fourth  and  "A" 
Streets. 

Class  "A"  theatre  and  store  building. 
Steel  frame,  reinforced  concrete 
walls.    Seating  capacity,  1500. 

Owner — Burtchaell  Estate. 

Architects — Reid     Bros.,     105     Mont- 
gomery St.,  San  Francisco. 
Preliminary   plans   have   just   been 

started.    Building  will  be  adapted  for 

regular  theatricals  as  well  as  motion 

pictures. 


To  be  Done  by  Days  Work. 
RESIDENCES  Cost,  $8,500  each 

SAN  FRANCISCO.     Forest  Hill. 
Two  two-story  frame     residences     8 

rooms   each,     3   baths,     showers, 

sleeping  porches,  etc. 
Owner — Newell  Murdock  Co. 
Architect— Waler    C.    Falch,     Hearst 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
THEATRE  Cost,  $165,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Class  "A"  theatre  building  2000  seats 
Owner— F.  D.  Hihn. 
Architects — Reid     Bros.,     105      Mont- 
gomery St.,  San  Francisco. 
Preliminary  sketches  have  just  been 
started.    It  is  expected  that  plans  will 
be  ready  in  about  a  month's  time. 


Contractors  to  Take  Segregated  Fig- 
ures Next  Week. 
LABORATORY  Cost,  $175,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Three-story  laboratory  building  (re- 
inforced    concrete,  frame,     brick 
and  terra  cotta  exterior.) 
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Owner — Standard  Oil  Company. 
Architect — Geo.  W.     Kelham,    Sharon 

Bldg.,  San  Francisco. 
Contractor — P.  J.  Walker,  Mondanock 

Bldg.,  San  Francisco. 


April  7,  1919. 

Plans  Being  Prepared. 

RESIDENCE  Cost,  $4,600 

SAN  FRANCISCO.    Mission  District. 

Two-story  and  basement  frame  resi- 
dence (5  rooms). 

Owner— Withheld. 

Architect — Arthur  G.  Scholz.  Phelan 
Bldg.,  San  Francisco. 


Segregated  Figures  Being  Taken. 
APARTMENTS  Cost,  $20,000 

SAN  FRANCISCO.     Pine  Street  near 

Leavenworth  Street. 
Three-story     and     basement      frame 

apartment  house. 
Owner — Mrs.  A.  H.  Wilson. 
Architect— J.   F.  Dunn,   Phelan  Bldg., 

San  Francisco. 


To  be  Done  by  Days  Work. 
MACHINE  SHOP  Cost,  $30,000 

SAN  FRANCISCO.    Turk  St.,  bet.  Polk 

Street  and  Van  Ness  Avenue. 
One-story     and  basement     reinforced 

concrete  garage  and  machine  shop 
Owner — O.  H.  Curtaz. 
Superintendent — Wm.      Helbing,     521 

Hayes  St.,  San  Francisco. 
Concrete  work  awarded  to  Mission 
Concrete  Co.,  180  Jessie  St. 


Plans  Being  Figured. 

WAREHOUSE  Cost,    $30,000 

LOS   ANGELES.     Hewitt  Street  near 

Palmetto  Street. 
Three-story  and   basement   mill   con- 
structed warehouse,  40x130  and  a 
three-story  addition    to  adjoining 
building.  60x130. 
Owner — Barker  Bros. 
Architect — W.  J.  Saunders,  319  Laugh- 
lin  Bldg.,  Los  Angeles. 
The  work  will  be  done  by  sub-con- 
tract.    C.  O.  Sparks  has  the  contract 
for  the  excavating. 


Plans  Nearing  Completion. 

G-ARAGE  Cost,    $20,000 

STOCKTON,     San  Joaquin     Co.,     Cal. 

Aurora  St.  bet.  Main  and  Weber. 
One-story  brick  garage,  100x142. 
Owner — Everybody's    Investment    Co., 

Stockton,  Cal. 
Architect — Not  Given. 

Sketches  Approved. 

AUDITORIUil  Costh,    $ 

PORTERVILLE,  Tulare  Co..  Cal.  Blk. 
bounded  by  Main.  Cleveland, 
Thurman  and  Hockett  Streets. 

Auditorium  building  (seating  capacity 
of  1800). 
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Owner — City  of  PorferviUe. 
Architect — 'Not  Given. 

The  sketches  have  received  the  ap- 
proval of  the  Community  Council  and 
now  await  the  approval  of  the  City 
Officials. 


Cost,  I- 


Plans  Being  Figured. 

ADDITION 

SELMA,  Fresno  Co.,  Cal. 

Addition  and  alterations  to  bank 
building  (add  2  storerooms,  en- 
large banking  quarters.) 

Owner — First  National  Bank  of  Selma 

Architect — Not  Given. 


BUILDING  AND  BNGINE5ERING  NEWS 

LONG  BEACH,  Los  Angeles  Col.,  Cal. 
East  side  Boulevard  between  Lin- 
den Ave.  and  Elm  Way. 

Four-story  and  basement  apartment 
house,  67x100;  40  2  and  3  room 
apartments. 

Owner— Wm.  G.  Caldwell,  1621  East 
2nd  St.,  Long  Beach. 

Architect — W.  Hoiace  Austin,  222  1st 
National  Bank  BMg.,  Long  Beach. 


Plans   Being  Prepared. 

BUSINESS  BLOCK  Cost,  $ 

ORLAND,    Glenn   Co.,   Cal.     West   of 

1st  National  Bank  Building. 
Two-story  concrete  business  block. 
Owner — Klemmer  Bros.,  Willows,  Cal. 
(27212) 
Architect — Not  Given. 

Plans  Being  Figured.  Bids  Close  Apr. 
30,  1919,  bet.  2  and  3  P.  M. 

SCHOOL  Cost,  $120,000  in- 

cluding yard  work. 

SAN  FRANCISCO,  i^  of  Block  bded. 
by  18th  and  19th  Avenues,  Balboa 
and  Cabril'Io  Streets. 

Two-story  frame  and  brick  veneer 
school  (18  rooms  and  auditorium) 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect — John  J.  Reid  Jr.,  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 
Bids    will    be    taken    segregated   as 

follows:      Generali     contract;      brick 

work;   electric  work  and  heating  and 

ventilating. 


Plans  Being  Figured.    Bids  Close  Apr. 

25,  1919,  1  P.  M. 

GYMNASIUM  Cost,  $ 

RIO  VISTA,  Solano  Co.,  Cal. 
One-story  frame  gymnasium  building. 
Owner — Rio  Vista  Union  High  School 

District. 
Architect — 'Henry  C.  Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 
Bids  will     be  taken  for     a  general 
contract. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Work. 
ADDITION  Cost,   $10,000 

OAKLAND,  Alameda  Co.,  Cal.    E-12th 

St.  75  ft.  from  NW  Cor.  18th  Ave. 
One-story    brick   addition    to   factory. 

75x140. 
Owner — Liberty  Auto  Paint  Co.,  Prem. 
Architect— Jas.     W.     Plachek,      2014 

Shattuck  Ave.,  Berkeley. 
Superintendent — C.       Texdahl,      3035 

Harper  St.,  Berkeley. 


Plans  Being  Prepared 

APARTMENT  HOUSE        Cost,  $20,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Main  St.  near  the  ocean. 
Two-story  frame  Apt.  House. 
Owner — N.  W.  Ward,  Florence  Apts., 

Long  Beach. 
Architect — W.  Horace  Austin,  222  1st 

National  Bank  Bldg.,  Long  Beach. 


Plans  Neaiing  Completion. 

GARAGE  Cost,  $15,000 

COLUSA,  Colusa  Co.,  Cal.  Jay  Street 
near  Fourth. 

One-story  reinforced  concrete  garage, 
160x120. 

Owners— D.  H.  Stowe  and  R.  A.  West- 
camp,  Colusa,  Cal. 

Designer  and  Contractor — 'Mr.  Lewis, 
Colusa,  Cal. 


Segregated  Figures  Being  Taken. 

BUNGALOWS.  Cost,  $3,500  each 

BERKELEY,  Alameda  Co.,  Cal.  Milvia 
and  Carleton  Streets. 

Seven  frame  and  plaster  bungalows. 

Owner— Fidelity   Mortgage   Securities 
Co.  of  California.  Inc. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 
It  is  planned    to  erect    about    100 

bungalows. 


Plans  Prepared. 

APARTMENT  HOUSE        Cost,  $40,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Fourth  St.     between     Cedar    and 

Chestnut. 
Three-story  frame  and  plastered  Apt. 

house;  75x150  (24  3-room  Apts.) 
Ownei- — Claude  Howard. 
Architect — W.  Horace  Austin,  222  1st 

National  Bank  Bldg.,  Long  Beach. 


'Plans  Prepared. 
APARTMENT  HOUSE 


Cost,  $76,000 


To  be  Done  by  Days  Work. 

COTTAGES  Cost,  $ 

CAMP  CURRIE,  Yosemite  Valley. 
Twelve  cottages  2  and  4  rooms. 
Owner — Currie  Camping  Co.,  687  Mar- 
ket St.,  San  Francisco. 
Superintend'ent — aierton    Carroll,    Cr. 
Owner. 

Bath  and  toilets  for  each  room;  elec- 
trically heated,  hot  and  cold  water. 

Also  women's  help  laundry  and  rest 
room  to  be  fitted  up  with  laundry 
trays,  ironing  boards,  showers,  baths 
and  toilets. 


Plans  Being  Prepared. 

PIER  Cost,  $800,000 

ASTORIA,  Oregonr 

Pier,  15000  feet  by   160  feet;   cement 

floor  and  roof  with  wood  trusses. 
Owner- Port  of  Astoria.  Astoria,  Ore. 
Engineer— Engineer    Bartlett    of    Port 

of  Astoria  Commission. 


Preliminary  Plans  Being  Prepared. - 
AUTO  SALES  BLDG.       Cost,  $100,000 
OAKLAND,    Alameda    Co.,    Cal.      13th 

St.  extending  through  to  14th  St. 

near  Jackson. 
One-story    brick    auto    sales    building 

(4  stores  and  garage). 
Preliminary  steps  for  a  lease  be- 
tween Hogan  &  Leder,  dealers  ia 
automobile  accessories,  and  the  own- 
ers af  the  above  property  are  now 
being  taken  and  until  said  lease  is 
signed  and  plans  approved  no  bid's 
will  be  entertained  for  structural 
work  or  materials  of  any  kind. 


Plans  Prepared. 

APARTMENTS  Cost,  $40,000 

SAN  FRANCISCO.       SW     Pine     and 

Stockton  Sts. 
Three-story  frame  apartments. 
Owner— S.    Biess,    844   California   St., 

San  Francisco. 
Architect — Walter    C.    Falch,    Hearst 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

OAKLAND,  Alameda  Co.,  Cal.     Clare- 

mont. 

RESIDENCE  Cost,  $ 

Two-story  frame  residence. 

Owner — Withheld. 

Architect— C.  A.  Tantau,  Clunie  Bldg., 

San  Francisco. 


Preliminary  Plans   Prepared.     Funds 
Being  Raised. 

STUDENTS'  BLDG.  Cost,  | 

BEfRKBLEY.     U.  C.  Campus. 
Four-story   and   basement   Class   "A" 

students'  building. 
Owner — Students  Union,U.  of  C,  Ber- 
keley. 
Architect — John  G.  Howard,  604  Mis- 
sion St.,  San  Francisco. 
Plans   were   prepared     before     Mr. 
Howard  went  into  the  sen'ice.    Funds 
are  now  being  raised  for  the  construc- 
tion of  the  first  unit  of  this  building. 
Mr.  L.  K.  Irving  in  charge.    Mr.  How- 
ard is  expected  home  shortly. 


SEWER  BIDS  WANTED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Bids  will  be  received  up  to  April  22d, 
10:30  A.  M.,  by  City  Clerk  G.  W.  PuUch 
for  the  following  work: 

That  vitrified  clay  pipe  sewers  6 
inches  in  internal  diameter  be  laid 
along  portions  of  East  street  and  East 
Channel  street. 

That  branch  sewers  of  vitrified  clay 
pipe  4  inches  in  diameter,  manholes, 
etc.,  also  be  constructed. 


CONXRAeXS    AWARDED 

I_,iens,  Acceptances,  Etc. 


BlILDOG  tOMRACTS. 


San  Francisco  County. 

fo.     Owner               Contractor  Amt. 

*2     Grenz   Erickson  450 

43  Arnolt    Arnott  3600 

44  Ade    Biller  900 

45  Sullivan    Campbell  500 

4€    .Mullins    Mullins  800 

47  Slaz    Sturges  4S5 

48  Leeley    Sorensen  1725 

49  Krostoszyner    ....Benedetti  950 

50  Owl  Drug  Co Forderer  2600 

52  Ham  Mission  Con  7650 

53  Hmbldt  Bk  Reilly  3240 

54  Corder    Kroell  1650 

55  Same O'Reilly  8804 

56  Same   Branch  4764 

56  .\laloney    Houle  3100 

57  AUred    Owner  9000 

58  Flood    Scully  1000 

59  Same  Same  2000 

€O^Merhoff    MerhofE  950 

161     Newman    Novelty  1500 

62     Gidson   Hansbrough  400 

>63     .Marquise    Standard  800 

>64     Tails    Novelty  1000 

i6o     Goon    Goon  500 

66     Christensen    Owner  400 

i67     Werner    Mullen  8700 

168     Hanan    Emaauel  30488 

69     Uhl    ......^.. Uhl  400 

170     Tacoma    Cress  2500 

571     Reilly    Ross  600 

i72    S  F  Casket  Atlas  3479 

173    Meyerstein    Malloch  5900 

»74     Associated  Oil  MacDonald  6730 

175  Pennington    Nielson  5000 

176  Meyer    Meyer  2000 

577  Born    Born  5800 

578  Born    Born  3400 

J79     Morris    Morris  28O0 

iSO     ^Tiilcomb    Glaser  1750 

m     Widrin   Arthur  925 

582     Shemke    Hensen  500 

►83     H>Tr.an    Solomon  490 

584  Glinn    Cobum  450 

585  Schomaker   Schomaker  400 

586  Curtaz    Curtaz  25000 

587  Anderson    Anderson  3900 

588  Bell    Bell  5500 

589  Person    Person  1950 

590  Haas    Fink  400 

591  Benjamin    Barrett      850 

593     Both  in    Urfer  400 

593  McPherson    Carlson  440 

594  MacDonald    Owner  7000 

595  Mel    Mel  500 

596  Rader    I-ynch  500 

597  Claiborne    Bassett  550 

598  Paxidoes    Owner  500 

599  Heely    Heely  60.l 

(542)  NO.  136  RANDALL.  Alter 
residence. 

Owner Louis  Grenz,   Premises. 

Architect None. 

Contractor.  .E.  A.  Erickson.  519  Man- 
gles Ave..  San  Francisco. 
COST.  $450 

(543)  E  EDNA  .50.  75.  100  and  125  N 
Marston.  Four  one-story  frame 
cottages. 

Owner Jas.  A.  Arnott,  2223  19th 

Ave.,  San  Francisco. 

Architect None. 

Day's  woik.  COST,  $1900  each 


(544)     S  CLAY  200  W  Jones.     Repair 
fire  damage. 

Owner Sarah  A.  Ade.  1357  Clay, 

San  Francisco. 

Architect None. 

Contractor... -John     Biller,     460     Mont- 
gomery, San  Francisco. 

Cost,  $9000 


(545)     W  SHRADER  815  S  Page.     One 
story  frame  garage. 

Owner D.  J.  Sullivan,  1901  Page. 

San  Francisco. 

Architect None. 

Contractor... J.  V.  Campbell,  1040  Bry- 
ant, San  Francisco. 

COST,  $50a 


(546)     W     SANCHEZ   126-6     S     28th. 
Alterations. 

Owner John     'W'.     Mullins,     1528 

Sanchez,  San   Francisco. 

Architect None. 

Day's  work.  COST,  $800 


ALTERATIONS 

(547)     NO.  3838    CLAY.      Alter    resi- 
dence. 

Owner A.  K.  Salz,  Premises. 

Architect — Weeks  &  Day. 
Contraetor...-Benj.  Sturges,  3931  Geary 
San  Francisco. 

COST,  $485 


(548)     NO.   134  SANSO\rE.     Alter  of- 
fices. 

Owner Leeley     &     Co..      Clunie 

Bldg.,  San  Francisco. 

Architect None. 

Contractor....Walter     Sorensen,      3219 
Ellis,  Berkeley. 

COST,  $1725 


(549)     NO.  1231  SUTTER.  Alter  store. 
Owner Martin  Krostoszyner,   999 

Sutter,    San    Francisco. 

Architect None. 

Contractflr....A.  De  Benedetti,  20  Cotter 

San  Francisco. 

COST,  $9.50 


OFARRELL. 


(550)     SE  POAVBLL  & 

Erect  marquise. 
Owner Owl    Drug    Co..    611   Mis- 
sion, San  Francisco. 

Architect A.  R.  Denke.  230  Dalziel 

Bldg.,  Oakland. 
Contractor  ...Forderer  Cornice  Works. 
269  Potrero  Ave..  S.  F. 

COST.  $2600 


Completed  and  accepted 1912.50 

Usual  35  days 1912.50 

TOTAL  COST.  $7650.00 
Bond.  $3825.  Sureties,  Paul  K.  Jones 
and  J.  S.  Guerin.  Limit,  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


(553)  NO.  738  MARKEyr.  All  work 
except  electric  and  heating  for  alter- 
ations and  additions  in  Humboldt 
Savings  Bank. 

Owner Humboldt   Savings   Bank, 

Premises. 
Architect Smith   O'Brien,   742   Mar- 
ket, San  Francisco. 
Contractor....?.    F.    Reilly,    180   Jessie, 

San  Francisco. 
Filed  Apr.  8,  '19.     Dated  Apr.  7,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual    36   days 25% 

TOTAL  COST,  $3240 
Bond,  $1620.  Sureties,  Peter  Bradley 
and  J.  "W.  Smith.  Limit,  50  days. 
Forfeit,  $2fi.  Plans  and  specifications 
filed. 


(552)  S  BUSH  180  E  Leavenworth  -E 
36-8%xS  137-6.  Excavation,  elevator 
pit,  cement  floors,  rat  proofing  and 
concrete  work  for  five-story  Class 
"C"   apartment   building. 

Owner L.    B.    Ham,    106    Sutter. 

San  Francisco. 

Architect C.     0.     Clausen.     Hearst 

Bldg.,    San    Francisco. 
Contractor  ...The  Mission  Concrete  Co.. 

331  Guerrera.  S.  F. 
Filed  Apr.  8.  '19.     Dated  Apr.  5.  '19. 
Concrete      poured      up    to      1st 

floor    J1932.50 

Concrete     poured     up   to     3rd 
floor  1912-50 


(554)  S  GEARY  92-6  W  Powell  W  45 
xS  137-6.  Sheet  metal  work,  metal 
windows,  skylights,  metal  sash, 
metal  ceiling  lights,  metal  covered 
doors,  etc.,  for  alterations   to  bldg. 

Owner .T.  W.  Cordes.  Inc. 

Architect Cunningham    &    Politeo. 

1st   National    Bank   Bldg., 
San  Francisco. 
Contractor. -J.  A.  Korell    &    Co.,    777 

Ellis,  San  Francisco. 
Filed  Apr.  8.  '19.     Dated  Apr.  2,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST.  $1650 
Bond.  $825.  Sureties.  New  Amsterdam 
Casualty  Co.  Limit,  25  days.  Forfeit, 
$25.     Plans  and  specifications  filed. 


(555)     LATH  AND  PLASTER  METAL 
partitions,        furring,        ornamental 
plaster,  dampproofing,  metal  corner 
beads  on  above. 
Contractor....Francis  O'Reilly,  180  Jes- 
sie. San  Francisco. 
Piled  Apr.  8.  '19.     Dated  Apr.  2.  '19. 

Payments  same  as  above 

TOTAL  COST.  $8804 
Bond.  $4402.  Sureties.  Fidelity  &  De- 
posit Co.  of  Marj'land.  Limit.  25  days 
after  notified.  Forfeit.  $25.  Plans 
and   specifications   filed. 


(5.^6)  CARPENTER.  LUMBER, 
labor,  roofing,  flooring,  stairs,  metal 
frames  for  show  windows  of  store, 
and  rat  proofing  on  above. 

Contractor..  .Branch      &     Coffer,     228 
Mills  Bldg.,  S.  F. 

Filed  Apr.  8,  '19.     Dated  Apr.  2,  '19. 

Pavments  same  as  above 

TOTAL  COST,  $4764 

Bond,    $2382.      Surety.    United    States 

Fidelitv  &  Guaranty     Co.     Limit.     25 

days  after  notified.    Forfeit.  $25.PIans 

and  specifications  filed. 


556)  X  FOURTEENTH  125  E  Folsom 
E  25  N  114.255  W  25.10  S  116.513. 
All  work  for  two-story  frame  flats. 

Owner Patrick  J.  Maloney. 


Aicliitect None. 

Contiactoi-....D.  Hoiile.  oW2  .Mission. 
San  Fianci.sco. 

Filed  Apr.  -8,  '19.     Dated  .Mar.  28.  'li). 

Frame   up   $775 

Brown   coated  775 

Completed  and  accepted 775 

Usual   35   days 775 

TOTAL  COST,  |3100 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.     Pi'aus  and  specifications  filed. 

(597)  E  TWENTY-THIRD  AVE  100, 
125  and  250  S  Balboa.  Three  two- 
story  six  room  frame  dwellings. 

Owner C.  S.  Allred,   150  Onondaga 

Ave..    San    Francisco. 

Architect None. 

Day's  work.  COST.  .f3000  each 

(558)  NO.  22  POWELL.  Alter  store 
front  and  show  windows. 

Owner J.   L.   Flood,  Flood   Bldg., 

San  Francisco. 

Architect C.   E.   Gottschalk,   Phelau 

Bldg.,  San  Francisco. 
Contractor....J.  E.  Scully,  Flood  Bldg., 
San  Francisco. 

COST,  .$1000 

(559)  NOS.  32  AND  34  POWELL. 
Alter  store  front  and  show  windows 

Owner J.   L.  Flood,  Flood   Bldg., 

San  Francisco. 
Architect Schussler     Bros.,     Geary 

at  Powell,  S.  "F. 
Contractor...  J.  E.  Scully,  Flood  Bldg., 

San  Francisco. 

COST.    $2000 


(560)     NO.  136  HARVARD.    One-story 
cottage   and  sleeping   porch. 

Owner John    C.    .Merhoff,    Prem. 

Architect None. 

Day's  work.  COST,  $950 


(561)     NO,  2101     MISSION.      Electric 
sign. 

Owner Redlick  Newman  Co.,  2101 

Mission,    San    Francisco. 

Architect None. 

Contractor...  Novelity     Elec.  Sign     Co., 
165  Eddy,  San  Francisco. 
COST,  $1500 


(5€2)     NO,  374  BUSH.     Alter  mill. 

Owner W.  W.  Gidson,  Premises. 

Architect None. 

Contractor....G.    W.     Hansbrough,    221 
3rd,  San  Francisco. 

COST,  $400 


(563)  S  SUTTER   167-6  W   Stockton. 
Alter  store. 

Owner .'Marquise     Co.,   639     Call 

Bldg.,  San   Francisco. 

Architect None. 

Contractor....Standard  Constr.  Co.,  639 

Call'  Bldg.,  San  Francisco. 

COST,  $800 

(564)  NO.   "526  GREAT     HIGHWAY. 
Two  mettil  sign.s, 

Owner Tails,  Premises. 

Architect None. 

Contractor.. ..Novelty     Elec.    Sign    Co., 
165  Eddy,  San  Francisco. 
Cost,  $500  each 

(565)  NO.   1008  GRANT  AVE.     Alter 
grocery. 

Owner Chin   Goon. 

Archiltect None. 

Day's  work.  COST,  $500 

(5G'6)     NOS.  1777-79  LOMBARD.  Alter 

restaurant. 
Owner Chris     Chirstensen,     1790 


l./oml)ard,  San  Francisco. 

Architect .None. 

Day's  work.  _  COST,  $400 

(567)  NO.  874  MARKET.  All  work 
foi-  store  fixtures,  etc.,  for  store  and 
new  annex. 

Owner Frank  Werner,   Premises. 

Architect Chas.        E.        Gottschalk, 

Phelan  Bldg.,  S.  F. 
Contractor  ...Mullen      .Mfg.   Co.,     60-80 

Rausch.    San    Francisco. 
Filed  Apr.  9,  '19.     Dated  .Mar.  29,  '19. 

On  1st  of  each  month 75'% 

Usual  35  days 25% 

TOTAL  COST,  $8700 
Bond,  $4,350.  Sureties,  New  Amsterdam 
Casualty.  Limit,  30  days.  Forfeit, 
none.     Plans   and   specifications   filed. 

(568)  NO.  157  GEARY.  All  work 
for  alterations  and  fitting  up  of 
store. 

Owner Hanan  &  Son,  New  York. 

Architect Seymour,   Schoenwald     & 

Cornell,  New  York. 
Contractor.. ..L.     &  E.  Emanuel,     Inc., 

1530  Filbert,  S.  F. 
P'iled  Apr.   9,  '19.     Dated  Jan.  18,  '19. 

Serai-monthly   payments   of 75% 

Usual  35  davs 25% 

TOTAL  COST,  $30,488 
Bond,  $15,244.  Sureties,  Maurice 
Greenberg  and  Walter  White.  Limit, 
7  weeks  after  given  possession.  For- 
feit, none.  Plam  and  specifications 
filed. 


(569)     S     .MARKET   150     W     Fourth. 
Alter  office. 

Owner Uhl     Bros..  38     O'Farrell, 

San  Francisco. 

Ai'chitect None. 

Day's  work.  COST,  $400 


(570)     E  TREAT     AVE  200     N     20th. 
Alter  brewery. 

Owner Tacoma   Brewery,   Prem. 

Architect None. 

Contiaetor....F.  H.  Cresis,     180     Jessie, 
San  Fraicisco. 

COST,   $2500 


(571)  NO.  225  CORBETT  AVE.  Alter 
residence. 

Owner T.  G.  Reilly,  Premises. 

Architect None. 

Contractor. ..D.  W.  Ro.ss,  180  Jessie, 
San  Francisco. 

COST,  $600 

(572)  B  VALENCIA  100  S  14th  S 
100  E  138  N  50  E  SO  N  50  W  215  M  B 
30.  Steam  heating  plant,  oil  tanks, 
patent  chimney  and  oil  burners  for 
four-story  reinforced  concrete  fac- 
tory building. 

Owner The  San  Francisco  Cas- 
ket Co.,  621  Guerrero  St., 
San  Francisco. 

.Architect C.     0'     Clausen,     Hearst 

Bldg..  San  Francisco. 
Contractor.. ..The  Atlas  Heating  &  Ven- 
tilating   Co.,    72    Freelon, 
San  Francisco. 
Filed  Apr.  10,  '19.    Dated  Apr.  3,  '19. 

Roughing   in    done $800 

Boiler  set  and  oil  tank  in 900 

Completed  and  accepted 900 

U.sual  35   days 879 

TOTAL  COST,  $3479 
Forfeit,  none.  Limit,  without  delay. 
Forfeit,  none.  Plans  and  specifications 
filed. 


story  and  basement  frame  residence. 
•Owner A.    L.    Meyerstein,    Fair- 
mont Hotel,  S.  F. 

Architect S.  Heiman,  57  Post,  S.  F. 

Contractor. ...J.  S.  .Mai loch,  110  Jessie, 

San  Francisco. 
Filed  Apr.  10,  '19.    Dated  Apr.  7,  '19. 

Building  framed  $1475 

Plaster  on  .*. 1475 

Completed  and  accepted 147-5 

Usual   35   days 1475 

TOTAL  COST,  $5900 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(574)     ILLINOIS    AND    EL  DORADO. 

One-story  frame  office  building. 
Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Contractor.. -MacDonald    &    Kahn,    Ri- 

alto  Bldg.,  San  Francisco. 

Filed  Apr.  10,   19.    Dated  Apr.  1,  '19. 

Usual  35  days  after  completed.  $6730 

TOTAL  COST,  $6730 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 


(575)     TWENTY-S  ECOND        AND 
Florida.     Repaii-  flredaraage  to  flats. 

Owner Edmund  Pennington,  2918 

23rd,  San  Francisco. 

Architect None. 

Contractor.. ..Nielsen    Bros.,    2350    Bry- 
ant, San  Francisco. 

COST,  $5000 


(573)  SE  OLAREMONT  BLVD.  AND 
Dorchester  Way.  Lot  10  Blk  2986. 
Claremout  Court.    All  work  for  one- 


(576)  E  WALTER  243  N  14th.  Nos. 
53-53a-55  Walter.    Alter  flats. 

Owner H.    S.   Meyer,    53    Walter, 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $2000 

(577)  N  SHORE  VIEW  AVE  73  W 
36th  Ave.,  Lincoln  Manor.  Two-story 
and  attic   eight-room   residence. 

Owner S.  A.  Born  Bldg.  Co.,  414 

38th  Ave.,  S.  F. 

Architect None 

Day's  work.  COST,  $5800 

(578)  W  THIRTY-SEVENTH  AVE  60 
N  Geary.  Two-story  six-room  frame 
r6sid6n.CG. 

Owner S.  A.  Born  Bldg.  Co.,  414 

38th  Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3400 

(579)  W  THIRTY-SECOND  AVE  300 
N  California.  Two-story  frame  resi- 
dence. 

Owner A.   T.   Morris,     501     llth 

Ave.,   San   Francisco. 

Architect None. 

Day's  work.  COST,  $2800 

(580)  NO.  1231  MARKET.  Build 
bake  oven. 

Owner Whitcorab  Hotel,  Prem. 

Architect None. 

Contractor. ..J.  P.  Glaser.  2480  Union, 
San  Francisco. 

COST,  $1750 

(581)  NO.  505  DIVISADERO.  Alter 
tailor  shop. 

Owner M.    Widrin.    450    Haight, 

San  Francisco. 

Architect None. 

Contractor....Geo.  H.  Arthur,  ISO  Jessie 

San  Francisco. 

COST,  $925 

(582)  S  UNION  75  E  Octavla.  Alter 
grocery  store. 

Owner D.    Shemke,    1789    Union, 


San  Francisco. 

Architect None. 

I  oiitractor... Peter  Hansen,  1853  Green, 

San  Franci.sco. 

COST.  1500 


1583)     NO.  631  HAIGHT.    Alter  dwell- 
ing. 

Owner Mr.  Hyman,  Premises. 

Architect None. 

Contractor  ...L.   Solomon,    1303    Ellis, 
San  Francisco. 

COST,  $490 


(584)     NO.  579  MYRTLE  AVE.  Repair 
fire  damage  to  flats. 

Owner John    Glinn,   O'F^rrell    & 

Octavia,  San  Francisco. 

Architect None. 

Contractor.-.Chas.  Coburn,  180  Jessie, 
San  Francisco. 

COST,  $460 


1585)     S  BRUNSWICK  40  E  Whittier. 
One-story  frame  dwelling. 

Owner John  Schomaker.  143  3rd, 

San  Francisco. 

Architect None. 

Day's   work.  COST,  $400 


(586)  S  TURK  136-6  E  Van  Ness 
Ave.  One-story  Class  "C"  rein- 
forced concrete  garage  and  machine 
shop. 

Owner O.  H.  Curtaz.  521  Hayes, 

San   Francisco 

Superintendent Wm.    Helbing,     521 

Hayes.  San  Francisco. 
Day's  work.  COST,  $25,000 


(587)  E  EASTWOOD  DRIVE.  Lot  21 
Blk  3163  Westwood  Park.  Frame 
bungalow. 

Owner Hilding     Anderson,     1858 

Fell,  San  Francisco. 
Architect H.  C.  Bauman,  251  Kear- 
ny. San  Francisco. 
Day's  work.  COST,  $3900 


1 588)     E    ARGU"ELLO    BLVD    50-3% 
E  Turk.    Two-story  frame  flats. 

Owner T.    F.    Bell,    716    Funston 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $5500 


(589)  N"R'  LISBON  225  SW  Excelsior. 
One  and  one-half-story  frame  resi- 
dence. 

Owner Martin  Person,  200  Lon- 
don, San  Francisco. 

Architect None. 

Day's    work.  COST,    $1950 


(590)     NO.     770     MARKET.       Ini='aII 
stairway  and  mazzanine. 

Owner Geo.  Haas  &  Sons,  Prem. 

Architect None. 

Contractor... Fink  &  Schindler  Co.,  228 
13th,  San  Francisco. 

COST.    $400 


(■591)  SE  KEARNT  AND  PINT!     Alter 
store. 

Owner E.  H.  Benjamin  and  J.  H. 

Meyer.    440    Montgomery, 
San  Francisco. 

Architect None. 

Contractor.. -Barrett  &  Hilp  424  Shar- 
on Bldg..  Can  Francisco. 
COS-f ,  $850 


(592)  XOS.  443-447  BATTERY.     Alter 
Owner R.  E.  Bothin  Co.,  604  Mis- 
sion, San  Francisco. 
Architect None. 


Contractor  -Chas.  E.   Urfer,    134   Hal- 
leck,  Sau  Francisco. 

COST,  $400 


(593)     NO.       2400       FORTY-EIGHTH 
Ave.     Alter  kitchen. 

Owner W.  E.  McPherson,  Prem. 

Architect None. 

Contractor...-A..   Carlson,     4573      18th, 
San  Francisco. 

COST,  $440 


(594)E   TENTH   lOO- S   Bryant.     One- 
story  frame  warehouse. 

Owner MacDonald   &    Kahn,    901 

Rialito  Bldg.,  S.  F. 

Architect None. 

Day's  work.  COST,  $7000 


(595)       TWBNTY-SEI\'ENTH     AVE  & 
Yake.     One-story  frame  garage. 

Owner Chas.     M€l,      112     Market. 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $500 


(596)     NW      TWENTY-FIFTH      AND 
Mission.    Alter  srtore. 

Owner L.    B.    Rader,    1319    Polk, 

San  Francisco. 
Architect E.   A.    Herman,   569    Sac- 
ramento, San  Francisco. 
Contractor....P.  E.   Lynch,  270  Divisa- 
dero,  San  Francisco. 

COST,  $500 


(597)     NO.    1318   PLYMOUTH.     Addi- 
tion. 

Owner H.  Claiborne,  Premises. 

Architect Js'one. 

Contractor....C.    H.    Bassett,    343    29th 
Ave.,  San  Francisco. 

COST,  $550 


(598)     NO.  27  THIRD.     Alter  restau- 
rant. 

Owner S.  Paxideos,  351  3rd,  S.  F. 

Architect None. 

Contractor... Gus.   Deauvillas,   377  3rd, 
San  Francisco. 

COST,  $500 


(599)     NO.   3019  SIXTEENTH.     Alter 
store. 

Owner J.     Heely,     39      Belcher. 

San  Francisco. 

Architect None. 

Day's   work.  COST,   $600 


SAX    FR.\>(LS('0    BlILDDiG    SlTf- 
M.4RT    FOR    .HARCH. 


The  following  is  a  report  of  build- 
ing operations  for  the  month  of  March. 
1919,  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection: 

No.  of 
Class  Permits        Cost 

"B"  2         $100,000 

"C"  14  276.285 

Frames  68  223.903 

Alterations  312  246,431 

Harbor    Commissioners     3  62,212 


Total 


399        $908,831 


XOTICE  OF  >0X-RESP0>'SIBI1ITT. 


San  Francisco  Connty. 

Apr.  7,  1919— NTV  SUTTER  AND 
Steiner  No.  2100  Sutter.  F  E  Hes- 
thal  Co  as  to  improvements  on 
leased    property 

Apr.  11.  1919— S  GELARY  137-6  E 
Stockton    E    112-6x3    137-6.      The 


Whitney  E.statc  to  a.s  to  improve- 
ments on  leased  property 


LEASES. 

San  Francisco  County. 

/-  . 

Apr.  9,  19U)— NO.  123  EIGHTH  AVE 
W  line  bet.  L?ke  and  California.  S 
A  Born  Building  Co  to  Robrrt  M 
Searls.    2  years.    $1260. 

Apr.  11,  1919— NO.  2248  UNION.  W  A 
Cory  to  G  H  Blowers.  3  years  6 
months.    $137.50  per  month. 

Apr.  11,  1919— NO.  801  POST.  Cor. 
Hyde.  H  H  Dana  to  Ellis  A  and 
Helen  Gooding.     5  years.  $52,050. 


COMPLETION  NOTICES. 


San  Francisco  Connty. 

RKGORDED  ACCEVPTED 

Apr.  7.  1919— S  GEARY  100  E  Grant 
Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  N'E  193-4%  NW 
53-0%  N  to  Pt.  198-6  E  Grant  Ave 
W  98-6.  Bankers  Investment  Co 
to  Mangrum  &  Otter Apr.  4,  1919 

Apr.  7,  1919— N  McALLISTER  200  E 
Fillmore  E  50xN  137-6.  Langen- 
dorff  Baking  Co  to  Butte  Eng  & 
Elec  Co Apr.  5.  1919 

Apr.  8.  1919— N'E  SACRAMENTO  & 
Webster  N  255-4%xE  275.  The 
Board  of  Trustees  of  Leland  Stan- 
ford Jr.  University  to  Michel  & 
Pfeffer.  H  C  Randall  and  Jas  T 
Ludlow    _ 

Apr.  3,  1919— S  GEARY  100  E  Grant 
Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  NE  193-4%  NW 
53-0%  N  to  pt  198-6  E  Grant  Ave 
W  98-6.  Bankers'  Invst  Co  to 
Joseph  Musto  Sons-Keenan  Co  and 
C   C   Morehouse .Mar.    31,   1919 

Apr.  10,  1919— SW  FRANKLIN  AND 
Redwood  Ave.  A  B  Harrison  to 
Emil   Nelson _A.pril   8,   1919 

LIENS  FILED. 


San  Frandeco  County. 


RECORDED                                AMOUNT 
Apr.  8,  1919— N  BRYANT  155  W  3rd 
W  20xN  80.     W  P  Fuller  &  Co  vs 
Christ  and  Anna  Madison $95 


BUILDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTY. 


No. 

565 
566 
567 
568 
569 
570 
571 
572 
573 
574 
575 
576 
577 
578 
579 
580 
581 
582 
583 
584 


Orrner         Contraetor 

Deming  Saxton 

Stener  Gintz 

Menges  Menges 

(Jede  Gede 

Winters    Wieben 

Silverstein    Williams 

Bandino   Bandino 

Moleira    Petersen 

Pfrang    Pfrang 

Stebbins    Young 

Anderson    Anderson 

Mullen    Wieben 

Kirkland   WTiitford 

Benasini    Owner 

Lucker  Lucker 

Fabing    Pabing 

Cutter    Sattin 

Engler   Engler 

Shelander    Koski 

Pearse    Jearse 

Standard  Oil  Owner 

Kaelin    Anderson 


Ant, 

400 

400 

500 

3000 

400 

500 

400 

400 

7'500 

3500 

2500 

3300 

3000 

500 

500 

3000 

10500 

1850 

750 

500 

450 

9398 


:>S7  Clark    NelSoii  ZbiM) 

i..SS  llrock-sleilt Lesuic  -V,iio 

58!)  Coidy   Peterson  7500 

590  Calrysse    Rutherford  27O0 

591  Morrison    Morris  3000 

592  Morris    Morris  6000 

593  Baird   Bell"  2500 

594  Maishall    Mai-shall  4000 

59:  Craig    Bailey  4000 

593  Bayner    Rollins  400 

597  Lyons  Rose  1400 

598  Jane    Chapman  600 

599  Moller    Reed  700 

600  Marquis    Marquis  2000 

GOl  Same   Same  2000 

602  Noble Noble  2500 

603  Same   Same  2800 

604  Hillen    Hillen  2000 

605  Bush   Lee  400 

606  Adams    Schwalm  5030 

607  King    Healy  lOOOO 

60S  Seminoff    Spencer  40O0 

609  MacGregor    Owner  2.900 

610  Same    Same  2850 

611  Same   ...., Same  ?750 

612  Larsen    Larsen  2500 

•613  Dean    Dean  400 

614  Heagerty    Kelly  400 

615  Lutheran    Church-. Owner  400 

616  Henderson    Pearson  3500 

617  llally    - Fish  2500 

618  Stol'te Stolte  2750 

619  Nethken    Nethken  4000 

620  Hinch    Hinch  5000 

621  Strong   Pearson  3100 

022  Warner    Warner  2000 

623  Rodriges    Owner  2000 

624  Canario    Lindquist  2460 

(565)  NO.  2736  PRINCE,  Berkeley. 
Addition. 

Owner Edwin  0.  Deming,  Prem. 

Architect None. 

Contractor..  .E.  Saxton,   46   Lake  Ave., 
Piedmont. 

COST,  .f400 

(566)  KO.  933  ".iIURRAY,  Berkeley. 
Fire  repairs. 

Owner.. .Mr.     Stener,  5945     Keith, 

Oakland. 

Architect None. 

Contractor.. ..E.   D.   McGinty,   Berkeley. 

COST,  ?;40o 

-(567)  NO.  1611  SAN  PABLO  AVE., 
Berkeley.  "Addition. 

Owner E.  F.  .Menges,  Premises. 

Ai-chitect None. 

Day's   work.  COST,   $500 

(568)  W  MILVIA  125  S  Hopkins, 
Berkeley.  One  and  one-half-story  6 
room  dwelling. 

Owner Clara  Cede,  2309  Russell, 

Berkeley. 

Architect None. 

Contractor...  Henry  Gede.  2309  Russell 
Berkeley. 

COST.  .$3000 


(569)     NO.      2909      HIGH.      Oakland. 
Alterations  and  additions. 

Owner K.  A.  Winters,  PremisM. 

-Architect Non«. 

Contractor.. ..Alex     C.     Wieben.      1919 
Fruitvale   Ave.,  Oakland. 
COST,  .1400 


(570)     NO.  539  EiLEVENTH,  Oakland. 
Cement  floor. 

Owner A.   Silverstein.  341   Lenox 

Ave.,  Oakland. 

Architect None. 

Contractor...  Henry  B.  Williams,  Bacon 
Block,  Oakland. 

COST,  $500 


(.-.71)     NO.  3S9  1()5TH  AVE.,  Oakland. 
Addition. 

Owner Jos.    Bandino,    Premises. 

Architect None. 

Day's  work.  COST,  $400 


Coiilraeior...  11.  J.  l<\  Sattin,  2536  Chil- 
ton Way,  Berkeley. 

COST,  $10,500 


(572)     NO.  1634  SOLANO  WAY,  Oak- 
land.   Alterations. 

Owner J.  G.  Moleira,  1627  E-12th 

Oakland. 

Architect None. 

Contractor....J.   Petersen,   1230  E-16th, 
Oakland. 

COST,  $400  . 


(573)  E  James  Ave  100,  liO  and  180 
N  Cavour,  Oakland.  Three  one-story 
6-room   dwelling. 

Owner C.  J.   Pfrang,  5487  Clare- 

mont  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2500  each 


(S74)  NW  EL  CE'NTRO  AND  SAN 
Sebastian  Ave.,  Oakland.  One  and 
one-half-story  5-room  dwelling. 

Owner A.    B.    Stebbins,   Oakland. 

Architect J.  E.  Cofer. 

Contractor. ..J.  H.  Young,  Alameda. 

COST,  $3500 


(575)  E  LAWTON  AVE  300  W  Col- 
lege Ave..  Oakland.  One-story  6- 
room  dwelling. 

Owner George  W.  Anderson,  2236 

Durant.  Berkeley. 

Architect None. 

Day's  work.  COST,  $2500 


(576)  N  FOOTHILL  BLVD.  61  E  50th 
Ave.,  Oakland.  One^story  6-i-oom 
dwelling. 

Owner Anna  Mullen,  St.  Francis 

Hotel,   San   Francisco. 

Architect None. 

Confcr-.ictor..  .Alex     C.     Wieben,      1919 
Fruitvale  Ave.,  Oakland. 
COST,  $3300 


(.577)     W  HEARN  110  S  Chabot  Road, 
Oakland.     One-story   6-room   dwlg. 

Owner James   Kirkland,     Chabot 

Road,  Oakland. 

Architect None. 

Contractor....W.  T.  'SVTiitford,  421  42nd,- 
Oakland. 

COST.  $3000 


(578)     NO.    334    FILBERT,     Oakland. 
One-story  addition. 

Owner Pro    Benasini,    418    Avon, 

Oakland. 

Architect None.  , 

Day's   work.  COST,   $500 


(579)  W  NINETY-EIGHTH  AVE  75 
N  Plym,  Oakland.  One-story  three- 
room  fi^me  dwelling. 

Owner W.   M.   Lucker.   1701   98th 

Ave.,  Oakland. 

Architect None. 

Day's   work.  COST,   $500 


('580)  LOT  5  Lincoln  Park  Tract  Blk 
"B,"  Piedmont.  Two-story  frame 
dwelling. 

Owner F.  A.  Fabing. 

Architect None. 

Day's  work.  COST.  $3000 


(581)  S  PARKER  at  Fourth,  Berkeley 
One-story  Class  "C"  barn. 

Owner Cutter  Laboratory.  6th   &. 

Grayson,  Berkeley. 
Architect None. 


(582)  E  BAKER  70  S  Ward,  Berkeley 
One-story  5-rooni  dwelling. 

Owner Louis     Engler,  2435     Col- 
lege Ave.,  Berkeley. 

Architect None. 

Day's  work.  COST.  $1850 

(583)  NO.  35  OAKVALE    AVE.,    Ber- 
keley.   Crtirage. 

Owner H.  W.  Shelander.  Prem. 

Architect None. 

Contractor....Matt     L.  Koski,  '  35     Ra- 
mona  Ave.>  Oakland. 

COST.  $750 


Ber- 


(584)     NO.    2417    McGEE    AVE., 
keley.     Addition. 

Owner Mrs.     L.  T.  Pearse,     2419 

McGee  Ave.,  Berkeley. 

Architect None. 

Contractor. ..Joseph    Pearse,   2419   Mc- 
Gee Ave.,  Berkeley. 

COST,  $500 


(585)     UNIVERSITY    &    SAN   PABLO 
Aves..   Berkeley.     Service   station. 

Owner Standard   Oil    Co.,   Okd. 

Architect None. 

Day's  work.  COST,  $450 


(586)  SE  FIFTY-SEVENTH  AND 
Noble  E  140xS  81.  Oakland.  All 
work  for  four  one-story  frame 
dwellings. 

Owner J.     K.  Kaelin.     1933     5th 

Ave.,  Oakland. 
Architect  .....A.  W.  Smith.  lOlO  Broad- 
way. Oakland. 
Contractor....Anderson     &   Holt.     2488 

Shattuck  Ave..  Berkeley. 
Filed  Apr.  7,  '19.     Dated  Apr.  2.  '19. 

Frame  up  $1600 

Brown    coated   2400 

Completed  and  accepted 2'9!>8 

Usual   35   davs 2400 

TOTAL  COST.  $9398 
Bond.  $5000.  Sureties.  H.  J.  Quinn  and 
^Irs.  M.  W.  Hawkins.  Limit.  July  15. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(587)  NEAR  FOURTH  AND  PACIFIC 
Ave.,  Alameda.  All  work  for  dryer 
building. 

Owner N.  Clark  &  Sons,  Prem. 

Architect None. 

Contractor  ...David  Nelson    &    Charles 
Forsyth     (Nelson    &  For- 
syth).  565   16th.   Okd. 
Filed  Apr.  8.  '19.     Dated  Apr.  4,  '19. 
Semi-monthly    pajnnents    of....     75% 

Usual  35  days 25% 

TOTAL  COST.  $25.4'50 
Bond.  $12,725.  Sureties,  Delbert  W. 
Robertson  &  Lillian  Robertson.  Limit. 
120  days.  Forfeit,  none.  Plans  and 
specifications  filed. 

(588)  N  FOREST  100  E  Oak  Grove 
Ave.,  Oakland.  Two-story  5-room 
dwelling. 

Owner Mrs.  Caroline  Brockstedt, 

119  Vicksburg,  S.  F. 

Architect Edward     E.   Young,     251 

Kearny.  San  Francisco. 

Contractor.-..E.   T.   Lesure.   5622   Miles 
Ave.,  Oakland. 

COST,  $2500 


(589)  N  FORTY-FIRST  300  E  Tele- 
graph Ave.,  Oakland.  Two-story 
10-room  apartments. 

Owner Elvera     Cordy,  488     41st, 

Oakland. 


Arcliilect None. 

Contractor.. ..Alfred  Peteison,  2018  Lin- 
wood  Ave.,  Oakland. 

COST,  $7500 


BUILDING  AND  ENGINEERING  NEWS 

Owner Peter  J.  Moller,  Premises. 

Architect None. 

Contractor.. -G.  G.  Reed.  $81  62nd,  Okd. 
COST,  $700 


(590)  S  FORTY-THIRD  90  W  Mar- 
ket, Oakland.  One-story  five-room 
dwelling. 

Owner •. Gabriel  Catrysse,  983  37th 

Oakland. 

Architect A.  W.  Smith.  lOlO  Broad- 
way, Oakland. 

Contractor  ...Thos.     Rutherford,       985 
35th,  Oakland. 

COST.  12700 

(591)  E  PARK  BLVD.  120  S  Dolores. 
Oakland.     One-stor>'   6-room   dwlg. 

Owner....... M.  .Morrison.  180     Kemp- 
ton  Ave.,  Oakland. 

Architect None. 

Contractor....S.  Morris.  326  24th,  Okd. 
COST.  $3000 


(592)  W  MANILA  AVE  230  and  267 
S  42nd.  Oakland.  Two  one-story  6- 
rooni  aweliings. 

Owner Solomon  ^lorris,  326  24th. 

Oakland. 

Architect None. 

Day's  work.  COST.  $3000  each 


(593)  E  FOURTEENTH  AVE  23  S 
Hopkins,  Oakland.  One-story  five- 
room  dwelling. 

Owner P.  E.  Baird.  14th  Ave  and 

Hopkins,  Oakland. 

Architect None. 

Contractor....W.  B.  Bell.  730  65th  Ave.. 
Oakland. 

COST,  $2500 


(694)  N  KEITH  A\^  220  E  College 
Ave..  Oakland.  Two-story  7-room 
dwelling. 

Owner J.  A.  Marshall.  2676  Ava- 

lon  Ave.,  Berkeley. 

Architect None. 

Day's  work.  COST,  $4000 


1256 
1756 


ALTERATIONS 

(595)  NS\'  TENTH  AND  BRUSH, 
Oakland.    Alter  apartments. 

Swner Frank      B.     Craig. 

Broadway.   Oakland. 

Architect J.  Cather     Newson, 

Broadway.  Oakland. 

Dontractor.-J.  H.  Bailey.  11th  &  Fal- 
lon, Oakland. 

COST,  $4000 

(596)  COR.  PARK  BOULEVARD  AND 
E-19th,  Oakland!  One-story  supply 
station. 

3wner E.  G.  Bayner,  Oakland. 

Architect None. 

3ontractor....E.  E.  Rollins.    357    Athol 
Ave..  Oakland. 

COST,  $400 


[697)     SE   FORTIETH-    &   SHAFTER 

Ave.,  Oakland.     Alter  apartments. 
>wner H.  B.  Lyons.  1310  Broad- 
way, Oakland. 

Architect None. 

:ontractor....A.  H.  Rose,  525  17th,  Okd. 
COST.  $1400 


AVE., 


f598)     NO.      1717    FORTIETH 
Oakland.    Alterations. 

>wner John    Jane,    63    Ellis    St., 

San  Francisco. 

Vrchitect None. 

^tractor....F.      Chapman,   689     60th, 

aL  Oakland. 

■  COST,  $600 

599)     NO.  206  JOHN,  Oakland.     Two 
story    2-room    dwelling. 


I 
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Owner C.  .M.  .MacGregor,  47u  13th 

Oakland. 

Architect None. 

Day's  work.  COST,  $2900 


(600)  NW  FOOTHILL  BLVD  AND   (610)  W  FOURTEENTH  AVE  45  S 


57th  Ave..  Oakland.     One-story  five 

room  dwelling. 
Owner E.  M.  Marquis,  2827  Rus- 
sell, Berkeley. 

Architect None 

Day's  work. 


COST,  $2000      Day's  work. 


Allman,  Oakland.     One-story  5-room 

frame  dwelling. 

Owner C.  M.  MacGregor.  470  13th 

Oakland. 
Architect None. 


COST.  $2850 


(601)  E  COURTLAND  150  N  Foot- 
hill Blvd.,  Oakland.  One-story  5- 
room  dwelling. 

Owner E.  M.  Marquis,  2827  Rus- 
sell, Berkeley. 

Architect None. 

Day's  work.  COST,  $2000 


(602)     N  ARLINGTON  325  E  Gasklll, 
Oakland.     One-story  5-room  dwlg. 

Owner G.    H.  Noble,  2205    Santa 

Clara  Ave..  Alameda. 

Architect None. 

Day's  work.  COST.  $2500 


(603)  S  STANFORD  AVB  335  E  Gas- 
kill,  Oakland.  One-story  5-room 
dwelling. 

Owner G.   H.   Noble,   2205    Santa 

Clara  Ave.,  Alameda. 

Architect None. 

Day's  work.  COST,  $2800 


<604)     N  TEXAS     75  W  Curan     Ave., 
Oakland.     One-story  5-room   dwlg. 

Owner R.  C.  Hillen,  55th  Ave  & 

Foothill  Blvd.,  Oakland. 

Architect None. 

Day's  work.  COST.  $2000 


(605)     NO.  1724  CLINTON  AVE.,  Ala- 
meda.   Addition. 

Owner Mrs.  E.  G.  Bush,  Premises 

Architect None. 

Contractor....Sam  jel  Lee,  1832  San  An- 
tonio Ave.,  Alameda. 

COST,  $400 


(606)  lyJT  3  ELK  "A"  Map  Lakewood 
Park,  Oakland.  All  work  for  one- 
story   6-room   dwelling  and   garage. 

Owner Lerena  A.  Adams,  Okd. 

Architect None. 

Contractor  ...Harry  Schwalm,  721 
Main  St.,  Hayward. 

Filed  Apr.  10.  '19.     Dated  Apr.  9,  '19. 

Frame   up   ^4 

Brown  coated  14 

Completed    ^ 

Usual  35  days % 

TOTAL  COST,  $5030 

Bond.  $2515.     Surety,  Frank  G.  Chess. 

Limit.  90  days.     Forfeit,  none.     Plan.= 

and  specifications  filed. 


(607)  FIRST  &  MARKET,  Oakland. 
Alter  coal   bunkers. 

Owner King  Coal   Co.,  Premi-es. 

Architect Leland  S.  Rosener,  S.  F. 

Contractor. ...Healy  Tibbitts  Constr  Co., 
9  .Main,  San  Francisco. 

COST,  $10,000 

(608)  E  GRANT*  AVE  150  N  Lake 
Park  Ave..  Oakland.  One-story  7- 
room  dwelling. 

Owner Gertrude     Seminoff,     264 

Wayne  Ave.,  Oakland. 

Architect None. 

Contractor. ...E.  A.  Spencer,  577  Apgar 
Oakland. 

COST,  $4000 


(609)  SW  FOURTEENTH  AVE  AND 
Allman,  Oakland.  One-story  6-room 
dwelling. 


(611)     S    ALL.MAN    90    W    14th    Ave., 
Oakland.  One-story  5-room  dwelling 

Owner C.  M.  .MacGregor.  470  13th 

Oakland. 

Architect None. 

Day's  work.  COST,  $2750 


(612)  E  TWENTY -EIGHTH  AVE  565 
N  B-14th.  Oakland.  One-story  five- 
room  dwelling. 

Owner R.    K.    Larsen,    1550    28th 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2500 

(613)  NO.  2025  DAMUTH,  Oakland. 
Garage. 

Owner C.  M.  Dean,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


(614)     NO.  5456  TRASK,  Oakland.  Ad- 
dition. 

Owner A.  Heagerty,'  Premises. 

Architect None. 

Contractor....R.  H.  Kelley,  5444  Trask, 
Oakland. 

COST,  $400 


(615)  SW  TWELFTH  AND  MYRTLE 
Oakland.    Reshingle. 

Owner Lutheran  Church,  Prem. 

Architect None. 

Day's  work.  COST,  $400 

(616)  W  MOUNTAIN  opp.  Dormadera 
Piedmont.    Two-story  frame  d-wlg. 

Owner Mrs.   M.   Henderson. 

Architect None. 

Contractor.. ..A.  Peanson. 

COST,  $3500 

(617)  NO.     1200     COURT,     Alameda. 
One-story  6-room   dwelling. 

Owner Hally  &   Co.,  2315  Santa 

Clara  Ave.,  Ala.meda. 

Architect None. 

Contractor....M.     H.  Fish,     1340     Ver- 
sailles Ave.,  Alameda. 

COST.   $2500 


(618)  NO.  1638  BROADWAY.  Alameda 
One-story  5-room  dwelling. 

Owner F.  C.  Stotte,  3449  Laguna 

Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2750 


(619)  NOS.  425-427  TAYLOR  AVE., 
Alameda.  Two  one-story  5-room 
dwellings. 

Owner H.  Nethken,  3651  39th  Ave 

Alameda. 

Architect None. 

Day's  work.  COST,  $2000  each 


(620)  NOS.  1314-1320  PARK  AVE., 
Alameda.  Two  one-story  5-room 
dwellings. 

Owner J.      T.      Hinch,      Federal 

Bldg.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2500  each 


r;i,,(;    ;  welve 

((;-■!  1  S  \Vl;;i;STKK  l-tel.  flanriiont 
and  College  Avt's..  being  No.s.  280G- 
•2S0S  Webster,  Berkeley.  All  work 
foi-  one-story  C-room  dwelling  and 
gaiage. 

Owner M.  V.  Strong.  231G  Wool- 

sey,  Berkeley. 

.Architect G.      L.      Rosebrook,     5420 

Bryant  Ave.,  Oakland. 

C'oniractor..  .Ben  Pearson,  2403  Grant, 
Berkeley. 

Filed  Apr.  11,  'in.     Dated  Apr.  8,  'IH. 

Frame    up    % 

Plastered Vi 

Pompleted   and  accepted % 

V.sual   3o   days Vi 

TOTAL    COST.    $3101) 

liond,  $3100.     Surety,  U.  S.  Fidelity  & 

Guarantee   Co.     Limit,   75   days.     Foi'- 

fp.t,    none.      Plans    and    specifications 

tiled. 

1G22)  E  VICKSBURG  AVE  400  N 
Ygnacio,  Oakland.  One-story  five- 
room  dwelling. 

Owner S.  A.  Warner.  4CiiC  Brook- 
dale,  Oakland. 

Aichitect None. 

Day's  w^ork.  COST,  $2000 

(023)  E  FORTY-EIGHTH  AVE  175  N 
E-14th,  Oakland.  One-story  5-room 
dwelling. 

Owner Jos.    Rodriges,    140!)    47th 

Ave..  Oakland. 

.•\rchilect None. 

Day's   work.  COST.   .t2non 

(624)  LOT  10  BLK  "C"  Amended 
.Map  -Moss  Tract,  Oakland.  All  work 
for  one-story  five-room  dwelling. 

Owner E.   S.   Canario,   1472   S4th 

Ave.,  Oakland. 

Architect None. 

Contractor  ...John  Lindquist,  1C34  84th 

Ave.,  Oakland. 
Filed  Apr.  12,  '19.     Dated  Apr.  12.  '19. 

Frame   up   $500 

Ready   for    lathing 400 

■  Plastered    450 

Carpenter   work   completed,   ex- 
cept   finish    hardware..... 500 

Painting    completed    250 

Completed  and  accepted 110 

ITsual    35    days 250 

TOTAL  COST,  $2460 
Bond,  none.  Limit,  fiO  days.  Forfeit, 
^'ID.     Plans  and  specifications,  none. 

^ 

ju  rLDixG  coxTR  vrrs. 

Fresno   roiiiity. 

LOT  44,  except  S  20  feet,  Butler  Park, 
Fresno.  AH  work  for  frame  bunga- 
low and  garage. 

Owner Nick   Davis,   1159  "I"   St., 

Fresno. 

-Architect None, 

Contractor...  Hanson   Constr.   Co.,  2225 

Fresno  St.,  Fresno. 
Filfd  Apr.  3.  '19.     Dated  Apr.  3,  '19. 

Fratue  up  and  roof  on $1190.50 

Plastered    1190.50 

Completed    1190.50 

:J(i  (lavs   after 119<1.50 

TOTAL  COST,  $4762.00 
Pond,  $2381.  Sureties.  Frank  0.  Holm- 
gren and  H.  S.  Stange.  Limit.  fiO  days. 
Forfe't.  $5  per  day.  Plans  and  speci- 
f!C?.tinns  filed. 

LOTS  13  AND  14  BLK  32;  Lots  3  and 
4  blk  51  and  Lots  25  and  2G  Blk  55, 
K.  B.  Hci.ghts,  Fresno.  Three  frame 
dwellings  and  garages. 


BUILDING  AND  ENGINEERING  NEWS 

Owner K.  R.  Heights  Co.,  Frcsna. 

Architect None, 

Contractor-...F.    S.    Stone,    304    .Mason 
Bldg.,  Fresno. 

COST,   $3500 


LOTS  45  AND  46  BLK  2  Allen  and 
Binford  Tract,  Fresno.  Frame 
dwelling. 

Owner Roy  Kennedy,  Fresno. 

Architect None. 

Contractor. ..W.  G.  Williams,  Fresno. 
COST,  $2250 


LOTS  3  AND  4  BLK  64,  K.  H.  Heights, 
Fresno.  Frame  dwelling  and  garage. 

Owner K.  B.  Heights  Co.,  Fresno. 

Architect None. 

Contractor-...F.    J.    Stone,    304    Mason 
Bldg.,  Fresno. 

COST,  $4900 


LOTS  15  AND  16  BLK  57  and  "A"  and 
Fresno  Sts. .Fresno.  Two  oil  filling 
stations. 

Owner Associated  Oil  Co.,RowelI 

Bldg.,  Fresno. 

Architect None. 

Day's  work.  Cost,  $1000  each 


NO.  1246  "P"  ST.,  Fresno,     One-story 
brick  store. 

Owner .^...T.   Booras,   1240    "F"   St., 

Fresno. 

Architect Coates  &  Travers,  Rowell 

Bldg.,  Fre.sno. 
Contractor  ...Joe  Lo   Forti,   922  Mayor 
St.,  Fresno. 

COST,  $4150 

LOT  5  BLK  10,  Park  Addition,  Fresno. 

Frame  dwelling  and  garage. 
Owner Dan    Blosser,    161    Black- 
stone  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $4000 


NO.  346  "C"  ST.,  Fresno.  Frame 
dwelling  and  store. 

Owner Jacob   Steinert,   Fresno. 

Arcliitect None. 

Day's  work.  COST,  $1000 

LOT  13  BLK  12,  Cedar  Park,  Fresno. 
Frame  dwelling  and  garage. 

Owner Thos.     Montgomery,     274 

Thesta  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2800 

LOTS  4  OF  BLK  21  AND  22,  Hazelton 
Addition,  Fresno.  Two  frame  dwell- 
ings and  garages. 

Owner Thos.     Montgomery,     274 

Thesta  St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $3000  each 

NE  30  FEET  OF  LOT  8  BLK  3,  Del 
Hey,  Fre<-no.  All  work  for  one-story 
reinforced  concrete  bank  Ijuilding. 

Own«r First    National    Bank    of 

Del  Rey. 

Architect Sweetser  &  Baldwin  Safe 

Co..  Marsh-  Strong  Bldg., 
I/os  Angeles. 
Contractor     C.  D.  Barkelew  and  R.  D. 
Gould,  1247  "I"  St..  Fresno 
Filed  Apr,  8,  '19.     Dated  Apr.  7,  '19. 

Reinforcing  steel   in  forms $1875 

Concrete  wall  poured 1875 

Plastering   completed    1875 

Completed  1875 

Usual  35  days 2500 

TOTAL  COST.  $10,000 
Bond.  none.  90  days.  FVirfeit.  $10  a 
day.     Plans  and  specifications  filed. 


LOT.S  27  AND  28  BLK  35,  Fre.?no.    All 
work  for  frame  dw^elling. 

Owner R.  Phebek,  Fresno. 

-\rchitect None. 

Contractor. ..A.     Haas,    644      "E"    St., 
Fresno. 

COST.  $1200 


ALTA  VISTA  TRACT  Lot   13  Blk  22, 
Fresno.  Frame  dwelling  and  garage 

Owner G.   Jones.  Fresno. 

Architect None. 

Contrfictor....t'.      Samuelson.   232     Yo- 
semite  St..  Fresno. 

COST.  $5100 


E  50  LOT  U)  BLK  9,  Wilson  North 
Fresno  Tract,  Fresno.  Frame  dwell- 
ing and  garage. 

Owner J.  J.  Weyland,  Fresno. 

Architect None. 

Contractor....J.     O.   Kerrick,     861   "T" 
St.,  Fresno. 

COST,  $8000 


NO.   3172  KERCKHOPF     ST.,  Fresno. 

Addition. 
Owner Dr.    .Manson,    2044    .Mari- 
posa St..  Fresno. 

Architect None. 

Contractor  ...R.       Pedersen     Co.,     446 
Clark  St.,  Fresno. 

COST,  $1500 


HAZELWOOD  LOT  9  BLK  14.     Dwell- 
ing. 

Owner Ewing-.McDaniel  &  Meux. 

1929  Fresno  St.,  Fresno. 

Architect None. 

Days  work.  COST,  $3000 


LOTS  23  AND  24  BLK  1,  Dean  Park, 

Fresno,    Frame  dwelling. 
Owner O.  E.  McCrea,  325  Town- 
send  St.,  Fresno. 

Architect None. 

Days  work.  COST,  $1900 


LOTS  25  AND  26  BLK  28,  K.  B,  Hghts. 
Fresno.    Frame  dwelling. 

Owner Frank    Volcano,    Fresno. 

Architect None. 

Day's   work.  COST,  $2300 


LOT  6  BLK  2.  Bloomington  Addition 
No.  2,  Fresno.  Frame  dwelling  and 
garage. 

Owner C.     Samuelson.     232    Yo- 

semite  St.,  Fresno. 

Architect None. 

Dav's  work.  COST,  $6750 


WRIGGLESWORTH  TRACT  LOT  5 
Blk  1,  Fre.sno.  Frame  dwelling  and 
garage. 

Owner U.  G.  Cosier,  S21  Roose- 
velt St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2900 


LOT  2  BLK  14,  Alta  Vista  Tract.  Fres- 
no.   Frame  dwelling  and  garage. 

Owner D.   A.   .Moore.   2934   Grant 

St.,   Fresno. 

Architect None. 

Contractor.    Hansen   Constr.  Co.,  2286 
Fresno  St.,  Fresno. 

COST.  $3350 


NOS.  2027-29  MARIPOSA  ST..  Fresna 
Alterations. 

Lessee Blosser  &  Blair  Rity.  Co. 

Architect None. 

Contractor.. ..Dan    Blosser.  .161    Black- 
stone  St..  Fresno. 

COST.  $1000 


LOTS   4   AND     8    BLK     232,   Fresno. 
Frame  dwelling. 

Owner Theo.  Wehrwein,  236  "E" 

St.,  Fresno. 

Architect '. None. 

Contiactor  .  J.  Herman,  Fresno. 

COST,  I18IW 


LOTS     29   TO   32     BLK   72,     Fresno. 

Alterations. 
Owner Kutner     Co.,   1801     Mari- 
posa St.,  Fresno. 

Architect None. 

Day's  work. 


COST,  $  1.51X1 


COMPLETIOX  XOTICES. 

Fresno   t'onnty. 

Recorded  Accepted 

Apr.  10.  If)ir4— LOTS  2.5  &  26  BLK 
2,  Van  Ness  Park,  Fresno.  Joseph 
L  Enos  to  whom  it  may  concern 

..._ April    7,   1019 

Apr.  3,  1919— N  5  FT.  LOT  15:  all 
Lots  16,  17,  18  BIk  1,  Palm  Hghts, 
Fresno.  K  C  Buwalda  to  whom  it 
may  concern April  3,  1919 

. ♦ _ 

BlILDIXii  <0>TR.V(  rs. 

Sacramento  Connty. 

NO.  3u01   "P"  ST.,  Sacramento.     Steel 

oil  station. 
Owner C.    J.    McC'latchy,    Sacra- 
mento. 

Architect None. 

Contractoi— -Associated  Oil  Co.,  Front 

and  "Y"  Sts..  Sacramento. 

COST,   $2000 

NO.   1237    L"  ST.,  Sacramento.     Steel 
oil  station. 

Owner C.  B.  Brier,  1720  "L"  St.. 

Sacramento. 

Architect None. 

Contractor    -Associated  Oil  Co..  Front 

and  "Y"  Sts.,  Sacramento. 

COST,  12000 

NO.   1203  "r'  ST.,  Sacramento.     Steel 
oil  station. 

Owner E.    F.    Dalton,    2131    "F' 

St..  Sacramento. 

Architect None. 

Contractor-  ..Associated  Oil  Co..  Front 

and  "Y"  Sts..  Sacramento. 

COST.  *2000 

NO.  918  "H"  ST.,     Sacramento.       Ga- 
rage. 
Owner E.     B.     Dressen.     Sacra- 
mento. 

.Architect None. 

Contractor- -A.      Simmonds.    ".M"      St. 
Road.  Sacramento. 

COST,  $1200 

NO.    1126    FORTV'-FIRST   ST..   Sacra- 
mento.      Two-story     6-room     frame 
residence. 
Owner Dr.     J.  E.  Yates.     Sacra- 
mento. 

Architect None. 

Contractor  -.L.    Y'ates,    Sacramento. 

COST.  $6000 

.NO.  1217  "K"  ST..  Sacr.imento.     Brick 
front  garage. 

Owner Mrs.    K.    E.    Ve'.ch.    1231 

"L"  St..  Sacramento. 

Architect None. 

Day's  work.  COST.  SISOO 

NO.  2902  "F,"  ?'T  .  SarriilnentO-     .Store. 


BUILDING  AND  ENGINEERING 

Owner S.   Mackey,   1048  Cranda! 

St.,  Sacramento. 

Arcliitect .None. 

Days  work.  COST,  $1300 

NO.  2175  THIRTY-SIXTH  ST.,  Sacra- 
mento. One-story  5-room  frame 
dwelling. 

Owner N.  L.  Bishop,  2616  "D"  St., 

Sacramento. 

Architect None. 

Day's  work.                          COST.  *2200 
« — . 

JUILI)I.\(;  (O.M'K.VCTS. 

San  Joaqnin  Connt.v. 

LOT  6  BLK  22  East  Stockton.  One- 
story  building. 

Owner. Ed.   Riley.  Stockton. 

Architect -None. 

Contractor.  -W.      R.    Clark   and     Mae 

Elsie    Henery,    38    S-Sut- 

»     ter  St.,  Stockton. 

Filed  Apr.  8.    19.     Dated  Apr.   1.    lO. 

Limit.   45   days.  COST,   113.091 

LOT  1  BLK  31  Stockton  West.  Alter 
dwelling.. 

Owner .\lr.  and  .Mrs.  JI.  Tagers. 

740        .N'-Comnierce       St., 
Stockton. 

Architect None. 

ContYactor....H.  J.  Blauc.  Stockton. 
F41ed  Apr.   8.    19.     Dated  Apr.   7.    19. 
Limit.  70  days.  COST.  $3045 

CHANNEL  AND  CROSS  STS..  Stock- 
ton.   Auto  repair  shop. 

Owner Stockton  Ice  &  Fuel  Co.. 

33  S-El  Dorado.  Stockton. 

Architect None. 

Day's  work.  COST.   ^ln.OOO 

COR.  CHURCH  A.ND  CENTER  STS.. 
Stockton.    Frame  building. 

Owner Edw.  C.  Schaffner.  Stocks 

ton. 

Architect None. 

Days   work.  COST.   $3,500 

SACRA.MENTO  ST..  bet.  Lindsay  and 
Fremont  Sts..  Stockton.     Warehouse 

Owner Stockton  Bo.x  Co..  E  end 

of  Weber  St.,  Stockton. 

Architect None. 

Days  work.  COST,  $.5000 

SEARCHLIGHT  ADDITION,  Stock- 
ton.   Frame  dwelling. 

Owner H.   W.   Duraud.   Stockton. 

-Architect  -^  - -None. 

D^ys  work.  COST.  $1200 

NO.    1^21    W-.MARKET   ST..   Stockton. 

Remodel. 

Owner W.  S.  Reed.   Premises. 

Architect None. 

Davs  work.  COST,  $1650 

RE.MODEL  BUILDING 

HUNTER   ST..  bet.   .Main    and  Market 

Sts..   Stockton.     Remodel    building. 

Owner Neutural         Development 

Co..  Stockton. 

Architect None. 

Day's    work.  COST,    $4000 

COR.   LINCOLN  AND   SCOTTS   AVE  . 

Stockton.     Frame  building. 
Owner.— Lizzie  G.  Hannan,  Stock- 
ton. 

Architect None. 

Day's  woik.  COST.  $1650 

MAP  "A"  ADDITJO.N.  Stockton. 
Frame  dwelling  and  garage.  ■ 

Owner H.  W.  Johnson,     531    '^N- 

Sutter  Sr     >;tni'krnn. 
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Architect None. 

Day's  work.  COST.  $3100 

COR.   FLORA   A.\D   SAN   JOSE   STS.. 

Stockton.     Two  frame  dwellings. 
Owner F.   E.   Williamson.   Stock- 
ton. 

Architect None. 

Day's  work.  COST,  $20on  each 

McCLOUDS      ADDITION.      Stockton. 
Stores. 

Owner J.  .Marengo.  2312  N-Cali- 

fornia  St.,  Stockton. 

Architect None. 

Day's  work.  COST,  $1300 

FRA.ME  COTTAGE 

EDISON  ST..     bet.     Flora  and     Park, 
Stockton.     Frame  cottage. 

Owner D.     M.     Sinnett,     720     .N- 

Baker  St.,  Stockton. 

Architect None. 

Davs  work.  COST,  $1500 

♦ 

LIE.VS    Fn>EI). 

Siin   ,To:i(|niu  County. 

Uecordede  Amount 

Apr.  8,  1919— TRACY  (Roundhouse) 
Peter  Cullen  vs  U.  S.  R.  R.  Adm. 
and  S  P  and  Houghton  Conslr  Co 

$75 

Apr.  5,  1919— LOTS  10  AND  12  BLK 
138  E  of  Center  St..  Stockton.     H 
E  Hendrix  vs  W  H  Bennett  $2137.03 
# 

UU.VIN        LOWERING        CONTUAtT 
AM  A'.{I»ED. 

.MOjJESTC.  Stanislaus  Co..  Cal.— 
The  Board  of  Directors  of  the  .Modesto 
Irrigation  District  has  awarded  a 
contract  to  O.  E.  Lambert  of  .Modesto 
for  lowering  the  Young  branch  of  the 
Haywcrth  Drain. 


STREET  WORK  I'LA.\-\EI). 

OAKI^ND.  Cal.— The  City  Council. 
L.  W.  Cummings.  City  Clerk,  ha^ 
passed  a  resolution  providing  for  the 
following  work: 

That  Noble  street,  from  the  SE  lin'/ 
of  62nd  avenue  to  the  NW  line  of  61lh 
avenue,  be  graded,  curbed  wiih  con- 
crete, guttered  with  concrete  gutter.s. 
3  feet  wide,  and  paved  with  oil- 
macadam. 


TO   FORM     JOINT   lOlMY     ROAD 
OISTRIC*. 

STOCKTO.N.  San  Joaquin  Co..  Cal. 
— The  proposition  of  forming  a  join' 
county  road  di.strict  with  Ala:iieda  and 
Contra  Costa  Counties  for  the  pur- 
pose of  improving  the  Borden  road  i.s 
being  considered  by  the  County  Su- 
pervisors. The  district  is  urged  by 
the  Chamber  of  Commerce  of  Stock- 
ton. 


ROAD   PLAXS   ORDERED. 

STOCKTO.N,  San  Joaquin  Co.,  Cal. 
— The  County  Supervisors  have  in- 
structed County  Engineer  F.  E.  Quail 
to  prepare  plans  and  specifications 
for  paving  or  otherwise  improving  the 
Borden   Road  across   Victoria   Islands 
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The  distance  to  be  improved  will  be 
about    four     and   one-half     miles     in 
length,  from  the  Middle  river  bridge  to 
the  Old  River  bridge. 
ROAD,    BRIDGE    AND    Cl'LVERT 
ESTIMATES     C03IPLETE. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
At  the  last  meeting  of  the  San  Joaquin 
County  Supervisors  a  rough  estimate 
as  to  the  cost  of  improving  the  E.  D. 
Morrison  road  was  submitted  by 
County  Surveyor  F.  E.  Quail  as  fol- 
lows: 

Bridges  and  culverts,  $1200;  grad- 
ing, $5,000;   graveling,  $25,000. 

Quail  advised  the  Board  to  start 
construction  at  one*,  even  if  the 
graveling  was  not  done  immediately. 


(  OXTRACT  AlVARDED  FOR  LOWER 
(  ALIFORXIA  CAPITOL  BUILDING 

.ME'XICALI,  Cal.— Henry  Clarke 
Company,  1101  East  Fifth  .street,  Los 
'Angeles,  has  been  awarded  the  con- 
tract to  erect  the  new  Capitol  build- 
ing for  Lower  California  to  be  built  at 
Mexican.  Jose  Solorzano  of  Mexico 
City,  is  the  architect.  The  building 
will  be  Spanish  renaissance  in  style 
and  will  cover  an  entire  city  block, 
being  400x400  feet  in  dimensions,  and 
surrounding  a  court  100x100  feet.  The 
court  will  be  paved  with  tile  and  will 
contain  fountains,  pools,  etc.  The 
building  will  be  two  stories  and  will 
contain  seventy  large  modern  public 
offices,  107  cloak  rooms,  lavatories, 
stock  rooms,  etc.,  large  banquet  room, 
ball  and  reception  room,  governor's 
suite  and  a  suite  for  entertaining 
gue^jts  of  honor.  The  construction  will 
be  of  reinforced  concrete  with  plaster- 
ed exterior,  clay  tile  and  composition 
roofing.  Colonel  Estaban  Cantu  is  the 
governor  of  Lower  California. 


TO  BUILD  FERRY. 

WILLOWS,  Glenn  Co.,  Cal.— The 
Supervisors  have  voted  favorably  upon 
the  proposition  to  pay  half  the  cost  of, 
a  new  ferry  across  the  county  road  at 
Ord,  with  tne  understanding  that 
Eutte  County  will  pay  the  other  half. 

Since  the  old  structure  was  carried 
av.'ay  during  the  spring  high  water 
there  has  been  no  way  to  cross  the 
1  ver  at  Old. 


TO  FOR(  E  FAYING  WORK. 

I. GDI,  San  Joaquin  Co.,  Cal.— Street 
paving  and  sidewalk  laying  is  to  be 
forced  in  Lod!  this  summer  by  the  City 
Trustees,  who  decided  that  property 
ov.ners  along  West  Lodi  avenue  would 
be  forced  to  pay  for  street  paving  un- 
der the  Vrooman  Act.  It  also  was  de- 
cided that  unlaid  portions  of  cement 
sidewalk  would  be  paved,  so  that  the 
.sidewalks  on  paved  streets  would  be 
jue  continuous  strip  of  cement. 
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Property  owners  on  East  Lodi  ave- 
nue have  signed  contracts  for  street 
paving,  but  those  along  W^est  Lodi 
avenue  refused  to  enter  into  paving 
contracts. 


STREET  AND  SE«"ER  CO^iTRACTS 
AWARDED. 


STOCKTON,  San  Joaquin  Co.,  Cal. 
— At  the  la.st  meeting  of  the  City 
Council  the  Clark  &  Henery  Construc- 
tion Company,  38  S-Sutter  St.,  Stock- 
ton, entered  the  lowest  bid  on  the  im- 
provement of  Church  street  leading  to 
the  National  Paper  Products  Company 
and  were  awarded  the  work.  The  firm 
of  Paul  &  Sayles  entered  a  bid  less 
than  $22  above  their  figure  of  $3448.4'5. 

T.  E.  Clinch  was  awarded  the  con- 
tract for  laying  the  West  street  sewer. 
His  bid  was  .f2121.60. 


HOAD       PAYING       CONTRACTS 
AWARDED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Will  Moreing  has  been  awarded  a  con- 
tract by  the  County  Supervisors  for 
paving  the  Terminous  road  for  a  dis- 
tance of  nearly  eight  mites.  His  bid 
was  roughly  $10,000  under  the  bid  of 
George  S.  Benson  &  Sons,  and  nearly 
$1000  under  the  estimate  of  County 
Surveyor  P.  E.  Quail.  Quail's  esti- 
mate of  the  work  was  $65,500,  and  the 
bid  of  Benson,  the  next  highest  man. 
was   $74,629.50. 

The  Supervisor.s  also  let  a  contract 
to  The  Federal  Construction  Co..  for 
paving  and  widening  the  Lower  Sacra- 
mento Road  from  the  north  side  of 
Tuxedo  Park  to  the  diverting  canal,  a 
distance  of  3.200  feet.  The  bid  was 
$13,591. 


STREET  AND  ELECTROLIER  .SYS- 
TEM PLANNED. 


OTiLAND,  Glenn  Co.,  Cal.— Street 
paving  is  to  be  started  in  Orland  the 
present  season,  and  the  business  sec- 
tion of  the  town  is  to  be  supplied  with 
electroliers.  This  action  was  taken  by 
the  City  Trustees  at  their  last  meeting. 

The  Chamber  of  Commerce  pre.^ent- 
ed  a  petition  praying  tor  immediate 
paving  of  streets  covering  the  bu.^i- 
ness  district,  backed  up  by  a  petition 
signed  by  all  the  resident  property 
owners  on  one  of  the  streets,  obligat- 
ing themselves  to  pay  the  co.it  of  the 
work.  The  Chamber  of  Coaimerce  also 
had  a  committee  on  hand  with  data 
regarding  eliectroliers  and  a  petition 
for  its  adoption. 

Both  petitions  were  fa\x)rably  re- 
ceived and  an  attorney  was  ordered  to 
take  up  the  legal  slue  of  the  work. 


SPERRY    FLOITR    CO.   MJiT    BUILD 
BIG  MILL  AT  FRESNO. 

SAN  FRANCISCO.— The  Sperry 
Flour  Co.  have  purchased  some  prop- 
erty at  Fresno  and  are  contemplating 
the  erection  of  a  large  mill  to  cost  in 
the  neighborhood  of  $400,000.  It  will 
be  a  month  or  six  weeks  before  it  is 
definitely  decided  where  construction 
will  go  ahead  or  not. 


TO  BUILD  WAREHOUSE. 


MCOLAUS,  Sutter  Co.,  Cal.— The 
East  Nicolaus  Warehous'e  Comt)any 
was  organized  here,  with  the  follow- 
ing officials:  John  Borgman,  Presi- 
dent; Amos  R.  Corliss,  Vice-Presi- 
dent; R.  G.  Johnson,  Treasurer;  L.  J. 
Skirving,  Secretary. 

The  company  Willi  build  on  the  line 
of  the  Sacramento  Northern  Railroad 
a  public  warehouse,  for  the  storage 
of  grain,  rice  and  other  field  products. 
aet  an  estimated  cost  of  $10,000. 


SHELTER      HOUSE       CONTRACT 
AWARDED. 


SACRAJIENTO,  Cal.— The  Board  of 
Park  Directors  of  Sacramento  has 
awarded  a  contract  to  John  L.  Siller, 
1400  "P"  St.,  Sacramento,  for  the  con- 
struction of  the  shelter  house  in  Del 
Paso  Park  on  his  bid  of  $3,170. 


TO  BOND  FOR  DRAINAGE. 


OROVILLE,  Butte  Co..  Cak— Plans 
for  the  exp-enditure  of  approximately 
$361,864  in  improving  the  drainage 
system  of  Butte  Drainage  District  No. 
1,  near  Gridley,  have  been  presented 
to  the   Board  of  Supervisors. 

The  money  will  be  raised  by  a  bond 
issue.  C.  D.  Gridley,  J.  C.  Myers,  and 
A.  Sweetser  were  appointed  ap- 
praisers to  determine  the  value  of  the 
land  in  the  district. 


BIDS     WANTED     FOR     SANITARY 
SEWER  SYSTE.M. 


NOTUE  TO  BIDDERS. 


Up  to  4  P.  M..  of  the  28th  day  of 
April,  191!),  sealed  bids  will  be  re- 
ceived by  the  Town  Clerk  of  Flagstaff, 
Arizona,  for  the  construction  and  ex- 
tension of  a  sanitary  sewer  system. 
Funds  to  the  amount  of  $95,000  are 
available  for  the  work. 

Plans  and  specifications  are  on  file 
at  the  office  of  the  Town  Clerk  and 
may  be  obtained  from  Olmsted  &  Gil- 
Iclen.  1112  HoUingsworth  Building. 
Los  Angeles.  California,  on  payment  of 
$1.50;  the  plans  to  remain  the  prop- 
erty of  the  bidder. 

Certified  check  to  the  amount  of  10% 
of  the  bid  must  accompany  each  bid. 
The  Town  retains  the  right  to  reject 
anv  and  all  bids. 

ALEX.  .V  JOHNSTON, 

Town  Clerk,     (tt) 


STATE3IEM  OF  THE  OWNER- 
SHIP,  5IAISA(iEMEST,  CIRCULA. 
TIO.N,  ETC^  KEQIIHED  BY  THE 
ACT  OF  COA(iKESS  OF  AUGUST  24, 
1912, 

of  BUILDIxN'G  AND  ENGINEERING 
NEJAVS,  published  weekly  at  San  Fran- 
cisco, Cal..  for  April  1st,  l!ll!l. 

State  of  California,  City  and  County 
of  San  Francisco,  ss. 

Before  me,  Chalnier  Munday,  a 
Notary  Public,  in  and  for  the  State 
and  county  aforesaid,  personally  ap- 
peared L.  A.  Larsen,  who  having  been 
duly  sworn  according  to  law,  deposes 
and  says  that  he  is  the  Owner  of  the 
Building  and  Engineering  News. 

Publisher,  L.  A.  Larsen,  560  Mission 
St.,  San  Francisco,  Cal. 

Editor,  L.  A.  Larsen,  560  Mission  St., 
San  Francisco,  Cal. 

Managing  Editor,  L.  A.  Larsen,  560 
Mission  St.,  San  Francisco,  Cal. 

Owner,  L.  A.  Larsen,  560  Mission 
St.,  San  Francisco,  Cal. 

That  the  known  bondholders,  mor- 
tgagees, and  other  security  holders 
owning  or  holding  1  per  cent  or  more 
of  total  amount  of  bonds,  mortgages, 
or  other  .securities:     None. 

L.  A.  LARSEN.  Owner. 

Sworn  to  and  subscribed  before  me 
this  10th  dav  of  April,  l!i];i. 

[SEAL] 

CHALMER  MUNDAY, 
Notary  Public  in  and  for  the  City  and 

County   of  San   Francisco,   State   of 

California. 
(My  commission  expires  Oct.  18,  1921) 


PAVIXG  PL.VAS  ORDERED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  first  step  in  the  new  street  im- 
provement plan  by  which  the  city  is 
to  be  covered  with  a  network  of  con- 
crete streets  was  taken  at  a  recent 
meeting  of  the  City  Trustees  when  Pat 
Farley.  City  Engineer,  was  instructed 
to  proceed  at  once  with  the  plans  and 
specifications  for  permanent  improve- 
ment of  the  following  streets: 

Escobar  from  Pine  to  the  city  limits 

Main  from  Talbot  to  the  eastern  end 

High  and  Talbot  from  the  State 
highway  to  Green. 

Smith  from  the  railroad  to  the  city 
limits. 

Pacheco  Boulevard  from  Willow  to 
the  city  limits. 

Willow  to  Susanna. 

All  streets  between  Susanna  and  the 
railroad  and  between  Berryessa  and 
Pine  streets. 


niDS  WANTED  FOPi  RESERVOIR. 

LOS  ANGELES.  Cal.— Until  10  A. 
M.,  Monday,  April  21.  bids  will  be  re- 
ceived by  the  Union  Oil  Company  of 
California  at  the  office  of  its  chief  en- 
gineer, Ralph  J.  Reed,  l.>00  Union  Oil 
Bldg.,  Los  Angeles,  for  the  construc- 
tion of  a  concrete  reservoir  as  fol- 
lows: 

(a)  A  concrete-lined  water  storage 
reservoir  of  the  excavated  type,  ca- 
pacity 60,000  barrels  (specifications 
No.  277). 

(b)  A   reinforced     concrete     water 
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storage    reservoir   of    the    tank    type, 
capacity   60,000   barrels    (specification 
No.  230). 

A  reservoir  of  one  or  the  other  tj-pe 
will  be  constructed  by  the  company 
at  its  Los  Angeles  refinery  site  near 
Wilmington.  Specifications  and  draw- 
ings may  be  examined  at  the  oflice  of 
the  chief  engineer. 


(ONSIDERADLE  AMOl  XT  OF 

BUILDING  PLANNED  IN  COLUSA 

COLUSA,  Colusa  Co.,  Cal.— Prelim- 
inaries for  the  fallowing  buildings  are 
being  worked  out  by  residents  of  this 
city: 

Phil  B.  Arnold  will  build  a  $10,000 
garage  on  Market  Street. 

R.  E.  Blevins  is  preparing  to  erect  a 
$10,000  residence. 

Jack  Swank  is  clearing  the  lots  at 
JIarket  and  Seventh  streets  prepara- 
tory to  the  construction  of  a  $50,000 
hotel.  J.  S.  Gould,  Colusa,  Cal..  is  ar- 
chitect for  this  structure. 

Stewart  Bros,  are  building  three 
bungalows. 

J.  C.  Ohrt  is  planning  the  erection  of 
an  ornamental  service  station  to  cost 
about  $4,000. 


UNION   OIL   PLANS   STATION    FOR 
GRIDLET. 

GRIDLEY,  Butte  Co.,  Cal.— The  City 
Trustees  have  given  the  Union  Oil 
Company  permission  to  erect  an  oil 
distributing  station  on  lots  1,  2,  3  and 
4  of  the  Veatch  &  McCallum  addition. 
The  property  lies  along  the  Southern 
Pacific,  and  it  is  reported  that  ar- 
rangements have  been  made  for  side 
tracks  and  switches.  Improvements 
will  cost  $50,000. 


BRIDGE  PLANS  ORDERED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
The  County  Supervisors  have  in- 
structed the  County  Surveyor  to  pre- 
pare plans  and  specifications  for  the 
construction  of  a  reinforced  concrete 
bridge  on  McKean  road  over  the  Ala- 
mitos  creek  in  Supervisor  District  No. 
4. 

PAVING  CONTRACT  AWARDED. 

SANTA  BARBARA,  Cal.— Fairchild- 
Gilmore-Wilton  Company,  Pacific 
Electric  Bldg.,  Los  Angeles,  was 
awarded  the  contract  at  $49,580  for 
paving  nine  blocks  on  East  Montecito 
street,  between  State  and  Milpas 
streets,  with  '5  in.  of  concrete  and  2  in. 
bitulithic  surface,  constructing  con- 
crete curb  and  gutters,  cement  cross 
walks,  corrugated  iron  culverts,  6-in. 
vitrified  pipe,  sewer  connections  and 
resetting  stone  curb.  Other  bids  re- 
ceived were  as  follows:  Federal  Con- 
struction Co.,  $50,115;  LosAngeles 
Paving    Co.,    $50,115;    A.    L.    Pendola, 


$50,436;  Bryant  &  Austin,  Inc.,  $52,- 
227.  Engineer's  Estimate,  $47,456.  A. 
B.  Cook,  City  Engineer. 


ROAD  AM)  REINFORCED  COX- 
CRETE  BRIDGE  BIDS  WANTED' 

SAN  JO'SE,  Santa  Clara  Co.,  Cal.— 
The  County  Supervisors  have  adopted 
plans  and  bids  have  been  ordered  re- 
ceived up  to  .May  5th,  11  A.  .M.,  for  the 
following  improvements: 

The  repair  and  construction  of  over 
three  miles  of  the  Fremont  road. 


For  the  construction  of  a  reinforced 
concrete  bridge'  on  AIcKean  road  over 
District  No.  4. 


For  the  improvement  of  Brokaw 
road  in  Supervisor  Districts  Nos.  3  and 
4;  improvement  of  Willow  street  in 
Supervisor  District  No.  4 ;  for  the  im- 
provement of  Minnesota  and  Hicks 
avenues  in  Suporvisor  District  No.  4; 
also  for  the  improvement  of  Fremont 
avenue,  sections  one  and  two,  in  Su- 
pervisor District  No.  5. 

Further  information  may  be  had 
from  Henry  A.  Pfister,  County  Clerk, 
at  San  Jose. 

(iASOMNE  STORAGE  AND  SUPPLY 
COXTRACT  AWARDED. 

WASHINGTON,  D.  C— The  Bureau 
of  Yards  and  Docks  has  awarded  the 
following    contract: 

San  Diego,  Calif.,  specification  37!n. 
ga.soline  storage  and  supply  system, 
Thomas  Haverty  Co.,  517  S.  Los  An- 
geles street.  Los  Angeles,  Calif.,  $15,- 
875;  time,  60  days. 


STEEL   OIL  BARGE   ( OXTKACT 
AMARDED. 

WASHINGTON,  D.  C— Under  bids 
opened  February  27  by  the  U.  S.  Engi- 
neer Officer  at  San  Francisco,  Calif., 
for  constructing  and  delivering  steel 
oil  barge,  the  contract  has  been 
awarded  to  Dyer  Bros.,  Golden  West 
Iron  Works,  San  Francisco,  Calif.,  at 
$14,960. 


PANAMA  CANAL  SI PPLV 
WANTED. 


BIDS 


PANAMA  CIRCULAR  1269— Pana- 
ma Canal.  Oflice  of  the  General  Pur- 
chasing Officer.  Washington,  D.  C. — 
Pealed  bids  are  wanted  until  April  19. 
1919,  under  circular  1269  for  furnish- 
ing steel,  iron  railing  and  pipe,  boiler 
tubes,  wire  fencing,  copper  tubing  and 
pipe,  rivetSL,  bolts,  screws,  shackles, 
snatch  and  tackle  blocks,  conduit  fit- 
tings, fibre  rods,  receptacles,  switches 
ammeter  and  voltm^'ter.  For  further 
information  address  A.  L.  Flint,  gcn- 
erai  purchasing  officer. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  1415  Harrison  St. 

Telephone  Oakland  2181  g      §   House  Phone,  Kearny  2967 


American  Excivating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 

Let  us  do  your 

PRI  NTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

6   560  Mission  Street  San  Francisco 
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Crahi.es  David  Gkom.e  Phono  Garfield  2672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 
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Apartment  Phone,  Kearny  2li07 

FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 

Mt-mbfr 
SAN  I  RANG  SCO  Insurance  Broker»  Exchance 

lt<H>«HKH><H«HKH><HKH><HKHKHWK><HKB>l^^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

8^0-041  Mission  Street  San  Francisco 


Company 


tKHKHKHKH><K><H><H><H>iKKHK««I< 

Reinhart  Lumber  and  P  aining  Mill 

1 7lh  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Copacity  10  Million  Feel  per  Annum 

Canaral  Mill  and  Cabinet  Work,  Stock  Doors,  Sash  Framss 

and  Mouldings. 

<H><HK«HKHKHKH3O<3-O0<i  0-lKHJO-O  <>OCH>0  U<HKKKHJ<H>Ofl 


Telephone  Donglns  3372 


Pobllcalioii  Ofiicc 
560  Mission  Street 


San  Francisco,  Cal.,  April  23,  1919 


Pablished  Ever;  Wedoeiday 
Nineteenth  Year,    No.  17 


A  BIG  THING 
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New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid^explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


PhelaD  Building 
San  Francisco.  Cal. 


R;iilway  E.\chanj;c  BuiMi 
Portland,  Oretron 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Saniury  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


age  Two 


BUILDING  AND  ENGINEERING  NEAVS 


20ih  CENTURY 

Mixers,   Pavers,   Hoists  and 
Concrete  Carts. 


2  speeds;  peifet-t  i-ontrol  incloyin^^  Holder 
Arm  lealure,  in  place  of  foot  bolts.  No 
disfigurement  of  mtirble.  mosaic  or 
tesselated  floors. 

NORTON  DOOR  CHECK  AGENCY 

I.  M.  Morrall,  Agt. 

Tel.  Kearny  740  273  Minna  St.,  nr  4th 

CABINET    MAKERS. 


lunter.  R.  J.,  expert  cabinet  makeir, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany, antoque  and  all  Itinds  of 
furniture:  repairs  and  poli'^ingr; 
Telephone   Oaliiand   273'5. 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

I         905  Sixth  Street 

><H>1KHKHKH«HKH><HKH><H><KKHX«>: 

EDERAL   EXGINEER   SUBMITS 

KEPORTS  ON  BUTTE  COUKTT 

HIGHWAYS. 

OROVILLE.  Butte  Co.,  Cal.— A  sys- 
em  of  highways  for  Butte  County, 
he  construction  of  which  would  cover 
I  period  of  five  years  and  would  cost 
ipproximately  $2,230,000,  Is  outlined  in 


IROQUOIS 

steam  Rollers,  Scarifiers  Sta- 
tionary and  Portable  Asphalt 
Plants,  Tools  and  Equipment. 

TIFFIN 
Contractors  Carts,   Dump 
Wagons  and  Motor  Trucks. 

the  manufacturer 
NORRIS    K.    DAVIS,  M»nulac.ur.r 

Municipal,  Road  and  Building  Contractors'  Equipment 
Telephone  Marhet  1675  SEVENTH,  HARRISON  and  LANGTON  SIS.,  San  Franolsoo 

a  report  to  the  Board  of  Supervisors      College  Avenue  spur,  12.8  miles,  |46,- 

000  for  water-bound  macadam. 

Chico-Humboldt  road,  39  miles, 
$140,000  for  water-bound  macadam. 

Chico-Keefer  cross  road,  8.3  miles, 
$38,000  tor  bituminous  macadam. 

Cana  to  State  Highway  road,  3.25 
miles,  $20,000  for  bituminous  macad- 
am. 

Nord  to  State  Highway.  3.8__  miles, 
$23,000  for  bituminous  macadam. 

Chico  to  Gianella  Bridge  on  Hamil- 
ton City  road,  9.25  miles,  $151,000  for 
conci-ete  road. 

Chico  to  Butte  City,  14.'5  miles, 
$253,000  for  concrete,  and  $183,000  for 
bituminous  macadam. 

Dayton-Durhara-Penaz  road,  14.5 
miles,  $145,000  for  bituminous  ma- 
cadam. 

Nelson  cross  road,  7.75  miles,  $47,- 
000  for  bituminous  macadam. 

Richvale  road,  5  miles,  $30,000  for 
bituminous  macadam. 

Richvale  to  Butte  City,  8.7  miles, 
$.^2,0O0   for  bituminous   maoadam. 

Biggs  North  Road,  3  miles,  $18,000 
for  bituminous  macadam. 

Biggs-Butte  Creek-Princeton  road, 
S.5  miles,  $51,000  for  bituminous  ma- 
cadam. 

Feather  River-Gridley-Colusa  road, 
14.5  miles,  $111,000  for  bituminous 
macadam. 


made  by  E.  G.  Wulff,  representing  the 
Bureau  of  Good  Roads  of  the  United 
States  Department  of  Agriculture. 

The  roads  recommended  by  Wiilff 
follow: 

Oroville-Chico  road,  12.5  miles. 
$125,000  for  bituminous  macadam  and 
$188,000  for  concrete. 

Oroville-Marysville  road,  13.7  miles, 
$137,000  for  bituminous  macadaiu.  and 
$205,000  for  concrete. 

Oroville-Honcut  road,  12.3  miles, 
$92,000  for  bituminoiik  macadam. 

Honcut-Bangor  road,  14.7  miles, 
$75,000  for  bituminous  macadam. 

Oroville-Bangor  road,  13  miles,  $46,- 
000  for  water-bound  macadam. 

Oroville-Forbestown  road,  11.5  miles 
$40,000  for  water-bound  macadam,     ^ 

Oroville-iMooretown  road,  12  miles, 
$42,000  for  water-bound  macadam. 

Oroville-Quincy  road,  30  miles. 
$178,000  for  bituminous  and  water- 
bound  macadam. 

Palermo  cross  road,  3  miles,  $18,000 
for  bituminous  macadam. 

Central  House  cross  road,  4  miles, 
$24,000  for  bituminous  macadam. 

Prentz-Magalia-Powelton  and  Butte 
Creek  House,  35.2  miles,  $125,000  for 
water-bound  macadam. 

Chico-Paradise-Magalla    ro(ad    withj 


HARDWOOD  HEADQUARTBtS 


AROMATIC  RED  CEDAR 
COTTONWOOO-ELM-IHOLLY 
■SOUTHERN  RED  GUM 
HICKORY-LAUREL- MAPLE 
OREGON  MAPLE-PLAIN  OAK 
-  QUARTERED  OAK - 
HYBROCK  BENDING  OAK 
POPLAR- -WALNUT 


WHITE  BROTHERS 


id  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


HARBOR    IMPROVE.VENTS    BOITDS. 

SANTA  ANA,  Orange  Co.,  Cal.— The 
proposition  to  issue  $50,000  bonds  for 
the  improvement  of  Newport  harbor 
will  be  submitted  to  the  voters  of 
Orange  County  at  a  special  election 
on  June  5.  Plans  for  the  harbor  work, 
prepared  by  Leeds  &  Barnard,  con- 
sulting engineers  of  Los  Angeles,  have 
been  formally  accepted  by  the  Board 
of  Supervisors.  These  provide  for  an 
extension  of  the  present  jetty,  harbor 
dredgiing  and  the  construction  of  a 
new  channel  to  the  ocean  for  the 
Santa  Ana  river  to  prevent  thei  harbor 
and  bay  filling  with  silt. 
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(OXSTRICTIOX  FIELDS  -4RE 

I.HPROVIXU. 

Ae  decidedly  optrniistlc  tone  is 
und  in  reports  and  statements  issued 
r  the  Department  of  Labor  during 
le  last  ten  days  in  so  far  as  they 
sal  with  building  and  construction 
ork.  Data  gathered  from  all  parts 
'  the  country  speak  convincingly  of 
I  increase  in  building  and  construe- 
on  work,  especially  in  the  middle 
est  where  private  interests  are  de- 
dedly  active. 

F.  T.  .Miller.  Director  of  the  Divi- 
on  of  Public  Works  and  Construc- 
Dn  Development  of  the  Department 
'  Labor,  makes  the  following  sum- 
ary  of  conditions: 

"There  is  justification  for  the  op- 
mism  in  several  significant  develop- 
ents  of  the  last  two  weeks.  The  re- 
val  in  business,  for  which  some  have 
sen  waiting  and  others  working, 
lems  to  be  on  the  way.  This  is  indi- 
ited,  in  my  opinion,  by  these  circum- 
ances: 

"1.  Bank  clearings  are  compara- 
fely  large.  The  territory  which  in 
•17  showed  ten  Trillion  five  hundred 
illlons  in  bank  clearing  for  January, 
Id  in  1018,  in  the  same  month, 
lowed  eleven  billion  eight  hundred 
illions,  in  January,  1919,  showed 
lUrleen  l)illion  five  hundred  millions. 
"2.  Retail  business  is  unusually 
itive  and  is  showing  improvement 
om  week  to  week. 

"3.  There  is  a  noticeable  accelera- 
Dn  of  advertising  activities  and  when 
isiness  is  advertising  it  has  confi- 
mce  n  future  business  possibilities. 
"4.  For  the  first  time  since  1907 
!al  estate  in  the  metropolitan  dis- 
Ict  of  New  York  City  is  active,  some 
'  the  speculative  buying  indicating  a 
mviction  in  the  minds  of  investors 
lat  real  estate  prices  are  to  advance 


and  present  real  estate  prices  are  not 
abnormal   but  quite  otherwise. 

"5.  One  encounters  everj-ivhere  a 
feeling  that  gradual  resumption  of 
business  is  under  way. 

"6.  There  is  a  significant  tone  of 
finality  in  expressions  on  the  wage 
level  question.  There  seems  to  be  a 
general  belief  that  wages  should  re- 
main unchanged.  This  because  an  in- 
crease in  wages  would  be  prohibitive 
on  production  and  construction  costs 
and  a  decrease  in  wages  would  add 
complications  of  a  serious  character 
to  the  readjustment  which  is  now  un- 
der way. 

'"7.  Building  statistics  indicate  very 
clearly  there  is  a  gradual  improve- 
ment. Municipal  building  permits  in 
November  last  were  but  6  per  cent  of 
normal,  in  December  they  were  10  per 
cent,  in  January  20  per  cent,  while  in 
February  they  were  from  35  to  40  per 
cent. 

"However  the  revival  is  more 
marked  outside  the  larger  cities  and 
is  especially  noticeable  in  the  middle 
west.  Allowing  for  the  difference  in 
money  values,  the  contracts  awarded 
for  construction  throughout  the  coun- 
try in  February,  1919,  are  97  per  cent 
of  the  five-year  average  for  the  same 
month.  Of  these  February  contracts 
91  per  cent  were  for  private  projects 
and  9  per  cent  for  public.  Of  the 
private  contracts  5.5  per  cent  were 
residential  property.  25  per  cent  mer- 
cantile and  20  ner  cent  industrial. 

"8.  It  is  still  difficult  to  get  a  real- 
izing sense  of  the  effegt  of  the  present 
inflation  upon  prices  of  building  ma- 
terials and  labor  and  to  realize  that 
neither  have  increased  in  proportion 
with  other  commodities  or  with  the 
cost  of  living  and  yet,  it  appears,  the 
investing  public  generally  is  coming 
to  an  understanding  of  these  facts. 
^\^lile  other  commodities  and  the  cost 
of  living  have  increased  one  hundred 
per  cent  and  more  since  the  beginning 
of  the  far  the  advance  in  construction 
costs  on  such  buildings  as  do  not  re- 
quire steel  is  only  about  48  per  cent; 
on  such  buildings  as  require  steel  the 
advance  approximates  no  more  than 
87  per  cent.  Construction  costs, 
therefore,  in  their  upward  tendency, 
have  not  kept  pace  with  other  com- 
modities and  the  cost  of  living." 

A  significant  development,  accord- 
ing to  the  Department  of  Labor,  is  the 
interest  being  taken  by  financial  and 
building  interests  throughout  the 
country  in  the  problem  of  financing 
the  unprecedented  building  activities 
which  are  essential  to  make  up  the 
building  deficiency  giowing  out  of  the 
curtailment  in  this  field  during  the 
war.  A  representative  of  the  Infor- 
mation and  Education  Service  of  the 
Department  of  Labor  reports  that  the 
.Newark,  N.  J.,  Board  of  Trade  has  ap- 
pointed a  committee  to  devise  ways 
and  means  of  financing  the  building  of 
2,500    homes.      This    finance    will    be 


drawn  from  private  sources  rather 
than  from  banks  and  will  be  made 
available  on  long-time  loans  to  home 
builders. 

This  is  but  a  concrete  example  of 
the  way  localities  are  attacking  the 
problem  of  financing  home  building 
in  the  United  States.  Equally  inter- 
esting and  important  is  the  recent 
bulletin  of  the  savings  bank  section 
of  the  American  Bankers  Association 
in  which  is  discussed  and  recommend- 
ed a  plan  for  amortization  of  mort- 
gage loans.  Here  again  is  shown  a 
disposition  to  depart  from  convention 
of  the  banking  business  and  devise 
new  ways  to  meet  the  new  problems 
in  the  building  field. 

Along  the  same  line  is  the  agitation 
for  the  Federal  Home  Loan  Bank  Sys- 
tem, a  bill  for  the  establishment  of 
which  has  been  prepared  and  will  be 
introduced  in  the  next  Congress  with 
the  backing  of  the  Building  and  Loan 
Associations  of  the  country. 


TRADE  NOTES. 


Contractor  0.  C.  Holt,  110  Jessie 
street,  is  just  finishing  the  alterations 
and  additions  to  the  Herbert  S.  Clay- 
burgh  residence  near  Redwood  City. 
L.  C.  Mulgardt,  Architect.  The  job 
ran  to  $8,000.  Mr.  Holt  is  giving  coun- 
try work  special  attention. 

Blaw-Knox  Company.  630  Monad- 
nock  Bldg.,  San  Francisco,  have  been 
awarded  the  contract  for  furnishing 
Blaw  Circular  Steel  Adjustable  Col- 
umn Forms  for  building  the  interior 
columns  of  the  Wadleigh  garage  in 
Los  Angeles.  E.  L.  Mayberry,  Archi- 
tect. The  Beam  and  Girder  system  is 
being  used  and  the  steel  forms  are 
being  furnished  to  take  care  of  the 
columns  from  the  floor  lines  to  the 
girders  above.  The  building  is  150x 
170. 

James  A.  Nielson  has  recently  pur- 
chased the  business  of  the  J.  C.  Hurley 
Co.  at  509-11  Sixth  Street,  Heating  and 
Ventilating  Engineers  and  Sheet  Metal 
Workers,  and  will  conduct  the  busi- 
ness under  his  own  name. 

Heating  and  ventilating  problems  of 
all  kinds  can  safely  be  left  to  Mr.  Nel- 
son for  solution. 

Architects  and  owners  will  be  glad 
to  know  that  the  sheet  metal  depart- 
ment of  his  business  is  specially  pre- 
pared to  manufacture  kitchen  and 
hotel  equipment  of  all  kinds.  In  fact, 
Mr.  Nelson  manufactures  kitchen 
equipment  for  our  large  retail  dealers. 

Mr.  Nelson  is  equipped  to  turn  out 
any  thing  In  sheet  metal. 


BUILDING  AND  BNGINEBRING  NEWS 


ADVANCE     NEW 

Official  Proposals,  Eitc. 


Sketches  Being  Prepared. 

RBSIDENOH9  Cost,  $6,000  each 

SAN  FRANCISCO. 

Seven  two-story  7-room  frame  resi- 
dences. 

Owner — ^Withheld. 

Architect— Louis  M.  Upton,  111  Ellis 
St.,  San  Francisco. 


Plans  Being  Prepared. 

LABOR  TEMPLE  _  Cost.  $100,000 

PORTLAND,  Ore.       SE   Fourth     and 

Jefferson  Streets. 
Fireproof  labor  temple,  100x150. 
Owner — Latoor      Temple     Association, 

Portland,  Ore. 
Architects— 'Houghtaling  &  Dugan.  W. 

W.    Lucius,    Associate,    Portland. 


Preliminary  Estimates  Being  Taken. 

Y  W  C  A  BLDG.  Cost,  $30,000 

BERKELEY,  Alameda  Co.,  Cal.  0pp. 
University  Campus,  lOO  feet  from 
Sather  Gate. 

One-story  Class  '"C"  Y.  W.  C.  A.  Bldg. 

Owner— Y.  W.  C.  A. 

Architect-^Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 


RESIDENCE  Cost,  $3'5,0O0  to 

$40,000. 
SAN  FRANCISCO 
Residence. 
Owner — ^Withheld. 
Architect— Louis   M.   Upton,   111   Ellis. 

St.,  San  Francisco. 


Commissicned  to  Prepare  Plaus. 
UNIVERSITY  BUILDINGS 

Cost,  $3,000,000 
LOS  ANGELES. 
Group  of  University  'buildings. 
Owner— University   of   Southern  Cali- 
fornia. 
Architect— John    Parkinson,   420  Title 
Insurance  Bldg.,  Los  Angeles. 
The    group   will    consist    of    six    or 
more  large  ibuildings.  The  administra- 
tion  building  will  be   the  first  struc- 
ture to  be  huilt.  and     the     University 
plans  to  erect  at  least  one  new  build- 
ing each  year. 


Commissioned  to  Prepare  Plans. 

CHUROH  Cost,  $— 

BERKELEY,  Alameda  Co.,  Cal.  Ox- 
ford Street  near  Virginia. 

Church    (construction  not  decided). 

Owner — Second  Church  of  Christ 
Scientist. 

Architect— Miss    Julia    Morgan,    Mer- 


chants' Exchange  Bldg.,  San  Fran- 
cisco. 


Commissioned  to  Prepare  Plans. 

RESIDENCES  Cost,    $70,000 

and  $50,000  respectively. 

HIONX>LULU. 

Two  large  residences. 

Owner — Withheld. 

Architects — C.    W.    Dickey    and    Hart 
Wood,   Associated,   Oakland  Bank 
of  Savings  Bldg.,  Oakland. 
Mr.   Dickey   and   Mr.   Wood   are   in 

Honolulu  and  will  not  return  until  the 

end  of  this  month,  when  further  par- 
ticulars will  be  given. 

(23798  and  23799) 


Plans  Nearing  Completion. 

AUTO  SALES  ROOMS      Cost,  $50,000 

SEATTLE,  Wash.     SE   12th  and  Pike 

Streets. 
Two-story  concrete  auto  sales  rooms. 

121x58.  ' 

Owner — W.  L.  Eaton  Motor  Car  Co. 
Architect— V.  W.  Voorhies,  Eitel  Bldg., 

Seattle,  Wash. 


Brick  Work  Awarded.  Sulb-Figures 
Being  Taken  on  all  Other  Parts 
of  the  Work. 

APARTMENTS  Cost,  ■$ 

SAN  FRANCISCO.  SE  Sutter  and 
Mason  Streets. 

Five-story  and  ibasement  brick  apart- 
ment house  (21  2  and  3  room  apts. 
andi  2  stores). 

Owner — Joseph  Cahen. 

Architect — Joseph  Cahen,  333  Kearny 
iSt.,  San  Francisco. 
Brick  work  awarded  to  H.  H.  Larsen 

&  Bro.,  62  Post  Street. 

(26932)     1st  report  Mar.  25;  2nd  Apr. 

5,   1:919. 

A  to  Nx  Q  to  U  W  198-200-1-2-3-6  7  8 


Plans  Being  Prepared. 

CLASS  "A"   BIANK  Cost,  $300,000 

HONOLULU.     Bishop     and    'Merchant 

'Streets. 
Class  "A"  Bank. 

Owner^astle  &  Cooke,  Honolulu. 
Architect— C.  W.  Dickey.  Oakland  Bk. 

of  Savings  Bldg.,  Oakland. 
Mr.  Dickey  is  in  Honolulu  and'  will 
not  return  until  the  end  if  this  month 


Commissioned  to  Prepare  Plans. 
CLASS  "A"  BAINK  Cost,  $500,000 

HONOLULU.     Bishop    and    'Merchant 

Streets. 
Class  "A"  bank. 
Owner— Bishop  &  Co. 


Architects— C.  W.  Dickey     and     Hart 
Wood,  Associated,  Oakland  Bank 
of  Savings  Bldg.,  Oakland. 
iMr.    Dickey    and   Mr.    Wood   is    in 

Honolulu  and  will  not  return  until  the 

end  of  this  month. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  $10,000 

SAN  FRANCISCO.  Vallejo  Street  near 
Divisadero  Street. 

Alter  two-story  and  'basement  frame 
residence. 

Owner — A.  Alan  Rispin. 

Architect — Geo.  E.  McCrea,  1st  Na- 
tional Bank  Bldg..  Oakland. 


Sketches 'Being  Prepared. 
RESIDEKOB  Cost,  $10,000 

CAPITOLA,  Santa  Cruz  Co.,  Cal. 
Two-story  frame  residence. 
Owner— H.Alan  Rispin,  San  Francisco 
Architect^Geo.    E.    McCrea,    1st    Na- 
tional Bank  Bldg.,  Oakland. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $15,000 

BERKELEY,  Alameda  Co.,  Cal.  Ar- 
lington Ave.  and  Indian  Rock. 

Two-story  basement  and  attic  resi- 
dence and  garage  (10  rooms  and  2 
bathrooms). 

Owner — Dr.  E.  L.  Loring,  Acheson 
Bldg.,    Berkeley. 

Architect— Jas.*W.  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 


Plans  Being  Prepared. 

WAREHOUSES,  ETC.  Cost,  $ 

STOCKTON,  San  Joaquin  Co.,  Cal. 

Warehouses,  feed  mill  and  oil  mill 
(mills  will  be  of  concrete  con- 
struction and  warehouses  of  gal- 
vanized iron.) 

Owner^Glo'be  Grain  &  Milling  Co., 
San  Francisco  and  Los  Angeles. 

Architect — Engineering  Dept.  of  Own- 
ers at  Los  Angeles. 


Segregated  Figures  to  be  Taken  Next 
Week. 

RESIDENCE  Cost,  $100,000 

SAN  FRA'NTCISCO.  Maple  and  Jack- 
son Streets. 

Three-story  and  basement  reinforced 
concrete  residence. 

Owner — G.  H.  Baxter. 

Architect— H.  C.  Smith,  Humboldt  Bk. 
Bldg.,  San  Francisco. 


(Contract   Awarded. 

ALTERATIONS  Cost,  $ 

SANTA  ROSA,  Sonoma  Co.,  Cal.    Cor. 


Second  and  Main  Streets. 
Alter    garage.     New     front,     interior 

work,  etc. 
Owners — Guerne  &  Davis,  Santa  Rosa. 
Architect — None. 
Contractor — C.  D.  Roberts,  Santa  Rosa 


Plans  Being  Figured.    Bids  Close  Apr. 

85,  1919.  at  1  P.  M. 
GYMNASIUM  Cost,  $7,000 

EIO  VISTA,  Solano  Co.,  Cal. 
One-story  frame  gymnasium  building. 
Owner— Rio  Vista  Union  High  School 

District. 
Architect— 'Henry  C.  Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 
Bids  will  be     taken  for  a     general 
contract. 

Plans  may  be     obtained  from     Mr. 
Smith's  office. 


Plans  Nearing  Completion. 

AUTO  SALES  ROOM         Cost,  $73,000 

SEATTLE,  Wash.  Western  Avenue 
and  University  Street. 

Four-story  concrete  and  mill  construc- 
tion auto  sales  room,  stores,  etc. 

Owiier — Union  Stock  Yards  Co.  (Frye 
&  Co.),  Seattle,  Wash. 

Architects — Bowerman  &  McCloy,  Mu- 
tual Life  Bldg.,  Seattle,  Wash. 


Plans  Being  Prepared. 

WOMEN'S    BLDG.  Cost,    $200,000 

EUGEN'E.  Oregon. 

Three-story  women's  building,  288x88. 

Owner — Regents  of  the  University  of 

Oregon. 
Architects — Lawrence       &       Holford, 

Henry  Bldg.,  Portland. 


Cost,  $- 


Sketches  Prepared. 

THEATRE,  UTC. 

PENDLETON,  Ore. 

Three  or  four-story  theatre  and  lodge 

building. 
Owner — ^Elks  Lodge  of  Pendleton. 
Architect — A.  E.  Doyle,  Portland,  Ore. 


Plans  Being  Prepared. 

BUNGALOWS  Cost,  $2,000  each 

BERKELEY,  Alameda  Co.,  Cal.  Thous- 
and Oaks  Property. 

Eight  one-story  frame  bungalows. 

Owner — Geo.  Friend  Co  ,   Solano  and 
Colusa  Sts.,  Berkeley. 

Architect — Noble       Newsom,      Nevada 
Bank  Bldg.,  San  Francisco. 
Work  will    be^done   by   segregated 

contracts. 


April  17,  1919. 

Plans  Being  Figured. 

RESIDENCE  Cost.  $8,000 

OAKLAND,  Alameda  Co.,  Cal.  Ex- 
celsior Avenue. 

Two-story  frame  residence. 

Owner — 'Byron  Mauzy. 

Architect— Chas.  W.  McCall.  Central 
(Bank  Bldg.,  Oakland. 


BUILDING  AND  ENGINEERING  NEWS 

Plans  Being  Prepared. 
STORE,  ETC.  Cost,  $3,500 

BAY  POINT,  Contra  Costa  Co.,  Cal. 
One-story   frame   store,   living   rooms 

in  rear. 
Owner— Withheld. 
Architect— C.  E.    Gottschalk,     Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Prepared.  Will  be  Done 
by  Segregated  Contracts. 

WAREHOUSE  Cost,  $7,000 

SANTA  BARBARA,  Cal. 

Warehouse  extension  (frame  construc- 
tion). 

Owner — Southern  Pacific  Company,  65 
Market  St.,  San  Francisco. 

Architect — Engineeriag  Dept.  S.  P.  Co. 


Plans  Being  Prepared. 

ADDITIONS 

SAN   FRANCISCO.       Jackson     Street 

near  Spruce  Street. 
Additions  to  frame  residence. 
Owner— A.  K.  Salz. 
Architects — ^W'eeks     &     Day,     Phelan 

Bldg.,  San  Francisco. 


Plans  Ready  for  Figures. 
WAREHOUSE  Cost,  $110,000 

SA.N  FRAXCISCO.      \E    Second    and 

Brannan  Streets. 
Five-story    reinforced   concrete    ware- 

zhouse,  160x100,  and  spur  track. 
Owner — Sherman  Estate  (Represented 

by  Mr.  Sherman  of    Sherman    & 

Clay  Co.) 
Architect — Joseph    L.  Stewart,    Claus 

Spreckels.  Bldg.,  San  Francisco. 


Plans  to  be  Prepared. 

HOTEL,    ETC.  Cost,    $— 

SAN   niANCISCO.       N'E      Post     and 

Powell  Streets. 
Class  "A"  hotel     or  office      building 

(number  of  stories  not  decided). 
Owner— Wm.  M.  Fitzhugh,  Mills  Bldg., 

San  Francisco. 
Architect — Reid  Bros.,  105  Montgom- 
ery St.,  San  Francisco. 
Mr.  Fitzhugh  is  out  of  the  city  and 
will  return  about  Tue.sday,  when  it 
will  be  decided  what  kind  of  building 
will  be  erected.  .Mr.  F.tzhugh  may 
have  the  top  floor  arranged  for  his 
residence. 

Segregated  Figures  Being  Taken. 
APARTMENTS.  Cost,  $35,000 

SAN     FRANCISCO.       Buchanan     and 

Sacramento  Streets. 
Three-story  frame  apartments. 
0\vner — Fred  Grannis.  32  .Montgomery 

St.,  San  Francisco. 
(26519)     1st  report  Mar.  3;  2nd  Mar. 

3.  1919. 
Architect— E.    E.    Young.    251    Kearny 

St..  San  Francisco. 


Plans  Being  Figured. 

GARAGE  Cost,  $30,000 

SAX  FRANriSCO.    Howard  and  Haw- 

thorne  Streets. 
Two-story  Class  "A"  garage. 
Owner— ^Mrs.  M.  S.  Glassford. 
Architect— J.     C.  Hladik,  825    aionad- 

nock  Bldg..  San  Francisco. 
NOTE: — Bids    are    being    taken    for 
a  general  contract  only. 


Plans  Approved.  Bids  to  be  Called  For 
CX)TTAGE.  ETC.  Cost.  $20,000 

OAKLAND,  Alameda  Co.,  Cal.    Chabot 

Observatory. 
Frame      observatory      and      six-room 

frame  cottage. 
Owner — City  of  Oakland. 
Architects — Reed   &  Corlett,   Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Bids  will  be  taken  by  the  Board  of 
Education,   City   Hall,   Dan   W.   Pratt, 
Secretary,    where    plans   will    be    ob- 
tainable. 


April  18,  1919. 

Plans  Being  Figured.    Bids  Close  Apr. 
23.  1919.  11:15  A.  .M. 

ALTERATIONS  Cost,  $ 

ANXJEL  ISLAND. 

Alter  three-story  reinforced  concrete 
barracks  building  into  a  hospital. 

Owner — United  States  Government. 

Architect — Constructing    Quartermas- 
ter's Office,  Fort  McDowell   (Col- 
onel Jas.  A.  McGrath.) 
Plans  may  be     obtained  from     the 

Quartermaster's  Office,  Fort  McDowell 


Plans  Being  Refigured. 

APARTMENTS  Cost,  $50,000 

SAN  FRANCISCO.    Clay  St.  near  Van 
Ness  Ave. 

Five-story   reinforced  concrete   apart- 
ment house  (5  rooms  each). 

Owner — J.  Kendlar. 

Architect — Walter    C.    Falch,    Hearsf 
Bldg.,  San  Francisco. 
Bids  ran  too  high,  so  changes  were 

made   in   the   plans  and  the   two   low 

bidders  are  refiguring. 


Plans  Being  Prepared. 
RE}9IDBNCE  Cost,   $10,000 

OAKLAND,  Alameda  Co.,  Cal. 
Two-story  8-room  frame  residence. 
Owner — ^Withheld. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 


Sketches  Being  Prepared. 
STORE  BLDG,  ETC.  Cost.  $90,000 

-MODESTO.  Stanislaus  Co..  Cal. 
Five-story    reinforced    concrete    store. 

office  and  lodge  building. 
Owner — -Modesto    Lodge      of     'Moose, 

Samuel     De     Yoe,     Chairman     of 

Building  Committee. 
Architect — Glen  Allen,  Stockton,  Cal. 


6 

To  be  Done  by  .Days  Work. 
ALTERATIONS  Cost,  J3,000 

SAN  FRANCISCO.    Sixth  Avenue  near 

Lake-  Street. 
Alter  two-story  frame  residence. 
Owner— W.  Klink. 

Architect^mith  O'Brien,  742  Market 
St.,  San  Francisco. 


Plans  Being  Prepared. 

HOTEL,  ETC.  Cost,  $50,000 

ELMHUIRST,  Alameda  Co.,  Cal.     l«h 

'Street. 
Two-story  Class  "C"  ibrick  and  terra 

cotta  ibank,  store  and  hotel  bldg. 
Owner — ^Bank  of  iSan  Leandro. 
Architect— Wm.  H.  Weeks,  75  Post  St.. 

San  Francisco. 


Cost,  |10,O00 


Plans  Being  Prepared. 

ADDITION 

SAN  FRANCISCO. 

Additional  stories    to  two    reinforced 

concrete  garages. 
Owner—Withheld. 
Designer — O.  E.  Evans,  3569  Mission 

St.,  iSan  Francisco. 
Full  particulars  later. 


Bids  in  and  Under  Adlvisement. 
AJPARTMBNTS  Cost,    $14,000 

SAN  FRANCISCO.    I8th  St.  nr  Mission 
Three-story     and     basement      fram* 

apartment  house,  .1  5-room  and  5 

3-room  apts. 
Owner— Withheld. 
Architect^O.  E.  Evans,   2569  Mission 

St.,  San  Francisco. 


Contract  Awarded. 

PACKING  PLANT  Cost,   $125,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.    4th 

and  Keyes  Streets. 
Fruit  packing  plant. 
Otwner — ^Herbert     Packing  Co.,     Inc., 


BUILDING  AND  ENGINEERING  NEWS 

Lincoln  Ave:,  San  Jose. 
Architect — 'None. 
Contractor— Frank    L.    Hoyt,    566    N- 

16th  St.,  San  Jose. 


Ready  for  Figures  Next  Week. 
SCHOOL  Cost,  $60,000 

SAN   FRANlCrSCO.     Fourteenth   Ave. 

and  Irving  Street. 
Two-story  reinforced  concrete  school 

(13  class  rooms). 
Owner — Roman    Catholic    Archbishop 

of  ISan  Francisco.  St.  Ann's  Parish 
Architect— ^W.  D.     Shea,  24i4'    Kearny 

St.,  iSan  Francisco. 
Every  modern  equipment  will  be  in- 
stalled. 


Plans  Being  Prepared. 

MACHINE  SHOP  Cost,  $10,000 

SAiN  PRANCI900.     Post  street   near 

Leavenworth  Street. 
One-story  ibrick  machine  shop. 
Owner — Allen  &  Co. 
Architect- Earle    Bertz,    68    Post    St., 

San  Francisco. 


Plans  Being  Prepared. 
RBSIDBNCBS  Cost,  $8,000  each 

SAN  FRANCISCO.    Sea  Cliff. 
Three    two-story    frame    residences. 
Ownei^-Allen  &  Co. 
Architect— Faile    Bertz,    68    Post    St., 
San  Francisco. 


Plans  Prepared. 

LODGE  ROOMS,  ETC.       Cost,  $50,000 

ASTORIA,  Oregon. 

Three-story  brick,  concrete  and  mill 

lodge  rooms  and  stores. 
Owner — ^Astor  Lodge,  No.  6,  Knights  of 

Pythias,  Astoria,  Ore. 
Architect — J.  E.  Wicks,  Astoria,  Ore. 

The  building  committee  consists  of 
J.  H.  Hanson,  A.  J.  Schroeder,  J.  E. 
Wicks,  F.  S.  Bates  and  C.  W.  Ribinson 


Correction.     Lessee     and     Architect's 

Names  O.iiitted. 
Preliminary  plans  being  Prepared. 
AUTO  SALES  BLDG.      Cost,  $100,000 
OAKLAND,    Alameda    Co.,    Cal.      13th 

St.  extending  through  to  14th  St. 

near  Jackson. 
One-story    brick    auto    sales    building 

(4  stores  and  garage.) 
Lessee— Hogan  &  Leder,  331  14th  St., 

Oakland. 
Architect — A.  W.   Pattiani,  Merchants 

National  Bk.  Bldg.,  San  Francisco. 
Preliminary  steps  for  a  lease  be- 
tween Hogan  &  Leder,  dealers  in 
automobile  accessories,  and  the  own- 
ers of  the  above  property  are  now 
being  taken  and  until  said  lease  is 
signed  and  plans  approved  no  bids 
will  be  entertained  for  structural 
-  work  or  materials  of  any  kind 


Plans  Being  Prepared. 

RESIDENCE  Cost,  ^10,000 

MONTEREY.  Co.,  Cal.  Location  with- 
held. 

Frame  residence. 

Owner — Withheld. 

Architect — Jas.  A.  Magee,  760  Market 
St.,  San  Francisco. 


Plans  (Being  Prepared. 

APARTtMENTS  Cost,  $ 

SAN  FRANCISCO.  Bush  and  Monroe 
Streets. 

Six-story  reinforced  concrete  apart- 
ment house;  2  room  apts.  on  upper 
floors  with  store  on  ground  floor. 
Size  of  lot,  20x68.9. 

Owner — Gerard  Investment  Co. 

Architects — Rousseau  &  Rousseau,  110 
Sutter  St.,  San  Francisco. 


Plans  Being  Prepared 

GARAOE 

SAN  FRANCISCO. 

Reinforced  concrete  garage 

Owner— Withheld. 


Cost.  $10,000 


Architect— Jas.  A.  Magee,  760  Marke 
St.,  San  Francisco. 
The  construction  of  this  building  de- 
pends on  the  leasing  of  it. 


Plans  Being  Pi-epared. 
SCHOOL.  CoW  $ — - 

CALEXICO,  Imperial  Co.,  Cal. 
One-story  9-rooni  grammar  school. 
Owner — City  of  Calexico. 
Architect — 'S.  B.  Zimmer,    El    Centre 
National  Bank  Bldg.,  El  Centro. 
Bonds  have  been  voted. 


Plans  Being  Figured. 
ALTERATIONS  Cost,  $15,00( 

SAN  FRANCISCO.     NE  Guerrero  and 

Sixteenth  Streets. 
Alter  store  (new  fronts,  fixtures,  etc.) 
Owner— iM.   Zeiss,  3187   16th   St.,   San 

Francisco. 
Architect— C.    B.  Gottschalk,     Phelan 

Bldg.,  San  Francisco. 


Plans  Prepared. 

GARAGE  Cost,  $50,00« 

BAKERSFIBLD,  Kern  Co.,  Cal.  Ches- 
ter Avenue  and  22nd  Street. 

Two-story  brick  garage,  150x122. 

Owner — J.  N.  Jameson. 

Lessee — ^Ritchen  &  Amell,  Agents,  ol 
Overland  Car. 

Architect — ^Thos.  B.  Wiseman,  Morgan 
Bldg.,  Bakersfield,  Cal. 


Plans  Being  Figured.     Bid's  Close  Apr. 
26,  1919. 

SCHOOL  Cost,  $10,000 

FIRBBAUGH.  Fresno  Co.,  Cal. 

Grammar  school. 

Owner — Firebaugb    Joint   School   Dis- 
trict. 

Architect — Antone     Johnson,     Kings- 
burg. 
Plans  may  be  obtained  on  deposit  of 

$10.     Certified  check  for  10  per  cent 

required  with   each   bid.     Thomas  B. 

'Brown,  Clerk  of  Board. 


Plans  Being  Prepared. 
ALTERATIONS 

School  addition,  $7,000;  Hall,  $23,- 
April  19,  1919. 

000.    Total,  $30,000. 
SAiN  FRANCISCO.    18th  and  Shotwell 

Streets     and  Folsom  Street,    bet. 

■18th  and  19th  Streets. 
Alterations  to  frame    school  on     18th 

and  Shotwell  to  cost  $7,000  and  a 

frame  hall  on  Folsom  street,  bet. 
'    18th  and  19th  Sts..  for  St.  Charles 

Parish. 
Owner — ^Roman  Catholic  Archbishop. 
Architect — Leo  J.  Devlin,  Pacific  Bldg. 

San  Francisco. 


Plans  Being  Prepared. 
SCHOOL,  ETC.  Cost,  $75,000 

BURBANK.  Los  Angeles  Co.,  Cal. 
One-story  brick  school  (10  rooms,  audi- 


torium.  etc.) 
Owner — Burbank  School  District. 
Arcljitects — Allison    &    Allison,    1405! 

Hibernian  Bldg.,  Los  Angeles. 


Cos,  $100,000 


Plans  Being  Prepared. 

SCHOOLS 

CHANDLER,  Arizona. 

Three     two-story  brick,     and     stucco 

school  buildings. 
Owner — Chandler  School  District. 
Architects — ^Allison     &  Allison,     1405 

Hibernian  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

GLASS    FACTORY        Cost,    $1,000,000 

SAN  FTlANnsCO.  Tract  bounded  by 
Railroad  Avenue,  Paul  Avenue 
and  S.  P.  Co's  right-of-way  (13 
acres. 

Group  of  concrete,  steel  and  corru- 
gated Iron  buildings  for  glass 
factory. 

Owner — Pacific  Coast  Glass  ^"ks,  7th 
and  Irwin  Sts.,  San  Francisco. 

Architect — Engineering  Department  of 
Owner. 
An  entire     new     modern     plant     is 

planned  but  construction  will  not  be 

started  for  about  a  year. 


Plans  Being  Prepared. 
PACKING  HOUSE  Cost,  $150,000 

SANTA  PAULA.  Ventura  Co.,  Cal. 
One  and  two-story  and  basement  hol- 
low tile  and  concrete  packing  house 
Owner — 'Limoneira   Co. 
Architects — Allison     &     Allison,   1405 
Htt)ernian   Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 
RBSIDBNXIE  ,Cost,   $17,000 

RIVIERA,  Santa  Barbara  Co.,  Cal. 
One-story   hollow    tile    residence    (10 

rooms,  4  bathrooms  and  separate 

garage). 
Owner — H.  L.  Hitchcock. 
Architect — Carleton  M.  Winslow,  1134 

Van  Nuys  Bldg.,  Los  Angeles 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $4J,000 

MONTECITO,  Santa  Barbara  Co.,  Cal. 

Two-story  brick  residence  (10  rooms 
5  bathrooms,  separate  7-room 
servants'  house  and  separate  ga- 
rage for  5  cars  and  living  apts). 

Owner — J.  Drake. 

Architect-^Carlton  M.  Winslow,  1134 
Van  Nuys  Bldg.,  Los  Angeles. 


Plans  'Being  Prepared. 
SCHOOL  Cost.   $8,000 

BAKERSFIELD,  Kern  Co.,  Cal.  Fruit- 
vale   District,     5   miles    west     of 
Bakersfield   on    Rosedale   Road. 
Two-story  frame  or  hollow  tile  school 
Owner — (Fruitvale   School   District. 
Architect— J.  M.   Saffel,   924   19th   St., 
Bakersfield. 


BUILDING  .VND  ENGINEIERING  NEWS 

Plans  Being  Prepared. 

ALTERATIONS  Cost,  $28,000 

SHAFTER,  Kern  Co.,  Cal. 

Alterations  and  additions  to  frame 
school,  also  septic  tank  aU'd  sani- 
tary system. 

Owner — Richland  School  District. 

Architect— J.  -M.  Saffel,  924  19th  St., 
Bakersfield. 


Plans  Being  Prepared. 

ADDITION  Cost,  $ 

SAN  FRANCISCO.     N  Geary  St.  E  of 
Grant  Avenue. 

Six-story  and  basement  Class  "C"  ad- 
dition, 35x120  to  department  store 

Owner — Livingston    Bros.,   Geary    and 
Grant  Ave.,  San  Francisco. 

Architect — Albert  Lansburgh,  709  Mis- 
sion Street,  San  Francisco. 
Construction  will  start  shortly  after 

September  1st  when  the  lease  of  the 

present  two-story  'building  expires. 


ADDITION  Cost,  $26,000 

SBLilA,  Fresno  Co.,  Cal. 
Fireproof  bank  addition. 
Owner — 'Ist  National  Bank  of  Selma. 
Architect — E.  ilathewson,  Cory   Bldg., 

Fresno. 
Contractors — Johnson  Bros.,  Kings- 
burg,  Cal. 
Other  'bids  submitted  were:  Daily 
of  Fresno,  $29,650;  Frederickson  & 
Shannon,  $29,050;  Peterson,  $29,819, 
and  Barkelow  &  Gould,  $28,950.  The 
bids  did  not  include  heating  or  ven- 
tilating. 


Plans  Being  Prepared. 
RESIDENCES    Cost,   $8,000   and   $15,- 

000  respectively. 
Oakland.    Alameda  Co.,  Cal. 
Two  residences. 
Owner — ^^\'ithheld. 
Architects — Julia   Morgan,  Merchants' 

Exchange  Bldg.,  San  Francisco. 
Full  particulars  later. 


Plans  Being  Prepared. 

CLASS  "A"  BLDG.  Cost,  $ 

LOS  ANGELES,  Cal.  First  Street  near 

Broadway. 
Four-story    and    basement    Class    "A" 

building. 
Owner — Times-iilirror  Co. 
Architects — John     P.     Krempel     and 

Walter  E.  Erkes,  415  Henne  Bldg., 

Los  Angeles. 


All  Bids  Rejected.    To  be  Refigured  in 

July. 
MANTTAL  TRiAHNfTNG  BLDG. 

Cost,  $ . 

COMPTON,  Los  Angeles  Co.,  Cal. 
One-slory  hollow  tile  manual  training 

building. 
Owner — Compton  High  School  District 
Architects — ^Allison     &     Allison,   1405 


Hibernian  Bldg.,  Los  Angeles. 
Additional  funds  will  be  available  in 
July  at  which  time  new  bids  will  be 
taken  and  all  work  included. 


Plans  .    Being 

Awarded. 

DWELLING 

MlAiRYSVIiLLE 

Street,  bet 


Prepared.       Contract 


Cost.  $ 

Yuba    Co.,   Cal.      7th 
"H"  and  "I"  Sts. 
One-story  frame  dwelling. 
Owner— Judge  E.  P.  McDaniel,  Marys- 

ville,  Cal. 
Architects    &    Contractors — aicDaniel 
&  Burroughs,  Marysville,  Cal. 


Plans  Being  Prepared. 

ADDITION  Cost,   $90,000 

SAN  PRANlCIiSCO.  N  Post  Street  E  of 
Powell;   No.   350  Post  Street. 

Three-stor>'  reinforced  concrete  addi- 
tion to  present  6-story  ot&ce 
building  (Union  Square  Bldg.) 

Owner — ^Winship  Estate,  Union  Square 
Bldg.,    San    Francisco. 

Architect — Geo.  T.  de  Colmesnil,  907 
Rialto  Bldg.,  San  Francisco. 


Ready  for  Figures  In  About  Ten  Days. 

FACTORY   BLDGS.  Cost,   $ 

EMERYVILLE,  Alameda  Co.,  Cal.  Old 
Race  Tract. 

Paint   and   varnish   factory   buildings. 

Owner — ^Sherwin-Williams  Co.  of 
Cleveland,  Ohio  (L.  W.  Wolcott,  S. 
F.  Mgr.,454  2d  St.,  San  Francisco) 

Architect — Engineering  Dept.  of  Own- 
ers, Cleveland,  Ohio. 


Plans  Being  Figured. 

TANISTBRY  Cost,  $ 

BENICIA,  Solano  Co.,  Cal. 
Five-story  reinforced  concrete  tannery 

building,  130x154. 
Owner— Kullman,    Salz   &   Co.,    Wells 

Fargo  Bldg.,  San  Francisco. 
Architect — Jas.    H.    Humphrey,   Wells 

P^rgo  Bldg.,  San  Francisco. 
Engineer — Engineering  Department  of 

Ower. 


Plans  Prepared. 

SCHOOL  Cost,    $12,000 

MARYSVILLE,  Yuba  Co.,  Cal.  Hall- 
wood  School  District. 

School  building. 

Owner — Halhvood  School  District. 

Architects — Chester  Cole,  Chico.  Cal. 
and  J.  W.  Woollett,  Sacramento. 


Plans    Being    Prepared.      Bids    to   ht 

Called  Shortly. 

ALTERATIONS  Cost,    $ 

BENICIA,  Solano  Co.,  Cal. 
Alterations   and     repairs   to     Benicia 

Branch  County  Jail. 
Owner — County  of  Solano. 
Architect— Charles  Perry,  1209  Sutter 

St.,  Vallejo,  Cal. 


BUILDING  AND  ENGINEERING  NEWS 
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CONTRACTS    AWARDED 


I_iens,  Acceptances,  Etc. 
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BUILDLNG  tO>TIU(TS. 
San  Francisco  County. 

Ovner  Contractor 

Nat'l.    Oarbon Hannah 

Henr>'    HcLeran 

Neely    McCarthy 

Samuelson    Samuelson 

La   Forest   Morton 

Baldwn    Klyce 

Nelson    Nelson 

iloroney    Ward 

Franklin    Nelson 

Hoag  .._ S  F  Oven  Co 

Sterling    Manseau 

Same    Same 

Newell    Roberts 

Rutherford    Raetz 

Burke    Pasqualetti 

Dito    Amarosa 

Olden    Olden 

La   Forest   Marton 

Penziner    Denke 

Fery    Grahn 

Johnson   Johnson 

Larsan    Larsan 

Foster    Foster 

Magee    Trobock 

Soprano    Soprano 

Blanchard   Blanchard 

Jones    Morse 

Welsh    Welsh 

Plant    Plant 

Splendid    Novelty 

Regan Hamill 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Associated  Oil  Owner 

Allen   Nelson 

Coiner    Andrews 

Pacific  Soap....Horstmeyer 

Anderson    Anderson 

•McDonough    Owner 

Costello    Costello 

Pizzo   Pizzo 

Schroeder   Muller 

Caredes    Papas 

Moore  Petersen 

Kirby   Kirby 

Kirby    Kir*y 

Domestic   Lndry   ....Owner 

Richmond    Sanborn 

Costello    .Costello 

Gunst    Mullen 


Amt. 

20000 

3305 

3000 

3«00 

30O0 

400 

2a  000 

4800 

560O 

2400 

11000 

22000 

7500 

800 

825 

600 

400 

2900 

13500 

1700 

3000 

1900 

1000 

1000 

650 

500 

500 

40000 

1000 

500 

3895 

960 

960 

960 

960 

960 

960 

960 

960 

960 

960 

3000O 

3000 

2300 

2950 

4000 

1600 

1100 

750 

500 

1370 

3000 

3000 

500 

250 

3000 

6485 


(600)  EIGHTH   AND   BRANNAN.  Add 
two  stories  over  part  of  building. 

Owner National   Cari)on  Co.,   8th 

and  Biannan,  S.  F. 

Architect Maurice        Couchot.      110 

Sutter,  San   Francisco. 
Contractor... J.    D.    Hannah,    142    San- 
some,  San  Francisco. 

COST,  $20,000 


Ai"chitect Ward   &    Blohme,   Alaska 

Commercial  Bldg.,  S.  F. 

Contractor....McLeran  &  Peterson,  516 
Sharon  Bldfe.,  S.  F. 

COST.  $3300 


(602)  S  OCEiAN  AVE  50  E  Miramar. 
One-story  and  basement  frame  res- 
idence. 

Owner Jas.    A.      and   Emma     A. 

Neely,  770  5th  Ave.,  S.  F. 

Architect J.  J.  Foley,  770  5th  Ave., 

San  Francisco. 
Contractor....Jas.     M.     McCarthy,     432 
Eureka,  San  Francisco. 

COST,  $3000 


(603)     RALPH  NT:aR  NAPLES.     One 
story  and  ibasement  frame  residence. 

Owner Albin  M.  Samuelson,  3732 

21st,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3600 


(604)     NO.     956     CLAYTON.       Alter 
apartments. 

Owner Carrie  La  Forest,  Prem. 

Architect E.  E.  Young,  251  Kearny, 

^  San  Francisco. 

Contractor....John  Morton.  744  Victoria 
Ave.,  San  Francisco. 

COST,  $3000 


(605)  NO.  .323  GRANT  AVE.  Alter 
store. 

Owner O.  D.  Bald^vin,  Russ  Bldg. 

San  Francisco. 

Architect None. 

Contractor....H.     A.   Klyce.     408     Call 

Bldg.,  San  Fi-ancisco. 

COST,  $400 

(606)  LOTS  6.  8,  10,  12  BLK  3165, 
Westwood  Park.  All  work  for  four 
one-story  frame  bungalows  and  ga- 
rages. 

Owner Jians   Nelson,     747     19th 

Ave.,  San  Francisco. 

Architect Chas.    F.    Strothoff,    2276 

15th,  San  Francisco. 
Contractor.. ..Nelson     Bros.,     747     19th 

Ave.,  San  Francisco. 
Rled  A^r.  14,  '19.     Dated  Apr.  7,  '19. 
Frames  up,  enclosed  and  roofs 

on    $5250 

Brown    coated    5250 

Completed   and   accepted 5250 

Usual   35  days 5260 

TOTAL  CX)ST,  $21,000 
Bond,  $9,000.  Sureties,  Chas.  Monson 
and  Etiwin  T.  Peterson.  Limit,  90 
days,  Forfeit,  none.  Plans  and  speci- 
fications filed. 


3333 
1128 


(COD     NE     HYDE  AND     LOMBARD. 

Erect  servants'  quarters,  and  move 

garage. 
Owner Carl  A.  Henry,  Premises. 


(607)  W  MISSION  110  N  18th  N  25x 
W  80.  All  work  for  one-story  frame 
store  building. 

Owner Thos.     J.     Moroney, 

21st,  San  Francisco. 

Architect A.     J.     Horstmann, 

Hearst  Bldg.,  S.  F. 
Contractor....P.    R.   Ward,    180   Jessie, 

San  Fi-ancisco. 
FUed  Apr.  14,  '19.    Dated  Apr.  11,  '19. 

Frame  up  $1200 

Brown  coated 1200 


Usual   35  days 1200 

Usual  35  days 1200 

TOTAL  COST,  $4800 
Bond,  $2400.  Sureties,  P.  F.  Reilly  & 
V.  Fassio.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

(608)  LOT  25  BLK  3163,  Westwood 
Park.  All  work  for  one-«tory 
frame  dwelling  and  garage. 

Owner :....Edw.  and  Ethel  Franklin, 

750  O'Farrell,  S.  F. 

Architect Chas.    F.    Strothoff,    2276 

15th,  San  Francisco. 
Contractor....Nelson     Bros.,    747     19th 

Ave.,  San  Francisco. 
Filed  Apr.  14,  '19.     Dated  Apr.  3,  '19. 
Frame  up,  enclosed  &  roof  on..$1400 

Brown  coated  1400 

Completed   and   accepted 1400 

Usual   35   days 1400 

TOTAL  COST,  $5600 
Bond,  $2800.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Limit,  90 
days.  Forfeit,  none.  Plans  'ind  speci- 
fications filed. 


(609)     NO.    73    ERIE.      Install    bake 
oven. 

Owner Wm.  Hoag. 

Architect G.  L.  Woerner,  1265  Eddy 

San  Francisco. 

Contractor  ...S.  F.  Oven  Co.,  1265  Eddy 

San   Francisco. 

COST,  $2400 


(610)  W  FOURTEENTH  AVE  250  & 
275  N  Fiilton.  Two  two-story  frame 
dwellings. 

Owner Sterling    Realty   Co.,    544 

Market,  San  Francisco. 

Architect G.  T.  Stahlberg,  831  York 

San  Francisco. 
Contractor.-E.  E.  Manseau,  1278  35th 
Ave.,  San  Francisco. 

COST,  $5600  each 


(611)  W  FOURTEENTH  AVE  200, 
225,  250,  275  S  Cabrillo.  Pour  two- 
story  frame  dwellings. 

Owner Sterling    Realty    Co.,    544 

Market,  San  Francisco. 

Architect G.  T.  Stahlberg,  831  York 

San  Francisco. 
Contractor... -E.  E.  .Manseau,  1278  35th 
Ave..  San  Francisco. 

COST,  $5500  each 


(612)     LOT   22   BLK   11,   Forest  HIU. 
Two-story  frame  residence. 

Owner Newell    Murdock  Co.,    1st 

National   Bk.   Bldg.,   S.   F. 

Architect Walter   C.    Falch,   Hearst 

Bldg..  San  Francisco. 

Supt C.  A.  Roberts,  141  Alton  Ave., 

San  Francisco. 

COST,  $7500 


(613)     NO.  2534  BRYANT.    Alter  flats 
Owner Helen       M.      Rutherford, 

Premises. 

Architect None. 

Contractor....C.   Raetz,     2536     Bryant, 

San  Francisco. 

COST,  $800 


(iei5)     NO.  27  AUBURN.     Alter  flats. 

Owner P.  Dito,  Premises. 

Architect None. 

Contractor. ...F.     C.      Amarosa,      1336 
Kearny,  San  Francisco. 

COST,  1600 

(616)     NO.      507      MARKET.        Alter 
candy  store. 

Owner E.   Olden,   Premises. 

Architect None. 

Day's  work. 


COST,  $400 


(617)  NO.  556  CLAYTON.  All  work 
except  finish  hardware,  shades,  elec- 
tric fixtures,  gas  heaters,  painting 
and  papering  for  altering  3-flat 
building  into  6  apartments. 

Owner .Carrie     S.  La  Forest,  556 

Claj'ton.  San  Francisco. 

Architect Edward     E.     Young,     251 

Kearny,  San   Francisco. 

Contractor.. ..John  Morton,  744  Vic- 
toria,  San   Francisco. 

Filed  Apr.  15,  '19.     Dated  Apr.  11,  '19. 

Partitions  in  $725 

Brown   coated   725 

Completed   and   accepted 72'5 

Usual    35    days 725 

TOTAL   COST,   $2900 

Bond,  none.     Limit,  35  days.     Forfeit, 

none.  Plans  and  specifications  filed. 
NOTE:— 1st  report  Apr.  15,  No.  604. 


(618)     S  SUTTER  160-9  W  Taylor  W 
45-6  S  137-6  E  45-10  N  57-6  W  4  in. 

APARTMENTS 

N  80.  Carpenter,  mill,  rough  hard- 
ware and  wooden  stairs  for  four- 
story  and  basement  Class  "C"  apart- 
ment building. 

Owner A.     Penziner,  745     Baker, 

San  Francisco. 

Plans  by  E.  H.  Denke,  1317  Hyde,  S.  F. 

Contractor. ...E.  H.  and  Ella  H.  Denke, 
1317  Hyde.  San  Francisso. 

Filed  Apr.  15,  '19.     Dated  Apr.  11,  '19. 

2nd  floor  joists  on $2020 

Ceiling  joists  on  and  roof  ready 

for   roofer   2020 

Rough  coat  plaster  on 2020 

White  coated  &  standing  fiinsh 

carpenter    work   done 2020 

Completed   and   accepted 2020 

Usual   35  days- 3400 

TOTAL  COST,  $13,500 

Bond,  none.     Limit,  120  days.    Forfeit, 

$5.     Plans  and  specifications  filed. 
NOTE:— 1st  report  Mar.  29,  No.  467 


(619)     \V    ATHENS     100   N     Amazon 
Ave.      One-stoi-y    frame    dwelling. 

Owner Louis    Fery,     3936    Clay, 

San  Francisco. 

Architect None. 

Contractor....Wm.  H.  Grahn.  2840  Bry- 
ant, San  Francisco. 

COST,  $1700 


(620)     W  FOREST  SIDE  AVE  129%  S 
Ulloa.     Two-story  frame  residence. 

Owner Nels      P.      Johnson,      223 

l>oui.«burg,  San  Francisco. 

Architect None. 

Day's    work.  COST,    $3000 


(621)  NW'  DELANO  191'  71"  W  Santa 
Ynez.    Four-room  cottage. 

Owner A.  R.  Larsan,  264  Delano 

Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $1900 

(622)  MARKET  AND   TURK.     Erect 
roof  sign. 

Owner Foster  &  Kleiser  Co.,  273 


BUILDma  AND  ElNOINHBRINa  NSW8 

Valencia,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $1000 


(623)     NO.  1468     CLAY.     Alter     resi- 
dence. 

Owner E.  Vucanovich,  Premises. 

Architect James     A.     Magee,     760 

Market,  San  Francisco. 
Contractor.. ..B.  A.  Trobock,  180  Jessie, 
San  Francisco. 

COST,  $1000 


(624)     NOS.  263-265  FOURTH.     Alter 
flats. 

Owner L.  Soprano,  365  4th,  S.  F. 

Architect None. 

Day's  work.  COST,  $650 


(625)  W    TARA    50    S    Geneva    Ave. 
One-story  frame  shed. 

Owner jBlanchard      Crocker       & 

Howell,  '50  2nd,  S.  F. 

Architect None. 

Day's   work.  COST.  $500 

(626)  NO.  830  ALABAMA.    Alter  flats 
Owner J.    W.   Jones,    1010  Capp, 

San  Francisco. 

Architect None. 

Contractor.. ..E.  H.  Morse,  329  Clemen- 
tina, San  Francisco. 

COST,  $500 


(627)  W  JONES  102-6  N  Sutter  N  36 
xW  81-6.  All  work  for  four-story 
and  basement  brick  apartment 
house. 

Owner James     Welsh,  543     18th, 

San  Francisco. 

Architect None. 

Contractor... .James  Welsh  &  Co..  543 
18th,  San  Francisco. 

Filed  Apr.  16,  '19.    Dated  Apr.  12,  '19. 

Roof  on  $10,000 

Brown  coated  10,000 

Accepted   10,000 

Usual  35  days 10,000 

TOTAL  COST,  $40,000 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.  Plans  and  specifications,  none. 
NOTE:— 1st  report  Fel).  19;  No.  217. 


(628)  N  TWENTY -FOURTH  25-6  E 
from  NE  24th  and  Douglass.  One- 
story  frame  store. 

Owner Wm.     Plant,     4296     24th, 

24th,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $1000 


(629)     NO.    1063    MARKET.     Electric 
sign. 

Owner..:. Splendid  Restaurant,  1063 

Market,  Ban  Francisco. 

Architect None. 

Contractor....Novelty  Elec.     Sign     Co., 

165  Eddy,  San  Francisco. 

COST,  $500 


(630)  W  THIRTY-EIGHTH  AVE  100 
S  Irving  S  25xW  120.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

Owner M.  J.  Regan,  652  4th  Ave., 

San  Francisco. 

Architect C.     O.     Clausen.     Hearst 

Bldg.,  San  Francisco. 
Contractor....Thos.    Hamill,    4104    Bal- 
boa, San  Francisco. 
Filed  Apil  17,  '19.    Dated  Apr.  15,  '19. 

Frame    up    $  895 

Brown  coated  1000 

Completed  and  accepted 1000 

Usual   35  days 1000 

TOTAL  COST,  $3895 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     PUns  and  specifications  filed. 
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(631)     NE   PINE     AND   VAN     NBSS. 
One-story  steel  oil  station. 

Owner Associated  Oil  Co.,  Shar-" 

on  Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(632)     SW  FELL  AND  SCOTT.     One- 
story  steel  oil  station. 
Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(633).  GORE  CALIFORNIA  AND 
Fifth  Ave.  One-story  steel  oil  sta- 
tion. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg,  San  Francisco. 

Architect J^one. 

Day's  work.  COST,  $960 


(634)  GORE    MISSION    AND    OTIS. 
One-stery  steel  oil  station. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 

(635)  NE    BRANNAN    AND    THIRD. 
One-story  steel  oil  station. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(636)  SW  DIVISADERO  &  GOLDEN 
Gate  Ave.  One-story  steel  oil  sta- 
tion. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(637)     SW  FOURTH  AVE  &  GEARY. 

One-story  steel  oil  station. 
Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST.  $960 


(638)  NW  MISSION  AND  NEW 
Montgomery.  One-story  steel  oil 
station. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(639)     NW  TWENTY -FIFTH  &  VAL- 

encia.     One-story  steel  oil  station. 
Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Days  work.  COST,  $960 


(640)  GORE  COLTIMBUS  AVE  AND 
Grover  Place.  One-story  steel  oil 
station. 

Owner Associated  Oil  Co.,  Shar- 
on Bldg.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $960 


(641)  E  T\\"ENTY -EIGHTH  AVE  80- 
110-140-170-225  S  Lake.  Five  two- 
story  frame  dwellings. 

Owner Allen  Co.,  128  Sutter,  S.  F. 

Architect None. 

Contractor.. ..Emil   Nelson.   39  Delmar, 
San   Francisco. 

COST,  $6,000  each 


(642)     E  FORTYFOURTH  AVE  225  S 
Judah.     One-story   frame  cottage. 

Owner Sarah  E.  Coiner,  1368  47th 

Ave.,  San   Francisco. 
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Architect None. 

Contractor. ...Jas.  Andrews,  4320  Irving 
San   Francisco. 

COST,   $3000 


(643)     NEAS'MIAL  —  W     Evens.       Add 
to  soap  factory. 

Owner Pacific      Soap     Co..      318 

Crocker  Bldg.,  S.  F. 

Architect None. 

Contractor.. ..Wm.   Horstmeyer  Co.,   31 
Ord,  San  Francisco. 

COST,  $2300 


(644)     E  TWENTY -SIXTH  AVE  205  N 
Balboa.     One-story  frame  dwelling. 

Owner A.  V.  Anderson,  1604  10th 

Ave..    San    Francisco. 

Architect None. 

Day's  work.  COST,  $2950 


(645)     W  HOMESTEAD  60  and  85  N 
25th.     Two  two-story  frame  dwlgs. 

Owner .McDonough     &     Costello, 

90  St.  Mary's  Ave.,  and  93 
College  Ave.,  S.  F. 

Architect None. 

Day's  work.  COST,  $2000  each 


(646)  E  MARSILLY  85  S  Bosworth. 
One^story  5-room  dwelling. 

Owner M.  Costello.  202  San  Car- 
los Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $1600 

(647)  E  CHILTON   150   S   Bosworth. 
Four-room  and  basement  residence. 

Owner Vincenzo  Pizzo,  137  Chil- 
ton Ave.,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $1100 


(64-8)  NO.  119  DAY.  Alter  residence 
into  store. 

Owner Henry   Schroeder,  Prem. 

Architect None. 

Contractor...-C.  F.     Muller,     84     28th. 
San  Francisco. 

COST,    $750 

(649)  NO.  376  THIRD.  Alter  restau- 
rant. 

Owner Peter  Caredes,  314  Third, 

San  Francisco. 

Architect None. 

Contractor....John     Papas,  306     Third, 

San  Francisco. 

COST,   $5«0 

(650)  N  PERCITA  AVE  125  W  Ala- 
bama W  26-2XN  92  Ptn  P.  V  Lands. 
All  work  to  complete  1-story  frame 
frame  residence  partially  completed. 

Owner George  F.  Moore. 

Architect— M.  J.  Welsh.  915  Treat  Ave 

San  Francisco. 
Contractor    -W.  C.  Petersen.  610  Fill- 
more. San  Francisco. 
Filed  Apr.  18,  '19.     Dated  Apr.  18,  "19. 
Plastering  inside  and  out  done, 
outside  doors  in  and  1  coat  paint 

on    }4 

Interior  carpenter  work  done...     -k 

Completed   and   accepted % 

Usual  35  days - % 

TOTAL  COST.  $1370 
Bond.  $700.  Sureties,  'M.  C.  Johansen 
and  M.  Petersen.  Limit,  40  days.  For- 
feit, $10.  Plans  and  specifications 
filed. 

(651)  E  TA\'ENTY-SECOXD  AVE  125 
S  Balhoa.    One-story  cottage. 

Owner J.   C.   Kirby,   2175   Grove, 

•San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 


BUILDINO  AND  BINGINBBRINO  NBWB 

(652)  E  TWENTY -FIRST  A\^  125  S 
Balboa.    One-story  cottage. 

Owner J.  C.    Kir-by,   2175   Grove, 

San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 

(653)  NO.   20©6  HOWARD.       Private 
garage. 

Owner Domestic     Laundry     Co., 

Premises. 

Architect None. 

Day's  work.  COST,  $500 

(644)     NO.  545  CLEMENT.  Alter  store 
Owner Richmond    F^irnitue   Co., 

Premises. 

Architect None. 

Contractor.. ..L.   Sanborn,  71  7th  Ave., 

San  Francisco. 

COST,  $250 


COMPLETION  KOTICES. 


(656)  NE  ALABAMA  AND  PRECITA 
Ave.     Two-story  frame  flats. 

Owner Costello    Bros.,    202    San 

Carlos,  San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 

(656)  NO.  201  POWELL  and  No.  204 
O'Farrell.  Fixtures,  fittings,  in- 
terior finish  and  display  windows  in 
reconstruction  of  store  premises. 

Owner The    General    Cigar    Co.. 

('M.  A.  Gunst  Branch)  SW 
California  &  Front,  S.  F. 

Architect .Sylvain        Schnaittacher, 

233  Post.  San  Francisco. 
Contractor....The  Mullen  Mfg.  Co.,  60- 
80  Rausch,  San  Francisco 
Filed  Apr.  19,  '19.     Dated  Apr.  18,  '19. 

Shop   work   completed .$1621.25 

Completed  and  accepted 3242.50 

Usual  35  days 1621.25 

TOTAL  COST,  $6485.00 
Bond.  $3242.50.  Surety,  New  Amster- 
dam Casualty  Co.  Limit,  60  days. 
Forfeit  none.  Plans  and  specifications 
filed. 

-♦ 

LEASE, 
San  Francisco  County. 

Apr.  17,  1919-^  EDDY  40  E  Leaven- 
worth E  47-6xS  87-6.  Anna  C  Borg- 
feldt  to  Amanda  J  Tully  and  Crystal 
T  Conrad.    3  years.    $16,200. 

Apr.   17,   1919— NW  GEARY  &  LEAV- 
enworth     68-9xS     77-6.   Louis     and 
Dora  Friedman  to  Jno  L  and  Susie 
M  O'Brien.    5  years.    $46,000. 

Apr.  14,  1919— SW  ELLIS  &  LARKIN 
Nos.  661-655  Larkin.  Mary  C  and 
Jos  B  Kennedy  to  Chas  A  Bantel.  3 
vears.     $80  per  month,  etc. 

Apr.  15.  1919— NW  SETVENTH  AVE  & 
Clement  W  29xN  115.  Jas  G  Ma- 
guire  to  Roque  Ronomi.  5  years. 
$100  per  month. 

San  Francisco  Connty. 

Apr.  18,  1919— NO.  151  THIRD  ST.  NE 
Cor  Sherwood.  S  L  Goldstein  to 
Johanna  Peckett  (wf  Jos  K).  26 
months.    $3250. 

RELEASE  OF  BlILDISG  CONTRACT 

San  Francisco  County. 

Apr.  17.  1919— NO.  556  CLAYTON. 
Carrie  S  L  La  Forest  with  John 
Morton.     Released   

Apr  15.  1919— NO.  3019  SIXTEENTH 
Ruth  V  Wolf  and  Solomon  Hyman 
as  to  Improvements  on  leased 
proper'.y    


San  Francisco  Conntr. 

RBGORDBD                                  ACOEIPTBD 
Apr.   1,   1919— E   FIFTEENTH  A'VE 
140  N  Anza  N  24xE  127.    Emil  Nel- 
son to  whom  it  may  concern 

.ilarch   28,   1919 

Apr.  2,  1919— BERRY  bet.  Third  and 
Fourth.  Southern  Pacific  Co  to 
Van  Emon  Elevator  Co..Mar.  25,  1919 
Apr.  2,  1919— SE  FOLSOM  AND 
Hawthorne  E  112-6xS  275.  The 
American  Railway  Express  Co  to 

Otis  Elevator  Co Mar.  24,  1919 

Apr.  2,  1919— SW  CLEMENT  AND 
Sixteenth  Ave  S  75xW  32-6.  J 
Johnson  to  whom  it  may  concern — 
Apr.  3.  1919--S  GEARY  92-6  W 
Powell  W  45xS  137-6.  T  W  Cordes 
as  President  of  T  W  Cordes  Inc.  to 

Sibley  Grading  &  Teaming  Co 

„ „ March   28,   1919 

Apr.  4,  1919— LOT  2  BLK  3189  West- 
wood   Park.     Jno   J   Kingwell   to 

Nelson  Bros Apr.  4,  1919 

Apr.  4.  1919— W  CALIFORNIA  bet. 
Second  and  Third  Avs. ;  Nos.  4042, 
4044,  4046  California.     Harry  and 

Coleman  Crug  to  O  E  Evans 

April    3.   1919 

Apr.  4,  1919— S  ARMY  AND  SE 
Mission  E  143-6  S  to  N"W  line  P  V 
Lot  93  SW  33  deg  27  min  40  sec  to 
pt  dist  142-8%  SE  from  SB  Mis- 
sion NT\'  142-8%  NE  51.  Jno  and 
Mary  A   McConaghy     to     Woods, 

Hubbard  &  Gunn Mar  31,  1919 

Apr.  7,  1919— S  GEARY  100  E  Grant 
Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  NE  193-4%  NW 
63-0%  N  to  Pt.  198-6  E  Grant  Ave 
W  98-6.     Bankers   Investment  Co 

to  Mangrum  &  Otter Apr.  4,  1919 

Apr.  7,  1919— N  McALLISTER  200  E 
Fillmore  E  50xN  137-6.  Langen- 
dorff  Baking  Co  to  Butte  Eng  & 

Elec  Co -Apr.  5,  1919 

Apr.  8,  1919— N^  SACRAMENTO  & 
Webster  N  255-4i^xE  275.  The 
Board  of  Trustees  of  Leland  Stan- 
ford Jr.  University  to  Michel  & 
Pfeffer.  H  C   Randall  and  Jas  T 

Ludlow    

Apr.  3,  1919— S  GEARY  100  E  Grant 
Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  N'E  193-4%  NW 
53-0%  N  to  pt  198-6  E  Grant  Ave 
W  98-6.  Bankers'  Invst  Co  to 
Joseph  Musto  Sons-Keenan  Co  and 

C   C   Morehouse Mar.   31,   1919 

Apr.  10,  1919— SW^  FRANTCLIN  AND 
Redwood  Ave.     A   B  Harrison   to 

Emil   Nelson April   8,   1919 

Apr.  11,  1919— NT\'  FIFTEENTH  & 
Julian  Ave  N  95xW  50.  R  M  Gil- 
bert to  J  S  Hannah Apr.  10,  1919 

Apr  11.  1919— N'E  EXCELSIOR  A'VE 
25   N'^'   Edinburgh   N'W   25xNE   100. 

John  F  Murphy  to  D  Houle 

Jan.   30,  1919 

Apr.  14,  1919— E  MADRID  175  N 
Geneva  Ave  N  25x100  Lot  12  Blk 
9.  Crocker  Amazon  Tract.  Aurelio 

Sorbi  to  whom  it  may  concern 

April    2.   1919 

Apr.  14,  msi^E  GtTERRERO  142-5 
S  25th  S  84-lxE  125.    E  M  Wilson 

to  Scott  Co,  Inc Dec.  19.  1918 

Apr    14.  1919— E  GL'ERRERO   142-5 

S  25th  S  84-lxE  125.    E  M  Wilson 

to  Globe  Elec  Works.  .Mar.  21.  1919 

Apr    14,  1919— E  GUERRERO  142-5 

S  25th  S  84-lxE  126.    E  M  Wilson 

to  F  Griffin Mar.   21.  1919 

Apr.  16,  1919— S  GEARY  82-6  E  24th 


Ave  E  25xS  100.  E  A  Janssen  to 
whom  it  may  concern — 

Apr.  16.  1919— S  GEARY  57-6  E  24th 
Ave  E  25xS  100.  E  A  Janssen  to 
whom  it  mav  concern...  Mar.  20,  1919 

Apr.  18.  1919— W  TWENTIETH  AVE 
250  N  Balboa  N  25xW  120.  Joseph 
Leahy  to  Thos  Hamill  .Apr.  18.  1919 


mJIUMNG  AND  EHWINBERINe  NEWS 

Contractor  ...Bellefontaine    &    Higgins. 
6712  Flora.  Oakland. 

COST,   11900 


LIEirS  FILED. 


San  Francisco  Coonty. 


REX;ORDED                                AMOUNT 
Apr.  8.  1919— N  BRYANT  155  W  3rd 
W  20xN  80.    W  P  Fuller  &  Co  vs 
Christ  and  Anna  Madison $95 


BUILDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTY. 


e2'5    Monroe    Bellefontaine  1900 

62€    Stone    .Stone  400 

627  Lyons    Graff  3400 

628  Hottes    Graff  6000" 

629  Sturges    Sturges  400 

630  Legris    Legris  6000 

631  Martin    Wieten  3600 

632  Wilklns    Wilkins  2000 

633  Bell    ;r. Larmer  1800 

634  Drucks    Jessup  1150 

635  Reeves    Cheeney  500 

€36     De\-ine    Devine  400 

637  RulVber    Co .Burnett  400 

638  Loomer    Loomer  1000 

639  Lorber    Ross  1800 

640  Bischoff    Bischoff  7.500 

641  Jaffa    Lucas  10000 

642  Burnett    Stratton  3080 

643  Same    Same  1540 

644  Smith    Smith  4000 

645  Morgensen    Morgensen  2500 

646  Morgensen    Margensen  2600 

647  Pearce    Pearce  2000 

648  Hillen    Hillen  2000 

€49     Rodrigues    Owner  2000 

660     Haler    Haler  900 

651    Churchill    Bertelsen  450 

662     Bernadon    Bernadon  400 

653  de  Reynier  .......Thompson  479 

654  Renard    Lee  4O0 

655  Kern    Kern  3200 

656  Shipe    Warren  1300 

657  Strong    Pearson  3100 

€58     Hollenbeck    Owner  6000 

659  Same    .Same  4000 

660  Same    .Same  2000 

661  Same    Same  2000 

662  Tuft    Faulkes  5500 

663  Locke    Cedertiorg  3500 

664  Okd  Mazda  Schnebly  750 

665  Kork   Greene  700 

666  Selby    Livingston  600 

667  Jaerbs    -Anderson  500 

6G8     Mitthels    Mitchels  4O00 

668  Vaughn    Vaughn  9281 

669  Waterfront    jiloore  8400 

670  Hagan    Vaughn  6840 

671  Anderson    Anderson  2000 

€72     Senn    ; Senn  6OO0 

673  Wheeler    Lodge  5488 

674  Wierthman    Callahan  3000 

675  Conant    Conant  2975 

676  Healy    Healy  2500 

677  Tessler    Tessler  450 

678  Vedowa    Vedowa  400 

679  Capra    Capra  400 

(625)     N    E-SIXTBE.NTH    80^    W    7th 

Ave..     Oakland.       One-story  brick 
garage. 

Owner Dr.  C.  Monroe,  E-14th   & 

90th  Ave.,  Oakland. 
Architect None. 


(626)     NO.   10290   PIPPBN,     Oakland. 
Repairs. 

Owner E.  B.  &  A.  L.  Stone  Co.. 

735  Rialto  BIdg..  S.  F. 

Architect None. 

Day's   work.  COST,   |400 


(627)  E  DOLORES  A\'E  40  N  El 
Centro  Ave..  Oakland.  One-story  4 
room  djwelling. 

Owner Jlarry     Lyons.  1422     San 

Pa;blo  Ave..  Oakland. 

Architect None. 

Coptractor.-.JMwin  C.  Graff,  1422  San 
Pablo  Ave.,  Oakland. 

COST.  13400 


(€28)  N  FOOTHILL  BLVD.  160  E  olsit 
Ave.,  Oakland.  One-story  €-rooim 
dwelling. 

Owner J.  W.  Hottes,     1422    San 

Pa/blo  Ave.,  Oakland. 

Architect None. 

Contractor....Ed!win  C.  Graff,  1422  San 
Pablo  Ave.,  Oakland. 

CX)ST,  $€000 


(€29)  ^PW  FOOTHILL  BLVD.  AND 
Stanley  Road,  Oakland,    Addition. 

Owner jSturges  Tire     &     Rubber 

Co.,  105th  Ave  and  Foot- 
hill  Blvd..   Oakland. 

Architect None. 

Day's  work.  COST.  $400 


(630)  E  PRUITVALE  AVE  185  S 
Davis,  Oakland.  Two  one-story  4- 
room  dwellings  and  garages. 

Owner L.  H.  Legris.  3734  Kings- 
ley,  Oakland. 

Architect None. 

Days  work.  COST.  $3000  each 

(631)  W  FRUITVALE  AVE  40  N  E- 
15th.  Oakland.  One-story  6-room 
dwelling. 

Owner T.  C.  Martin.  3326  E-12th, 

Oakland. 

Architect None. 

Contractor....Alex     C.     Wieben,     1919 

Fruitvale  Ave.,   Oakland. 
COST.  $3600 


(632)     N   SEVENTH    100   W   Adeline. 
Oakland.     One-story  store. 

Owner L.  Wilkins,  1174  7th,  Okd. 

Architect None. 

Day's  work.  COST,  $2000 


(633)  N  THIRTY-SEVENTH  110  B 
Telegraph  Ave.,  Oakland.  One-story 
4-room  dwelling. 

Owner G.  Bell,  Oakland. 

Architect None. 

Contractor.. ..Edw.  Larmer,  470  Boule- 
vard Way,  Oakland. 

COST,  $1800 


(634)     NO.    4925   TELEGRAPH   AVE., 
Oakland.    Alterations. 

Owner J.   E.   Drucks,    134    South 

12th  St.,  San  Jose. 

Architect None. 

Contractor.. ..F.  H.     Jessup,     69     Echo 
Ave..  Oakland. 

COST.  $1150 


(€35)     E    FIFTIETH    AVE    100   S    E- 
14th.  Oakland.    Addition. 

Owner R.  E.  Reeves.  3324  E-14th. 

Oakland. 
Architect None. 


[  n 

Contractor.... L.    C.    Cheeney,    4207    E- 
12th.  Oakland. 

COST.  $500 

(636)  NO.  78  GLEN  AVE..  Oakland. 
Alterations   and  additions. 

Owner P.    B.   Devine,   Premises. 

Architect None. 

Day's   work.  COST,   $400 

(637)  NO.  2812  BROADWAY,  Oak- 
land.    Alterations. 

Owner U.  S.  Ru'bber  Co.,  Prem. 

Architect None. 

Contractor. ..Chas.  H.  Burnett,  865  32d 
Oakland. 

COST,  $400 

(638)  NO.  1312  VIRGINIA,  Berkeley. 
Alterations. 

Owner Jacob  E.  Loomer,  Prem. 

Architect None. 

Day's  work.  COST,  $1000 

(639)  NO.  186  HILLCREST  ROAD. 
Berkeley.     Alter  two-story  dwelling 

Owner H.    M.    Lorber,    Premises. 

Architect W.    H.    Ratcliff    Jr..    IsU 

National   Bk.   Bldg..  Bkly. 
Contractor....D.  V.  Ross.  Premises. 

COST,   $1800 

(640)  NE  ETON  AND  CLARE.MONT 
Aves.,  Berkeley.  Two-story  16-room 
apartments. 

Owner John     A.     Bischoff,     5768 

Shafter  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $7500 

(€41)     Ntt'^  PO^^ELL  AND  FREMONT 
Oakland.     One-story  reinforced  con- 
crete garage. 
Owner A.    L.    Jaffe.    1015    Broad- 
way. Oakland. 

Architect None. 

Contractor. ...Marchant  &  Lucas,  4th  & 
Powell,  Emervville. 

COST,  $10,000 


(642)  W  SIXTY -NaXTH  AVE  30  and 
65  N  Hamilton,  Oakland.  Two  one- 
story  4-room   dwellings. 

Owner P.  J.  Burnet-.  1352  E-2Sth 

Ave..  Oakland. 

Architect None. 

Contractor....Stratton  &  Vicks.  1345  E- 
24th,  Oakland. 

COST,  $1540  ea.-:i 


(€43)  NW  SIXTY-NINTH  AVE  AND 
Hamilton.  Oakland.  One-story  4- 
room  dwelling. 

Owner F.  J.  Burnett,  1352  E-28th 

Ave.,  Oakland. 

Architect None. 

Contractor.  ..Stratton  &  Vicks,  1345  E- 
24th,  Oakland. 

COST.  $1540 


(644)  S  EXCELSIOR  BLVD.  325  E 
Alma  Ave.,  Oakland.  Two-story  8- 
room  dwelling. 

Owner .M.     F.  Smith.     436    Moss 

Ave..  Oakland. 

Architect None. 

Day's  work.  COST,  $4000 


(645)     E  WEBSTER  SO  N  43rd.  Oak- 
land.    One-story  5-room  dwelling. 

Ovner Morgensen  Bros.,  413  44tli 

Oakland. 

Architect None. 

Day's  work.  COST.  $2500 


(64€)  NE  FORTY -THIRD  AND  WEB- 
ster.  Oakland.  One-story  5-room 
dwelling. 


12 

Owner Morgensen  Bros.,  413  44th 

Oakland. 

Architect None. 

Day's  work.  COST,  |2€00 


(647)     E  AUSEON  AVE  180  S  Blanche 
Oakland.     One-story  '5-rooni   dwlg. 
Owner...- J.  C.   Pearce,  6932  Lock- 
wood  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000 


BUILDIKG  A.ND  BNGINBE58ING  NEWS 

(659)  E  FILBERT  40-80  N  26th,  Oak- 
land. Two  one-story  5-room  dwell- 
ings. 

Owner G.  B.     Hollenbeck,     3'516 

Richmond  Ave.,  Oakland. 

Architect None. 

Day's  work.  COiST,  $2000  each 


(648)     N  TEXAS   35  W  Curran  Ave., 
Oakland.     One-story  5-room  dwlg. 

Owner R.  C.  Hillen,  5'5th  Ave  & 

Foothill    Blvd.,   Oakland. 

Architect None. 

Day's  work.  COST,  $2000 


(649)  NO.  2947  BOEHMER,  Oakland. 
One-story  6-room  dwelling. 

Owner John   P.    Rodrigues,   1421 

17th  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000 

(650)  NO.    485    CHENEY,    Oakland. 
One-story  concrete  garage. 

Owner Henry  W.  Haler,  559  16th, 

Oakland. 

Architect None. 

Day's  work.  COST,  $900 


(651)   N  EXCELSIOR  AVE.  opp  Capell 

Oakland.    One-story  garage. 
Owner H.  C.  Churchill,  528  Mar- 
ket, San  Francisco. 

Architect None. 

Contractor...JS.  J.  Bertelsen,  667  39th, 
Oakland. 

COST,  $450 


(652)     NO.  5631  SAN     PABLO     AVE., 
Oakland.    Alterations. 

Owner ^...i.  Bernadon,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


(653)     NO.     97     PAiRKSIDE     DRIVE. 
Berkeley.    Garage. 

Owner Ed.  de   Reynier,   Prem. 

Architect None. 

Contractor....E.  S.    Thompson    &  Son, 
3656  Broadway,  Oakland. 
COST,  $479 


(654)     NO.  2114  CENTRAL  AVE.,  Ala- 
meda.   Garage. 

Owner Lizaie  Renard. 

Architect None. 

Contractor.-.Samuel  Lee,  1832  San  An- 
tonio Ave.,  Alameda. 

COST,  $400 


(655)  NE  CONTRA  COSTA  AVE  & 
Indian  Rock  Path,  Berkeley.  One- 
story  S-room  dwelling. 

Owner Herbert  F.  Kern,  20«4  Los 

Angeles  Ave.,  Berkeley. 

Architect None. 

Day's  work.  COST,  $3200 


(656  NO.  2061  ALLSTON  WAY,  Ber- 
keley. One-story  brick  machine 
shop. 

Owner W.  A.  Shipe,  Berkeley. 

Architect None. 

Contractor....C.   H.   Warren,   2257   Ful- 
ton, Berkeley. 

COST,  $1300 


(658)  W  MYRTLE  3 8-75 -110  N  26th, 
Oakland.  Three  one-story  5-room 
dwellings. 

Owner G.     B.     Hollenfbeck,     3516 

Richmond  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000  each 


(660)  NE  TWENTY -SIXTH  &  FIL- 
bert,  Oakland.  One-story  flve-room 
dwelling. 

Owner .G.     B.   Hollenbeck,     3516 

Richmond  Ave.,   Oakland. 

Architect None. 

Day's  work.  COST,  $2000 


(661)  NW  TWBNTY-^SIXTH  AND 
Myrtle,  Oakland.  One-story  fiVe^ 
room  dwelling. 

Owner G.     B.     Hollenbeck,   3516 

Richmond  Ave.,  Oakland. 

Architect None. 

Day's  work.  COST,  $2000 


(662)  S  E-FOURTEENTH  75  W  95th 
Ave.,  Oakland.  One-story  store 
building. 

0\.ner R.  W.  Tuft,  —  92nd  Ave.. 

Oakland. 

Architect None. 

Contractor....John  R.  Faulkes,  9828  E- 
14th,  Oakland. 

COST,  $5500 


(663)  N  FOURTEENTH  60  E  Jeffer- 
son, Oakland.  Interior  alterations 
to  store  and  loft  building. 

Owner John  M.  Locke. 

Architect None. 

Contractor....A.  Cederborg,  1445  E-37th 
Oakland. 

COST,  $3500 


(664)     NE  SIXTEENTH  AND  CAMP- 
bell,  Oakland.    Alterations. 

Owner Oakland  Mazda  Lamp  Co., 

Premises. 

Architect None. 

Contractor.-Schneljly    &    Hostrauser, 
6th  and  Jackson,  Okd. 

COST,   $7S0 


(665)     NO.    367      TWENTY-FOURTH, 
Oakland.    Brick  foundation. 

Owner Alice  R.  Kork,  387  Santa 

Clara  Ave.,  Oakland. 

Architect None. 

Contractor.. ..S.  A.  Greene. 

OOST,  $700 


(666)     NO.    556    THIRTY-SEVENTH, 
Oakland.    Alterations  and  additions 

Owner A.  J.  Selby,  3316  Market, 

Oakland. 

Architect None. 

Contractor....W.  Livingston,  2918  Ellis. 
Berkeley. 

COST,  $600 


(667)  NE  E-FOURTEENTH     &   13th 
Ave..  Oakland.     Fire  repairs. 

Owner Bansey  Jacobs,  Prem. 

Architect None. 

Contractor.. ..John  Anderson,  874  34th, 
Oakland. 

OOST,  $500 

(668)  N    "MANDANA  50    W  Carlston, 
Oakland.    Two-story  6-room  dwlg. 

Owner Mrs.     M.     Mitchels,     2608 

Market,   Oakland. 

Architect Chas.  W.  McCall.  Central 

Bank  Bldg.,  Oakland. 

Supt T.  D.  Sexton,  2608  .Market, 

Oakland. 

Day's  work.  COST.  $4000 


(6168)     SW  FIFTY-FUTH  &  DOVER, 
Oakland.    Two-story  18-room  flats. 

Owner M.  C.  Vaughn,  5833  Ayala, 

Oakland. 

Architect None. 

Day's  work.  ■  COST,  $9281 


(669)  N  SUTER  170-240-255  W  High, 
Oakland.  Three  one-story  five-room 
dwelling. 

Owner .Waterfront   Sash   &  Door 

Co.,  2d  and  Alice,  Oakland 

Architect None. 

Contractor.. ..J.  W.  Moore,  Hotel  Wood- 
row,  Oakland. 

COST,  $2800  each 


(670)  SW  CHADOT  ROAD  AND  COL- 
lege  Ave.,  Oakland.  One-story  8- 
room  store  and  dwelling. 

Owner J.   H.   Hagan.  3172  Shat- 

tuck  Ave.,  Berkeley. 

Architect None. 

Contractor...JM.  C.  Vaughn.  58«3  Ayala 
Oakland. 

COST,  $6840 


(671)     N     HOPKINS     70  W     Laguna. 
Oakland.    One-story  5-room  dwlg. 

Owner Anderson   &  McCoy,   14«3 

Wellington,  Oakland. 

Architect None. 

Day's  work.  COST.  $2000 


(672)     FIFTH     AND     PARKER,  Ber- 
keley.   One-story  addition  to  factory 

Owner Senn   Concentractor     Co., 

Premises. 

Architect None. 

Day's  work.  COST,  $6000 


(673)  NE  STUART  AND  COLLEGE 
Ave.,  Berkeley.  Two-story  7-room 
dwelling  and  garage. 

Owner R.  S.  Wheeler,  166  Athol 

Ave.,  Oakland. 
Architect  — None. 

Contractor...jC.   F.    Lodge,    5489   Bond, 
Oakland. 

COST,   $5488 


(674)     N  AGUA  VISTA     AVE  200     S 
38th   Ave.,  Oakland.     One-story  ^6- 
room  dwelling. 
Owner B.   Wierthman,   1382  Mis- 
sion, San  Francisco. 

Architect None. 

Contractor...-T.   Callahan,     1029     39th 
Ave.,  Oakland. 

COST,  $3000 


(675)  E  VALLE  VISTA  AVE  200  N 
Elmwood,  Oakland.  One-story  five- 
room  dwelling. 

Owner John  Conant,     542     25th, 

Oakland. 

Archiect None. 

Day's  work.  COST.  $2975 


(6T6)     W  WEBSTER  40  S  45th.  Oak-" 
land.    One-story  5-room  dwelling. 

Owner P.     J.   Healy.     842     37th, 

Oakland. 

Architect None. 

Day's  work.  COST.  $2500 


(677)  NO.     342     LESTER,     Oakland. 
Alterations. 

Owner Frank  G.  Tessler. 

Architect None. 

Day's  work.  COST,  $450 

(678)  NO.   4060  SANTA  RITIA  AVE.. 
Oakland.     One-story  garage. 

Owner P.  Delia  Vedowa.  Prem. 

Architect None. 

Day's  work.  COST,  $400 
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(679)     NE  TENTH  AVE  AA'D  E-12th, 
Oakland.     One-story  addition. 

Owner -A.  Capra,  Premises. 

Architect None. 

Day's  work.  COST,  $400 


XOTICE  OF  XOX-RESPOXSIBILITY. 


BUILDING  AND  ENGINEERING  NEWS 

Apr.  18.  1M9— W  SAN  PABLO  AVE 
150  S  Page,  Berkeley.  Jacuzzi 
Bros  to  A  P  Nelson .Apr.  10,  1919 

Apr.  18,  1919— LOT  10  BLK  2  North- 
brae,  Bkly.  No.  1011  Fresno  Ave. 
Berkeley  Development  Co  to 
Mason-McDuffie  Co Apr.  10,  1919 


Alameda  County. 


Apr.  15,  1919— (1)  NW  TENTH  AND 
Fallon  N  58  W  100  N  42  W  55  S  100 
E  1-55;  (2)  E  Oak  70  S  11th  S  30 
E  125  N  100  W  35  S  70  W  90,  Okd. 
George  J  Giannini  as  to  work  on 
leased  property  


COMPLETIOX  XOTICES. 

Mar.  29,  1919— S  10  LOT  13,  all  Lot 
14,  S  5  Lot  10  all  Lot  11  N  5  Lot 
12,  S  15  Lot  9  N  20  Lot  10  N  15  Lot 
13  S  20  Lot  12  Blk  9  Map  Solana 

Ave  Terrace, .  Anna  H  Spring 

to  J  A  Pinkerton Mar.  26,  1919 

Mar.  25,  1919^W  MONT  CLAIR  140 
N  Prospect  Ave  W  lOOxN  49,  Okd. 
Harry  Schwalm  vs  R  R  Castro 
(2  liensV $1951.93  and  $609.40 

Apr.  1,  1919— N  %  LOT  1  BLK  "D" 

Lakewood    Park,    being    No.    1086 

Ranleigh  Way,   Piedmont.     Leo  J 

Dolan  to  whom  it  may  concern.... 

^  .  Mar    31    1919 

Apr  1  i919^Nb.  345  SANTA  CLARA 
Ave,  being  SW  Cor.  Crescent  Ave., 
Okd.  S  W  Hamilton  to  James  L 
Rich Mar.  30,  1919 

Mar.  31,  1919— NO.  331  HILLSIDE 
Ave,  Piedmont.  Emma  Van  Gorder 

Pickett  to  Charles  N  Grant 

March   31,   1919 

Apr.  3,  1919— S  SANTA  RAY  AVE 
45.78  NE  Lot  12  Blk  9  Map  —  NE 
43.78  SE  111.90  SW  40.165  NW  113, 
Okd.  W  B  West  to  Alfred  Peter- 
son  April   1,   1919 

Apr.  3,  1919— NO.  38  BONITA  AVE, 
being  Lot  20  Blk  "A"  Map  Central 
Piedmont  Tract,  Piedmont.  Guy 
Taylor  vs  Hazel  C  O'Brien $249.65 

Apr.  7  ,1919— LOT  27  BLK  19  Map 
Mathews  Tract.  Bkly.    Mrs  Selma 

Nilson  to  Anderson  &  Holt 

March  31,  1919 

Apr.  9,  1919— PTS.  LOTS  17  AND  18 
Blk  'K"  Map  East  Piedmont 
Heights,  Okd.  William  J  Baker 
to  whom  it  may  concern  .Apr  9,  1919 

Apr.  15,  1919^SE  WESLEY  AVE  450 
NE  Excelsior  Ave  XE  45xSE  100, 
Okd.  Henry  W  Haler  to  whom  it 
may  concern April  14,  1919 

Apr.  15,  1919— S  38  LOT  27,  Capital 
Homestead  Association   Tot,  Okd. 

G  E  Linville  to  E  W  Woodard 

April    10,    1919 

Apr.  16,  1919-^N  GARFIELD  AND 
72nd  Ave  NW  61-6xNE  361-6,  Okd. 
Chevrolet  Motor  Co.  of  California 
by  Agent     P.   J.  Walker     Co     to 

Eureka  Teaming  Co Apr.  14,  1919 

Apr.  16,  1919— (1)  TWENTIETH  & 
Broadway;  (2)  Twentieth  &  San 
Pablo  Ave;  (3)  Twenty-first  and 
Broadway,  Okd.  Director  General 
of  Railroads.  S.  P.  Railway  to 
Nelson  H  Broy April  12,  1919 

Apr.  17,  1919— W  FRANKLIN  100.6 
N  15th  N  lOOxW  150,  Okd.  Pacific 
Telephone  &  Telegraph  Co  to  J  M 
Dougan  Co Apr.  8.  1919 

Apr.  17,  1919— NW  FOURTEENTH  & 
Oak  N116xW  150,  Okd.     J  C  Mc- 

Mullen  Estate  Co  to  J  Kann 

April  15,  1919 


JilESS  FILED. 


Alameda  County. 

Recorded  Amount 

Apr.  11,  1919— LOT  1  BLK  "Q"-  2267 
Map  of  Huntington  Tct,  Okd.  Wm 
H  La  Bonit  vs  J  Kaufman  and 
Don   Tiego   $15.12 

Apr.  11,  1919— LOT  11  BLK  21-1331 
•Map  of  Ppty  L  M  Beaudry  and  G 
Peladeau,  Emeryville.  Wm  H  La 
Boint  vs  E  Johnsson  &  Don  Tieg 
$44.69 

Apr.  16.  1919— LOT  6  BLK  2  Map 
Northbrae,  Bkly.  Hunter  Lumber 
Co  vs  W  E  Erwin  and  E  B 
Spitler    $1139.41 

Apr.  12,  1919— ^NE  E-FIFTEENTH  & 
14th  Ave  E  66xN  140,  Okd.  Henry 
Mohr  and  Henry  C  Mohr  (.Mohr  & 
Son),  1262;  F  M  Dreisbach  (as 
Zenith  Mill  &  Lumber  C),  $432.78; 
Karl  Schley,  $342;  W  L  Taylor, 
$48.10  vs  Henry  Schroeder 


BUILDING  CONTRACTS. 


Santa  Clara  County. 


COTTAGE 

E  OF  N-NINTH  ST.,  bet.  Julian  and 
Washington.      Four-room    cottage. 

Owner Geo.   Prudehomm,   295  N- 

10th,  St.,  San  Jose. 

Architect None. 

Contractor.. ..Ed.    Delmaestro,    424    W- 
Julian  St.,  San  Jose. 

COST,   $2100 


REPAIRS 

NO.  176  S-FIRST  ST.,  San  Jose.     Re- 
pairs. 

Owner Chas.    Doerr,    266    S-2nd 

St.,  San  Jose. 

Architect None. 

Conti-actor....Z.  O.  Field.  Builders'  Ex- 
change, San  Jose. 

COST,  $1600 


ALTERATIONS 

NO.   7   W-SANTA     CLARA   ST.,     San 
Jose.    Alterations. 

Owner Knox  Maddox. 

Architect None. 

Contractor.. ..Z.  0.  Field,  Builders'  Ex- 
change, San  Jose. 

COST,  $1200 


WAREHOUSE,  ETC. 

TENTH  A.VD  TAYLOR  STS.,  San  Jose 

Warehouse  and  cannery. 
Owner Produce    Warehouse    Co.. 

Premises. 

Architect None. 

Contractor  ...Wallace  &  Bush  Eng.  Co., 

Bank   of   San   Jose   Bldg., 

San  Jose. 

COST,  $77,000 


DWELLING 

LOT   8   Gregory   nr  Home,   San   Jose. 
Four  room  dwelling. 

Owner Sam    Devito,    512    W-San 

Salvadore  St.,  San  Jose. 

Architect None. 

Day's  work.  COST,   $450 


13 
CO.HPLETION  NOTICES. 

Santa  Clara  Coonty. 

Recorded  Accepted 

Apr.  4,  1919— LOT  8  BLK  12,  Sunny- 
vale. Minnie  L  Stowell  to  whom 
it  may  concern Apr.   1,  1919 

Apr.  4,  1919- E  N-FOURTH  ST.  bet. 
St.  John  and  Santa  Clara  Sts., 
San  Jose.  E  Fox  to  E  Nommen- 
sen March    27,    1919 

Apr.  9,  1919— STANFORD  CAMPUS. 
Leland  Stanford  University  Jr  to 
F  G  Bellefontaine  (Library  Bldg.) 
April    1,    1919 

Apr.  9,  191*— SE  E.MERSON  AND 
University  Ave,  Palo  Alto.     Bank 

of  Palo  Alto  to  E  L  Soule  Co ' 

April    3,    1919 

^ 

BITLDING  CONTRACTS- 


Contra  Costa  County. 

BANK  BUILDING 

NW  CORNER  LORING  AVE.,  Crockett 
All  work  for  two-story  frame  and 
concrete  bank  building  and  sidewalk 

Owner .Mr.  and  Mrs.     P.  .Murphy, 

Crockett,  Cal. 

Architect None. 

Contractor. ...Karl  S.  Roller,  Crockett. 

Filed  Mar.  19,  '19.  Dated  Mar.  15,  '19. 
Concrete  poured  to  1st  floor  joists 

$1435 

Concrete  poured  to  2nd  floor  Joists 

1435 

Concrete    poured    to    top  of    fire 

walls    1435 

Inside  plastered   1435 

Interior    doors   hung 1435 

When  completed  143'8 

Usual  35  days 2871 

TOTAL  COST,  $11,484 

Bond,    V2    contract    price.     Limit,    120 

working  days.     Forfeit,  none.     Plans 

and  specifications  filed. 


BUILDING 

LOTS  35  AND  3e  BLK  15,  Walls  Har- 
bor Tract,  Richmond.  AH  work  for 
building. 

Owner Harry      S.      Curry,      123 

Nichol  Ave.,  Richmond. 

Architect None. 

Contractor.. ..J.  A.  Fagerstrom,  23-29 
9th   St.,   Richmond. 

Filed  Mar.  27,  '19.     Dated  Mar.  22,  '19. 

Frame    erected    $725 

1st  coat  plaster  on 725 

When    completed 725 

Usual  35  days 725 

TOTAL  COST,    $2900 

Bond,  $1450.    Sureties,  W.  H.  Cann  and 

Fred  C.  Spiersh.     Limit,  on  or  before 

June   15,   1919.     Forfeit,  none.     Plans 

and  specifications  filed. 


STORE  AND  HOTEL 

LOT  1  BLK  12,  Bay  Point.     All  work 

for  two-story  frame  store  and  hotel 

building. 

Owner L.  F  and  H.  K.  Hines,  Bay 

Point. 

Architect None. 

Contractor... F.  P.  Butterfield,  El  Cer- 

rito,  Calif. 
Filed  Mar.  27.  '19.    Dated  Mar.  25,  '19. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST  not  to  exne6d$12,800 
Bend,  limit,  forfeit,  none.     PUns  and 
specifications  filed. 
DWELLING 
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LOT  3  BLK  "H"  NicnoU  Sbdvu,  City 
of  Richmond.  All  work  for  one- 
story  6-room  and  bath  frame  dwlg. 

Owner JMrs.     Teresa      Flanagan, 

132  Santa  Fe  Ave.,  Rich- 
mond, Calif. 

Architect None. 

€ontractor....Carl  Overaa,  1808  Roose- 
velt Ave.,  Richmond. 
Filed  Apr.  12,  '19.     Dated  Apr.  10,  '19. 

Frame  up,  ready  for  root .$807 

Inclosed,  rough    plumbing    and 

wiring  ready  for  lathing 807 

Completed  and  notice  filed 807 

Usual   35   days 808 

TOTAL  COST,  $3229 
Bond,  $1615.  Sureties,  H.  N.  Pulse  and 
J.  H.  Plate.  Limit,  70  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUILDING  AND  ENGINEERING  NEWS 
RELEASE  OF  LIESS. 


FOUNDATION 
'AT   COMPANY'S      PLANT     at   Avon, 
All  work  for  pile  and  concrete  foun- 
dations for  two-story  warehouse  and 
two  other  buildings. 

Owner Associated  Oil  Co.,  Avon. 

Architect None. 

Contractor.-Mealy-Ti'bibitts  Constr. 
Co.,  9  Main,  S.  F. 

Filed  Feb.  25,  '19.    Dated  Feb.  11.  '19. 

Upon   completion   75% 

Usual  35  days 25% 

TOTAL  COST,   $7280 

Bond,  $7000.     Surety,  National  Surety 

Co.     Limit,   forfeit,  none.     Plans   and 

specifications   filed. 

BUILDING 

LOTS  33  AND  34  BLK  53,  Mission  St. 
Richmond  Annex.  All  work  for  one- 
story  building. 

Owner Martin  and  Gertrude  Mat- 
tern,  Richmond. 

Architect None. 

Contractor....C.  E.  Mentzer. 

Filed  Mar.  29,  '19.  Dated  Mar.  24,  19. 
Frame  up   ^^^^ 


Roof  on 


600 


Plastering  on  and  complete  up 

to  inside  finish 600 

Usual  35  days 400 

TOTAL  COST,  $2200 
Bond,  $1100.  Sureties,  Ella  M.  Jones 
an-d  Anton  Nelson.  Limit,  forfeit,  none. 
Plans  and  specifications  filed. 

BUNK  HOUSE 

AT  AVON,  CAL.  All  work  for  two- 
story  32-room  bunk  house. 

Owner Associated  Oil  Co.,  Avon. 

Architect None. 

Contractor....W.  C.  Duncan  &  Co., 
Sharon  Bldg.,  S.  P. 

Filed  Apr.  4,  '19.     Dated  Mar.  20,  '19. 

As  work  progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $11,183 

Bond,   $11,000.     Surety,   Aetna   Surety 

&  Casualty  Co.     Limit.  .     Forfeit, 

none.     Plans  and  specifications  filed. 


FRAME  BUILDING 

LOTS  6.  8  AND  9  BLK  "D,"  Richmond. 
All  work  for  one-story  frame  bldg. 

Owner C.   H.   Nicholson,   461   9th 

St.,  Richmond. 

Architect None. 

Contractor....E.  A.  F.  Carson,  405  Nevin 
Ave.,  Richmond. 

Filed  Apr.  15,  '19.    Dated  Apr.  10,  '19. 

Roof  on   $733 

Finish  plaster  on 733 

Completed  and  accepted 733 

TOTAL  COST,  $2200 

Bond,  none.    Limit,   90  working   days. 

Forfeit,  none.  Plans  and  specifica- 
tions filed. 


Contra  Costa  County. 


Recorded  Amount 
Mar.  22,  1919— THIRTY-FIRST  ST., 
known  as  No.  6;;3  S-31st  St.,  Rich- 
mond. Stege  Lumber  &  Hardware 
Co  to  California  Home  Bldg  Co.... 
$133 


LIENS  FILED. 


Contra  Co.sta  Comity. 


Recorded  Amount 

Mar.  7,  1919^LOTS  18,  13,  26  Blk 
2,  Maltby's  High  School  Addition 
to  Concord.  W  F  Hughes  vs  A  R 
Pedder  and  Francis  W  Raid $400 

Mar.  10,  1919--LOT  19  BLK  2,  Malt- 
by's High  School  Add'n.  to  Con- 
cord. Contractors  &  .Builders 
Supply  Co  vs  A  R  Pedder  and 
Francis  W  Reid $202.50 

Mar.  10.  1919— LOT  18  BLK  2,  Malt- 
by's High  School  Add'n.  to  Con- 
cord. Contractors  &  Builders 
Supplv  Co  vs  A  R  Pedder $181.10 

Mar.  19,  191t>— IjOTS  6.  7,  8  BLK  27, 
Richmond.     Til  den  Lumber  Co  vs 

Peter   Mahomed   $641.86 

^ 

BUILDING  CONTR.\CTS. 

Fresno    County. 


REPAIRS 

NOS.  1021-23  "I"  ST.,  Fresno.     Repair 
building. 

Owner W.  J.  Eilert.  110  "M"  St., 

Fresno. 

Architect None. 

Contractor...^'.  J.   Stone,     304     Mason 
Bldg.,  Fresno. 

COST,  $10,000 


ADDITION 

LOT   22   BLK   4,   Deau   Park,   Fresno. 
Addition. 

Owner Fresno  Fuel  Co.,  102  "0" 

St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2000 


DA^-^LLING 

LOTS   1   AND     2   BLK     224,     Fresno. 
Frame  dwelling. 

Owner Henry    Bensler,    2353    S- 

Cherry  St.,  Fresno. 

Architect None. 

Contractor    -Geo.  Christian,  53  "G"  St., 
Fresno. 

COST,  $1100 


BRICK   GARAGE 

LOTS  17  AND  18  BLK  190,  Fresno.  All 

work  for  one-story. brick  garage. 
Owner Fresno    Republican    Pub- 
lishing    Co.,      Republican 
Bldg.,  Fresno. 
Architect Gla.ss  &  Butner,2  Repub- 
lican Bldg.,  Fresno. 
Contractor. ...R.      Pedersen      Co.,      446 

Clark  St.,  Fresno. 
Filed  Apr.  14.  '19.    Dated  Apr.  9,  '19. 

Walls  up  to  window  sills $2400 

Roof  trusses  in  place 2400 

Completed    2400 

Usual   35   days 2400 

TOTAL  COST,  $9600 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.    Plans  and  specifications  filed. 


FRAME  DWELLING 
LOT  3  BLK  22,    Hazelwood.       Frame 
dwelling. 

Owner J.  C.  Clark,  Fresno. 

Architect None. 

Day's  work.  COST,  $2500 


DWELLING 

LOTS  7  AND  8  BLK  2,  La  Sierra  Tct., 

Fresno.    Dwelling. 
Owner V.    H.    Snoddy,    405    Bel- 
mont St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $4700 


FRAME  DWELLING 
LOTS  8  AND     9  BLK  47,     Arlington 
Heights,  Fresno.     Frame  dwelling. 

Owner J.  Eckmann,  Fresno. 

Architect None. 

Day's  work.  COST,  $2500 


FRAME  DWE(LLING 
LOTS   45  AND   46,   IngersoU.     Frame 
dwelling  and  garage. 

Owner M.  C.  R.  Nelson,  1245  "I" 

St.,  Fresno. 
Architect  .None. 
Day's  work.  COST,  $4000 


FRAME  DWELLING 
LOT  3  BLK  1,  Central  Addition,  Fres- 
no.    Frame  dwelling. 

Owner .C.  S.  Pierce,  1104  "H"  St., 

Fresno. 

Architect None. 

Contractor.. -C.  C.  Duncan,  Fresno. 

COST,  $1250 


FRAME  DWELLING 
LOT  4  BLK  7,  Lucerne  Tract,  Fresno. 
Frame  dwelling  and  garage. 

Owner J.  S.  Canham,  Shasta  St., 

Cor.  El  Dorado,  Fresno. 

Architect iNone. 

Contractor....G.  H.  Stivers,  3452  Illinois 
St.,  Fresno. 

COST,  $4000 


DWELLING 

LOT   7   BLK   27,  Hazel-wood.     Frame 

dwelling  and  garage. 
Owner Dan   Blosser,   161   Black- 
stone  St.,  Fresno. 

Architect None. 

Day's   work.  COST,    $4000 


ADDITION 

NO.    430    KEARNEY    BLVD.,    Fresno. 
Addition  of  2nd  stoi-y  to  ibldg. 

Owner Geo.   Waterman,  Prom. 

Architect None. 

Contractor.. -A.      Allen,      259      Black- 
stone  St.,  Fresno. 

COST,  $2500 

DWELLING 

PALM  HEIGHTS,  Lot  22  N  20  ft.  Lot 

21   Blk   1,  Fresno.     Frame  dwelling 

and  garage. 
Owner K.  C.  Buwalda,  3411  Ven- 
tura St.,  Fresno. 

Architect None. 

Day's  work.  COST,  $2950 


COMPLETION  NOTICES. 

Fresno  County. 

Recorded  Accepted 

Apr.  11,  ]91i>-^EC  33,  19-15,  Fresno. 
Derrick  and  Rig  No.  72.  South- 
em  Pacific  Co  to  whom  it  may 
concern -April    9,    1919 


irOTICE  OF  XOS-RESPOXSIBILITT. 


Fresno  County. 


Apr.  la.  1919— NO.  2027-29-31  MARI- 
posa  St..  Fresno.  3  brick  build- 
ings). Lena  Brownstone  as  to 
improvements  on  leased  property 


BUILDLVG  COMBACTS. 


Sacramento   f'oont}'. 


BAKERY 

"K,"  "L,"  T^NTINTIETH  &  T^\-ENTY- 
Tirst  Sts.,  Sacramento.     Brick  bak- 
ery building. 
Owner ^.   and   P.   Ansen,   Sacra- 
mento. 

Architect None. 

Contractor....A.    W.    Norris,    3012    "G" 
St.,  Sacramento. 

COST,  $6400 


FRAME  FLATS 

"E,"  "F,"  THIRTIETH  AND  THIRTY- 
first    Sts.,    Sacramento.      Two-story 
frame  flats. 
Owner Arthur   M".   Allen,   Sacra- 
mento. 

Architect -None. 

Contractor.-A.    W.    Norris,    3012    "G" 
St.,   Sacramento. 

COST,  J9400 


Sacramento  t'onnty. 

ALTERATIONS 

NO.  3327  SECONT)  AVE.,  Sacramento. 
One-story  brick  and  remodel  butch- 
er shop. 

Owner J.  B.  Jensen,  Sacramento 

Architect Nore. 

Day's  work.  C03T,  $3000 


ALTERATIONS 

NX).  308-12  "J"  ST.,  Sacramento.     Re- 
model hotel. 

Owner Harvey  Rasmussen,  Prem 

Architect None. 

Day's  work.  COST,  130.000 


BUILDING 

E  60  FEET  LOT  2  and  W  20  feet  Lot 
3.  L.  M.  6th  and  7th  Sts.,  Sacramento 
Building. 

Owner jAJbert   Elkus   and   EMgar 

J.  Kay,  830  "K"  St.,  Sac- 
ramento. 

Architect None. 

Contractor  ...Geo.     L.     Hemdon      and 
Henry    Flnnigan,    Sacra- 
mento. 
Filed  Apr.  10,    19.     Dated  Apr.  10,    19. 
COST,  Jll.OOO 


ALTERATIONS 

NO.    2031   EIGHTEENTH   ST..   Sacra- 
mento.    Remodel  building. 

Owner Dora   E.   Maloney.   Prem. 

Architect None. 

Day's  work.  COST,  $1200 


SCHOOL 

E  50  LOT  2  O,  P,  4th  and  5th  Sts.,  Sac- 
ramento. Two-story  frame  and 
plaster   school   house. 

Owner E.   Kudo.   Inokicki  Tsuda 

and     Y.     Miki     (^Buddhist 
Church  of  Sacramento). 

Architect None. 

Contractor....W.  R.  Campbell,  3315  "J" 

St.,  Sacramento. 
Filed  Apr.  18,  '19.    Dated  Apr.  7,  '19. 

COST,    $8543 


MOX'E  reside:nce 

ONE  MILE  C  OF  FHREPORT,  Saci;i- 
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mento  Co.     Move  residence.  ROOMING  HOUSE  • 

Owner     _      N.  D.  Hack.  COGNORO  ADDITION,  Stockton.     All 

Architect .None.  work  for  frame  store  and  rooming 

Contractor.  ..W.      R.    Campbell,      3315  house  building. 

"J"    St..   Sacramento.  Owner H.   H.   Scofield.  Stockton. 

Filed  Apr.  8.    19.     Dated  Apr.  3.    19.  Architect None. 

COST.  $1577  Day's  work.                           COST.  $4000 

FRAME  FLATS  APARTMENTS 

NO.   508   SEVENTEB^VTH   ST.,  Sacra-  POPLAR   ST.,    bet.   San    Joaquin   and 

memo.     Two-.story  frame  flats.  Sutter    Sts.,    Stockton.      Frame    (4). 

Owner F.    P.    Kalbaugh,    Sacra-  apartments. 

mento.                                          Owner A.   H.   McKillican,   Stock- 
Architect None.  ton. 

Contractor... .A.    \V.    Norris,    3012    "G"      Architect. None. 

St..  Sacramento.  Days  work.                            COST,  $6000 

COST.  $5200  

APARTMENTS 

REPAIRS  POPLAR   AND    SAN    JOAQUIN    STS., 

NO.  1503     FRONT     ST..     Sacramento.  Stockton.     Frame  apartment  house. 

Repair  warehouse.  Owner Geo.  H.   Snell,  Stockton. 

Owner C.  &  F.  Silva.  Sacramento      Architect None. 

Architect None.  Day's  work.                          COST,  $6000 

Contractor.  ..R.  M.     Smith.  2617     30th  . 

St..  Sacramento.  FRAME  BLHLDINXJ 

COST,  $3000  McfCLOUDS      ADDITION,      Stockton. 

•  Frame  building. 

ALTERATIONS  Owner J.  A.   Nesbit.  38   S-Sutter 

NO.    917    "K"    ST.,    Sacramento.     Re-  St.,  Stockton. 

model  building.  Architect None. 

Owner Hoecker     &     Co..  Sacra-  Day's  work.                           COST,  $1900 

mento.  

Architect None.  LIE\S  FILED. 

Contractor... Geo.    D.      Hudnutt.      1201  

•K"   St.,   Sacramento.  San  Joannin  Connty. 

COST,  $3100  

PAR  iff  Recorded                                        Amount 

v-o      f^,.    ..T  ■•   OT-     o                  .           n  --^Pr-  7.  1919— LOTS  10  AND  12  BLK 

NO.     924     L     ST.,  Sacramento.       Ga-  .    jgg   ^     „f   Center  St.,     Stockton. 

r.  ^^^^'           e    -n-    ,i  x.-           ^   r-    ^  ^'^rk  Lally  Co  Cptn  vs  H  E  Hen- 

O^"^-- I;,.^-   -^^'^i^™   ^°^..^- J-  drix  and  Wm  H  Bennett $186.95 

^nipps.     .1.11.3       n       bt.,  ^pr   -    1919— LOTS  10  AND  12  BLK 

,     ...     ,       Sacramento.  138.  E  of  Center  St..  Stockton.    Ed 

Arcnitect %one.  ^^^      ^^^  q      Murphv  (as  Murphy 

Contractor....Ira  C.  Boss,  914  2<th  St..  &  Rij     ^  ,.3  ^-^  H  Bennett....$2612  90 

Sacramento.  ^ 

COST.  $10,500  i^ujfs  pii,Ep^ 

?HIR'JfEra''AND  "M"   STS..  Sacra-  »*"  Joac.nin  Connty. 

mento.     Oi^  station.  Recorded                                        Amount 

Owner S.   Heinnch.   Sacramento. 

Architect       None.  '^P'"-    1^.    1919— LOTS    10    AND    12 

Contractor  .'.Union    Oil    Co.,    623    "K"'  ^"^  ^^^  ^  °f  Center  St.,  Stockton. 

St.    Sacramento.  ^  P  Roberts  and  W  X  Clark  vs 

COST,  $4230  '^'  H   Bennett $2135.50 

ClILDIXG  FOrBTEEX  DWELLIIfGS 

COHPiETIOX  NOTICES AT  ROSEVILLE. 

.Sacramento   Connty.  '  ROSEVILLE.     Placer      Co..     Cal.— 

Fourteen  new  dwellings  most  of  them 

Apr°  8^f919-ON  N  i^  OF  E  V^^^T^  "^^  '^«  bungalow  type,  are  being  con- 

4.  "J."  "K."  7th  and  8th  Sts.;  also  structed    in      Roseville.        Those    for 

N  »^  of  W  1/^  of  E  %  Lot  4,  and  whom  the  homes  are  heing  built  are: 

N  %  of  E  1/2  of  W  1^  LOT  4,  "J,"  a.    W.    Hall.    J.    H.    Hudgins,    J.    W. 

-K."  7th  and  8th  Sts..  Sacramento.  p  ^  j,  ,       j           ^each.  Roy 

Peoples   Savmgs     Bank   to     Dver  a^     • 

Bros  Golden     West   Iron     Works  Etzel,  Louis  Mansoetta,  F.  E.  Briggs. 

fsteel  work  completed). ..Apr  1.  1919  James  Fisher.  J.  R.  Rodgers.  and  W. 

Apr.  10,  1919— FRONT  ST..  from  "N"  e    Crawford 

to  "L."  Sacramento.     S  P  R  R  Co  

to  Clark  &  Hersrv  Constr  Co „„    „ ^ „„  „,^    .  „ 

\pril   10    19W  MOTOR  FIRE  EXGIXE  BIT)  AC 

~ »  ■  CEPTEB. 

MODESTO,  Stanislous  Co..  Cal.— At 

HITLDIXG  COMKACT.S.  the   last  meeting  of  the  City  Council 

the   bid   of   the     Seagraves   Co.,     461 

San  Joaqnin  Connty.  jj^^^^^   ^j^^^j    g^^   Francisco,  for   a 

FliAME  BUILDING  comfbination  punjper  and  hose  wagon 

COR.  PARK  AND  VAN  BUREN  STS..  for  the  fire  department  was  accepted. 

Stockton.    Frame  building.  The  cost  will  he  $10,750.  and  the  new 

?!?.«:-, v.n'^°^"'  ^'°^'''°°-  apparatus   will   arrive   in  about   four 

Arcnitect None.  '^'^ 

Days  work.                            COST.  $304.^  months. 
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ROAD  BIDS  REJECTED.    XE1>  BIDS 
IV  ANTED. 

SAN  ANDREIAS,  Calaveras  Co..  Cal 
— The  County  Supervisors  have  re- 
jected the  hid  of  Wm.  B.  Arndt  of  San 
Francisco  for  the  construction  of  the 
Big  Bar  Grade  and  ^Slelones  Grade  and 
the  clerk  was  instructed  to  secure 
new  bids  for  the  work.  The  bid  of 
Arndt  follows: 

Item  1.  For  all  excavation  of  every 
description,  without  classification,  in- 
cluding all  incidental  work,  the  sum  of 
Vec  for  Big  Bar  Grade  and  fl.25  per 
cuhic  yard  for  Melones  Grade. 

Item  2.     For  all  8"  corrugated  iron 
pipe  in  place,  including  all  incidental 
work,   $2.50   per  lineal   foot. 
Item  3.    No  told. 

Item  4.  For  all  Class  "A"  Portland 
cement  concrete  in  place,  including  all 
incidental  work,  24.00  for  the  Big  Bar 
Grade  and  30.00  per  cubic  yard  for 
the  Melones  Grade. 

Item  5.  For  grading  the  roads,  in- 
cluding all  incidental  work,  1.20  per 
cubic  yard  for  the  Big  Bar  Grad?.  No 
bid  on  the  Melones  Grade. 

Item  6.  For  constructing  4^barbed 
wire  fence,  including  all  incidental 
work,  $340  per  mile  of  fence. 

Item  7.  For  constructing  the  Big 
Bar  Grade  complete.  In  accordance 
with  the  plans  and  specifications. 
$15,0'52.20. 

Item  8.  For  constructing  the  Big 
Bar  Grade  in  accordance  with  the 
plans  and  specifications,  exclusive  of 
gravel,  $11,525. 

Item  9.  For  constructing  the  Me- 
lones Grade,  complete  in  accordance 
with  the  plans  and  specifications.  No 
bid. 

Item  10.  For  constructing  the  Me- 
lones Grade,  in  accordance  with  the 
plans  and  specifications,  exclusive  of 
gravel,  $29,190. 

Item  11.  For  constructing  both  the 
Big  Bar  Grade  and  the  :Melones  Grade 
complete,  in  accordance  with  the  plans 
and  specifications.     No  bid. 

Item  12.  For  constructing  both  the 
Big  Bar  Grade  and  the  Melones  Grade, 
in  accordance  with  the  plans  and 
specifications,  exclusive  of  gravel. 
$40,719. 


Item  2.    For  all  8"  corrugated  iron 
pipe  in  place,  including  all  incidental 
work.  $340. 
Item  3.    No  tid. 

Item  4.  For  all  class  "A"  Portland 
cement  concrete  in  place,  including  all 
incidental  work,  $1000. 

Item  5.  For  gravelling  the  roads, 
including  all  Incidental  work,  $2,348.80 

Item  6.  For  constructing  4  barbed 
wire  fence,  including  all  incidental 
work.  $500. 

Item  7.  For  constructing  the  Big 
Bar  Grade  complete,  in  accordance 
with  the  plans  and  specifications, 
$11,976.80. 

Item  8.  For  constructing  the  Big 
Bar  Grade  in  accordance  with  the 
plans  and  specifications,  exclusive  of 
gravel,  $9,620. 

A.   H.     McCarty      and    A     Bonfiglio, 
Mokelnmne  Hill,  Cal. 

Item  1,  $6,608  for  11,800  yards  and 
being  at  rate  of  56  cents  per  cu.  yd. 

Item  2,  $1.15  per  lineal  foot. 

Item  3.     No  bid. 

Item   4.     $20  per  cubic  yard. 

Item  5.     $1.25  per  cubic  yard. 

Item  6.    '$210  per  mile  of  fence. 

Item  7.    $1'2,182.35. 

Item  8.     $8.'513.60. 

T.  31.  Olney,  Oakland,  Cal. 

Item  1.    $1.00  per  cubic  yard. 

Item  2.     $1.75  per  lineal  foot. 

Item  3.     No  bid. 

Item  4.     $30  per  cu'bic  yard. 

Item  5.    No  bid. 

Item  6.    $400  per  mile  of  fence. 

Item  7.    No  bid. 

Item  8.     $211,842.30. 
(26789)     1st  report  Mar.  17.  1919.     E 


ROAD  BID.S   UNDER   ADTISEMEM. 

SAN  A>."I>RE1AS,  Calaveras  Co..  Cal. 
— Bids  received  by  the  Calaveras 
County  Supervisors  for  the  construc- 
tion of  the  Big  Bar  Grade  have  been 
taken  under  ad^•isement.  The  bid's 
follow : 

Ilambrlc   &   Ratto,  Jackson,  Cal. 
BIG  BAR  GRADE. 

Item  1.  For  all  excavation  of  every 
description,  without  classification,  in- 
cluding all  incidental  work,  $7,788. 


and  gathered  data  for  the  bridge.  The 
structure  will  be  jointly  paid  for  by 
Yuba  and  Nevada  Counties,  and  the 
supervisors  of  both  requested  he  High- 
way Commission  to  build  the  bridge 
over  a  year  ago. 

Superintendent  Ralph  Brown,  who 
is  in  charge  of  the  highway  construc- 
lion,  has  requested  the  Supervisors  of 
Sierra  County  to  build  a  new  bridge 
across  the  North  Yuba  River  below 
Indian  Valley,  on  the  line  of  the  new 
highway.  He  states  that  the  road  will 
be  completed  on  that  end  next  Fall, 
and  unless  the  bridge  is  constructed 
during  the  Summer,  the  highway  can- 
not be  used  next  Winter,  as  there  will 
be  no  means  of  crossing  the  river.  The 
bridge  will  cost  about  $10,000. 


PLAN  BCSINESS  BLOCK. 

CHIOO.  Butte  Co..  Cal.— The  sale  of 
nearly  a  half  block  on  JIain  street 
between  Fifth  and  Sixth  streets  by  the 
Sutter  County  Land  Syndicate,  to  the 
Butte  Investment  Company,  has  been 
announced.  The  new  owners  will  im- 
prove the  holding  as  an  automobile 
center,  with  a  garage,  service  station 
and  parking  station. 

The  Butte  Investment  Company  is 
oflScered  by  John  S.  Waterland,  Presi- 
dena;  Dr.  D.  H.  Moulton,  Vice  Presi- 
dent; J.  F.  Morehead,  Secretary  and 
Treasurer;  Major  Lon  Bond,  Attorney. 


BRIDGE  WORK  PLAXXED. 

NEVADA  CITY,  Nevada  Co..  Cal.— 
It  is  the  intention  of  the  Sate  Highway 
Commission  to  construct  a  new  con- 
crete bridge  across  the  Middle  Yuba 
River,  on  the  Nevada  City-Downieville 
lateral,  at  Freeman"s  Crossing,  during 
the  coming  Summer.  H.  S.  Comley, 
chief  of  bridge  construction  for  the 
commission,  recently  made  soundings 


BIDS  WANTED  FOR  SMOKE  STACK 

SAN  FRAN"€ISCO— Bids  are  being 
received  at  the  Supervising  Archi- 
tect's Office.  401  Post  Office  Bldg.,  7th 
and  Mission  Streets,  for  the  construc- 
ion  of  a  No.  10  gauge  metal  smoke 
stack  a  the  Quarantine  Station.  Angel 
Island. 

Bids  close  April  24.  1919.  at  12 
o'clock,  noon,  at  Mr.  Robert's  Office. 


rONTUiCT  AAVARDED  FOR  TRACK 
SPECIAL  WOKK. 


SAN  FRAN€ISCO.— The  San  Fran- 
cisco Board  of  Works  have  awarded  a 
contract  for  furnishing  and  delivering 
Track  Special  Work.  Contract  No.  113, 
Municipal  Railway  Sysem,  to  the 
United  States  Steel  Products  Com- 
pany. 555  10th  St.,  San  Franc'sco. 


PAVING  PLANNED. 


GRASS  VALLEY,  Nevada  Co..  Cal.— 
The  City  Trustees  at  a  special  session 
held  recently,  considered  the  matter  of 
paving  East  Main  street  to  connect 
with  the  Highway  lateral. 

It  was  stated  that  the  street  would 
have  to  be  widened  and  the  electric 
car  line  probably  moved.  The  State 
Highway  Commission  has  promised  to 
send  some  of  its  engineers  to  look 
over  the  situation. 


(ONC«ETE  WALL  AND  ( ILVERT 
PLANS  ORDERED. 


REDWOOD  CITY.  San  Mateo  Co.. 
Cal.— At  the  last  meeting  of  the 
County  Supervisors  the  county  sur- 
veyor was  instructed  to  prepare  plans 
and  specifications  for  the  construction 
of  a  concrete  retaining  wall  on  the 
main  bridge  over  Pomponia  creek  in 
the  Fifth  District,  and  for  a  culvert  on 
the  San  Gregorio  road  at  the  junction 
of  the  Lo  Honda  road. 


BRIDGE  BIOS  OFEXED. 

'PORTLAND,     Ore.— The     following 

are  the  low  bidders  for  the  construc- 

tiou    of    bridges   as   submitted   to    the 

Oregon  State  Highway  Commission: 

John  I)aj  River  Bridge, 

Lindstrom  &  Feigensen $74,195 

Desekntes  River  Bridge. 

■Curtis  Gardner   (wood) $21,925 

Pacific  Iron  Works  (s*/i.M) 29,075 
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the  money  will  be  available  as  soon  as 
the  bonds  are  printed  and  delivered. 


PAVIXG  WORK  PLA>'>'ED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Engineer  has  been  in- 
structed to  prei)are  plans  and  specifi- 
cations for  the  paving  of  Forty- 
seventh  street,  between  Cutting  bouje- 
vard  and  Potrero  avenue. 

The  council  is  considering  the  im- 
provement of  Western  Drive  and  the 
opening  of  Roosevelt  avenue. 


STREET    WORK  CONTRACTS 
AWARDED^ 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Council  has  awarded  a  con- 
tract to  L.  L.  Page,  8th  and  Bissell 
streets,  Richmond,  for  the  paving  of 
Fifth  and  Lucas  streets  on  his  bid  of 
$7,039.42.  Other  bidders  for  the  work 
were: 

S.  C.  Rogers.  $7,321.83;  Galbrith  & 
Janes,  $7,489.34;  J.  E.  Staninger,  $7,- 
476.67;  Auzy  &  Silverra,  $7,108.19; 
Blanchard,  Howell  &  Crocker,  $9,- 
139.77. 

Galbraith  &  Janes  were  awarded  the 
contract  for  a  portion  of  TontU, 
Thirteenth  and  Lucas  streets. 


FILTERATIOX  SYSTEM  BOXDS. 

SACRAMENTO,  Cal.— Citizens  of 
Sacramento  will  vote  at  the  May  elec- 
tion on  the  issuance  of  $2,500,000  bonds 
to  provide  a  Alteration  system  for  the 
municipal  water  plant. 


STREET    DIPROVEMEXT    BIDS 
WANTED. 

SAN'TA  BARBARA,  Cal.— Until  12, 
noon,  May  1,  bids  -will  be  received  by 
the  City  Clerk  for  the  improvement  of 
Sola  street  and  portions  of  Michel- 
torena  street,  by  grading  and  paving 
■with  4-in.  concrete  base  and  1%-in. 
Warrenite  surface,  constructing  com- 
bined cement  curb  and  gutters,  6-in. 
vitrified  pipe  sewer  connection  and 
concrete  driveways.  The  work  will  be 
done  under  the  Vrooman  act.  S.  B. 
Taggart,  City  Clerk. 


PAVING  PLANNED. 

MODESTO.  Stanislaus  Co.,  Cal.— 
The  City  contemplates  spending  $59,- 
000  on  street  paving  during  the  sum- 
mer. Portions  of  Fourteenth  and 
Grand  streets,  six  'blocks  on  "H"  street 
and  Elmwood  avenue  from  Needham 
street  to  the  city  limits  are  included 
In  the  program. 


SEWER  CONTRACT  AWARDED. 

SEAL  BEACH.  Los  Angeles  Co.,  Cal. 
— The  city  has  signed  the  contract 
with  Mlagenovich  &  Gillespie  of  Los 
Angeles,  for  the  construction  of  the 
city  sewer  system.  Work  will  be 
started  at  once.  The  $40,000  bonds 
voted  for  the  sewer  have  been  sold  and 


NAVY  SUPPLY  BIDS  WANTED. 

Bureau  of  Supplies  and  Accounts, 
Navy  Department,  Washington,  D.  C. 
— Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  is  noted 
at  the  end  of  each  paragraph.  Where 
no  -date  is  shown  the  time  of  opening 
has  not  been  decided  but  will  (be  in  the 
near  future. 

■Schedule  3925,  for  eastern  and  west- 
ern navy  yards,  miscellaneous  carbon 
steel  reamers,  opening  May  6. 

Schedule  3926,  for  eastern  and  west- 
ern navy  yards,  miscellaneous  leather 
■belting,  opening  May  2. 

Schedule  3927.  for  eastern  and  west- 
ern navy  yards,  carbon  and  high-speed 
steel  countersinkers.  opening.  May  2. 

Schedule  3928.  for  eastern  and  west- 
ern yards,  -  miscellaneous  carriage 
bolts,  opening  of  May  13. 

Schedule  3932,  for  eastern  and  west- 
em  yards,  miscellaneous  twist  drills, 
opening  of  May  13.  •• 

Schedule  7917%,  for  Puget  Sound,  4 
corrugated  steel  Morrison  furnaces, 
opening  April  25. 

Schedule  7918»/4,  for  Puget  Sound, 
miscellaneous  hexagon  steel  nuts, 
opening  April  25. 

Schedule  7919%,  for  Puget  Sound, 
miscellaneous  round  bar  and  boiler 
steel,  opening  April  25. 

For  further  information  address  the 
bureau  of  supplies  and  accounts,  Navy 
Department. 


Wa>r  Pipe  Contract  Awarded- 

MODESTO,  Stanislaus  Co..  Cal.— At 
the  last  meeting  of  the  Modesto  City 
Council  the  bid  of  the  American  Cast 
Iron  Pipe  Co..  Balboa  Bldg.,  San  FYan- 
cisco,  for  1.700  feet  of  pipe,  was  ac- 
cepted. 

This  pipe  will  be  used  for  water 
extension  in  the  Sunset  Boulevard 
district,  the  Morris  avenue  section, 
and  Capital  Heights,  the  Rose  addi- 
tion and  on  Downey  avenue.  It  also 
provides  for  a  fire  main  down  to  the 
warehouse  section  in  the  southern 
part  of  the  city. 
(27016)     1st  report  Mar.  28,  1919.     E 


1" 

OKE(;OX     STATE   HIGHWAY     COM- 
MLSSION   AWARDS  .IIANY   CON- 
TRACTS. 

PORTLAND,  Ore.— The  State  High- 
way   Commission    has    awarded    con- 
tracts for  highway  work  as  follows: 
Myrtle  Creek-Dillard — Removing  Slide 
H.     J.  Hildeburn,     Roseburg,     Ore.. 
$19,550.     Engineer's  estimate,  $18,040. 
Deer  Island-Rainier — 20  .^liles  of  Pav- 
ing 1'2  Feet  Wide. 
Warren  Constr.  Co.,   bitulithic   "E," 
$342,038.90;     for     asphaltic     concrete, 
$353,318.90. 

Engineer's  estimate,  $339,815. 
Central  Point-Gold  Hill— «.9  Miles  of 
Paving. 
Clarke  &  Henry  Constr.  Co.,  Stock- 
ton,  Cal.,   "D"    bitulithic,   $231,689.50; 
asphaltic  concrete,  $235,869.50. 

Engineer's  estimate,  $213,616.50; 
Scappoose-Deer  Island,  10.4  Miles  of 
Paving. 
L.  O.  Herrold,  Portland,  $68,581. 
Engineer's  estimate,  $58,462.50. 
Dinde-Douglas  County  Line,  1.2  Miles 
of  Grading. 
J.    H.   Hawley   &   Co.,   Divine,   Ore., 
$11,144.50. 

Engineer's  estimate,  $10,393. 
Stage  Road  Pass-Wolf  Creek,  4.5  Miles 
of  Grading. 
Joplin   &   Eldin,  Gasco   Bldg.,  Port- 
land, $38,197.30. 

Jefferson  North,  6  Miles  of  Paving. 
A.  D.  Kern,  Portland,  bitulithic  "E" 
$133,008.40;    asphaltic   concrete,   $138,- 
648.40. 

Engineer's    estimate,   $142,796.20. 

Wolf  Creek-Grave  Creek,  4.9  3Iiles  of 

Paving. 

Warren   Constr.   Co.,   bitulithic   "E" 

$105,528;     asphaltic     concrete.     $108,- 

288.80. 

Engineer's  estimate,  $92,723. 
Rickreall-Monmouth-Independence,  SJJ 
Jliles  of  Paving. 
Warren    Constr.   Co.,   bitulithic    "E" 
$204,122.20;    asphaltic   concrete,   $210.- 
362.20. 

Engineer's  estimate,  $181,296. 
Marshfleld-Coqnille,  14  Miles   Paving. 
Pirham.  Brown,  Dean  &  Hague,  con- 
crete No.  2,  $318,781;   concrete  No.  1, 
$333,235. 
Engineer's  estimate,  $355,906. 
Hemlock-Beaver,  5  Miles  of  Paving. 
Warren  Constr.   Co.,   bitulithic   "E" 
$109,043;    asphaltic  concrete,  $112,803. 

Engineer's  estimate,  $109,715. 
Baker-Middle   Bridge— 18.75    Miles    of 
Grading. 
J.  A.  Hoskins,  Baker.  Ore.,  $80,722.85 
price  for  scarifying  wilhbe  added  to 
this  figure,  which  was  not  included  in. 
bid. 
Engineer's  estimate,  $82,962.15. 
The  Portland  Bridge  Co.,  at  $24,500, 
secured  the  contract  for  the  construc- 
tion of  the  bridge  across  the  John  Day 
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nver,  using  wood.    The  engineer's  es- 
timate was  129,100. 

Bids    were    rejected    and   the  work 
ordered  done  toy  force  account  on  the 
following  pl-oject: 
Myrtle  Creek-Dillard,  13  Miles  Paving. 

Engineer's  estimate,  $294,412. 
)27i513)     E 


TO     DEEPEN     MARE     ISLAND 
CHANNEL. 


VALLBJO,  Solano  Co.,  Cal.— Mare 
Island'  offlcials  have  asked  an  ap- 
propriation of  $1,700,000  to  extend  the 
dikes  in  the  local  channel  and  In 
Carciuinez  straits  and  to  keep  the 
channel  at  a  mean  depth  of  forty  feet. 
The  $1,700,000  is  included  in  the  $10,- 
000,000  needed  to  make  Mare  Island  a 
first-class  naval  toase.  The  plan  is  to 
add  2,100  feet  to  dike  No.  12  out  into 
'ail  Pablo  Bay.  This  extension  would 
.iiciease  the  speed  of  the  current, 
keeping  mud  from  the  Sacramento 
River  from  settling. 

^ 


BONDS 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — The  Trustees  at  their  last  meet- 
ing took  the  first  step  toward  prepar- 
ing for  the  bond  election  when  the 
several  propositions  of  carrying  on 
much  needed  municipal  improvements 
will  be  submitted  to  the  people.  A 
resolution  was  adopted  ordering 
the  work  done  and  instructing  City 
Attorney  Mansfield  to  prepare  the 
necessary  proceedings  for  the  elec- 
tion. The  election  will  be  held  some- 
time dtiring  the  middle  of  May.  The 
proposed  improvements  include  the 
construction  ol  7  concrete  bridges,  an 
outfall  sewer  system  along  Steinber- 
ger  street;  a  new  central  fire  house 
on  Center  street;  a  concrete  retaining 
wall  on  Maple  street  and  the  improve- 
ment of  Webster  street  from  Main 
street  to  Broadway. 


TO  Erect  Sweetpotatoe  Curing  Plant 

TURLOCK,  Stanislaus  Co.,  Cal.— E. 
L.  Jewett,  C.  W.  Hunt  and  L  E.  Bontz 
have  purchased  a  site  at  Turlock  and 
will  erect  a  plant  to  cure  sweet- 
potatoes  by  the  Wells  process.  A 
building  50x500  feet,  to  cost  $60,000, 
will  be  erected. 


BIDS  OPENED  FOR  BEDSIDE  CALL 
SYSTEM. 

(By  Special  Wire.) 
WASHINGTON,  D.  C— The  follow- 
ing bids  were  received  toy  the  Super- 
vising Architect's  Office  for  Bedside 
Call  Systems  in  three  buildings  at  the 
U.  S.  Marine  Hospital,  San  Francisco. 
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Strang  Elec.  Co.,  Philadelphia,  $4,- 
594;  120  days. 

Globe  Elec.  Works,  San  Francisco, 
$4,687  and  $4,960;    90  and   60   days. 

Turner  Co.,  San  Francisco,*  $3,220; 
30  days. 

Herman,  Andrae  Elec.  Co.,  Milwau- 
kee, $5,575;  150  days. 

H.  S.  Tittle,  San  Francisco,  $2,850; 
100  days. 

Sierra  Elec.  Co.,  San  Francisco,  $3,- 
540;  40  days. 


BUILDERS'     EXCHANCIE     OF     SAN 

FRANCISCO    PASSES    RESOLU- 

TIONS. 


The  following  resolution  was  adopt- 
ed toy  the  Builders'  Exchange  and  for- 
warded to  the  Senate  Committee  on 
appropriations: 

Senate  Committee  on  Appropriations, 
Sacramento,  California, 
Gentlemen: 

The  following  Resolution  was  pass- 
ed toy  The  Builders'  Exchange,  and 
ordered  mailed  to  your  Honorable 
Body: 

RfBSO'LVED-^That  the  Builders'  Ex- 
change is  very  strongly  in  favor  of 
the  Senate  Committee  on  Appropria- 
tions favoring  the  appropriating  of 
additional  money  for  the  State  Build- 
ing to  be  erected  in  the  Civic  Center, 
San  Francisco,  California,  and  fur- 
ther be  it 
RESOLVED— That  The  Builders'  Ex- 
change feels,  that  if  a  lead  be  taken  by 
the  State,  in  building,  at  this  time, 
that  it  will  toe  followed  by  private 
parties  in  active  building  under- 
takings, that  will  assure  good  times 
and  stimulate  building  activities  in 
our  State  and  City. 

Respectfully  submitted, 
THE    BUILDERS    EXCHANGE. 

J.  D.  McGilvray,  President 
R.  J.  H.  Forbes,  Secretary 
♦ 

CLEARING  HOUSE  REPORTS  FROM 
CALIFORNIA  CITIES. 

Bank  clearings  as  reported  to  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  the 
week  showing  the  amount  of  increase 
on  corresponding  date  last  year. 

Increase 
San  Francisco..$107,783,324  $13,046,424 
Los    Angeles....     36,261,000       7,812,000 

Oakland  7,823,907       1,83'5,239 

Sacramento   3,538,094  367,380 

San    Diego 2,091,241  *40,854, 

Fresno    2,472,276  503,805 

Stockton    1,619,197        *360,OJ92 

Bakersfleld    722,935  148,814 

Pasadena    1,529,100         407,704 

Long    Beach 1,603,457         578,508 

Berkeley    1,348,481  

♦Decrease. 

♦ 

LIGHT   FIXTURES    AND    STERLIZ- 

ING    EQUIPMENT     CONTRACTS 
AWARDED. 

YUBA  CITY,  Sutter  Co.,  Cal.— The 
County  Supervisors  have  accepted  the 


bid  of  Hateley  &  Hateley  for  the  In- 
stallation of  a  sterlizing  equipment  for 
the  Wiemar  hospital.  The  Roberts 
Manufacturing  Company's  bid  for 
lighting  fixtures  for  the  same  insti- 
tution was  also  accepted,  as  was  also 
the  bid  of  Mangrum  &  Otter  for 
kitchen  equipments.  Theise  contracts 
will  be  entered  into  by  all  the  coun- 
ties interested  in  the  management  of 
the  Weimar  hospital. 


PLAN     TO     ERECT     AUTO     SALES 
BUILDING. 

FRESNO,  Fresno  Co.,  Cal.— The  Don 
Lee  Automobile  Company,  tempor- 
arily located  at  102O  "J"  street,  an- 
nounces that  it  will  erect  a  sales 
building  and  garage  to  cost  $160,000. 


PAYING  PLANNED. 

OXNARD,  Ventura  Co.,  Cal.— The 
City  Trustees  have  decided  to  pave 
"G"  street,  "A,"  "B"  anfl  "C"  streets, 
and  portions  of  First,  Second,  Third, 
Fourth  and  Sixth  streets,  and  to  re- 
surface two  blocks  of  Fifth  street. 


HIGHWAY  BONDS  VOTED. 

SANTA  BARBARA,  Cal.— The  Su- 
pervisors of  San  Louis  Obispo  county 
have  voted  $100,000  as  the  county's 
share  of  the  cost  Of  building  th^ 
Cuyama  road  under  a  joint  county 
district  plan.  Santa  Barbara  county 
has  already  set  aside  $50,000  for  the 
work. 


BIDS     OPENED     FOR       ALAMEDA 
COUNTY  HOSPITAL  BUILDINGS 

OAKLAND,  Cal.— The  following  bids 
were  received  April  14th  by  the  Ala- 
meda County  Supervisors  for  the  con- 
struction of  three  frame  and  stucco 
hospital  buildings;  service  building; 
women's  help  building  and  medical 
building. 

MoLeran  &  Peterson,  Sharon  Bldg., 
San  Francisco,  submitted  the  lowest 
bid  at  $111,9(50. 

Plans  were  prepared  by  Architect 
Heui-j-  H.  Meyers,  Kohl  Bldg.,  San 
Francisco. 

C.   Christensen  &  Son $129,200 

R.   W.   Littlefleld 124,766 

E.   T.   Leiter  &  Son 126,887 

McLeran  &  Peterson 111,950 

Schnebly   &   Hostrawser....  139,»35 

Walter   Sorensen 127,695 

Chas.    Stockholm 127,274 

W.    D.   Thornally 119,4i50 

T.  D.  Vezey 1129,800 

W.    E.    Wahlin 129,000 

Kitcben  Equipment 

Mangrum    &   Otter $5,295.00 

Nathan -Dohrman    5,619.90 

Elevator  Equipment. 
Otis  Elevator  Co ,^ ^.018 


BUILDING       BOOM      BAKQUET 
PLANNED. 


OAKLAND,  Cal.— The  General  Con- 
tractors' Association  of  Alameda 
County  will  hold  a  banquet  and  high 
jinks  at  the  Hotel  Oakland,  Tuesday 
evening,  April  22.  The  purpose  of 
the  gathering  will  be  to  usher  in 
"Olde  Man  Prosperitie."  in  the  build- 
ing industry  in  Oakland. 

The  city  needs  hundreds  ot  new 
homes,  many  great  structures,  that 
were  planned  just  before  the  war  are 
still  in  prospect  waiting  the  return  of 
general  activity  to  encourage  their 
projectors  in  carrying  out  the  enter- 
prise. The  purpose  of  this  hanquet 
is  to  engender  a  spirit  of  optimis  and 
to  encourage  a  spirit  of  closer  co- 
operation 'between  the  east  bay  build- 
ers and  those  contemplating  ibuilding. 

The  banquet  will  be  a  unique  affair 
in  that  a  numher  of  striking  and 
original  stunts  will  be  introduced. 
One  of  the  big  features  will  be  the 
rendition  of  a  series  of  patriotic 
songs  by  a  chorus  of  100  voices  from 
the  girls'  division  of  the  War  Camp 
Community  Service,  under  the  di- 
rection of  H.  L.  Brouwer,  representing 
the  "war  and  navy  commission  on 
training  camp  activities. 


ROAD    BOND    ISSUE    PASSED    BY 
SENATE. 

SAiCRAMENTO,  Cal.— The  Senate 
has  adopted,  29  to  0,  the  proposed 
constitutional  amendment  introduced 
by  Senator  Johnson  providing  for  a 
$40,000,000  bond  issue  for  high-way 
iconstruction.  No  efforts  were  made  to 
amend  the  bill. 

The  Senate  passed  without  opposi- 
tion Senator  Johnson's  bill  providing 
for  a  special  State  election  August  26 
next,  to  submit  a  $40,000,000  highway 
bond  issue  to  the  voters. 

Senator  Shearer's  toill  to  prevent  the 
sale  of  adulterated  gasoline  was  re- 
fused passage  by  the  Senate,  5  to  20. 
Senators  Sharkey,  Breed  and  others 
spoke  in  opposition  to  the  measure. 
They  said  it  would  increase  the  price 
of  gasoline. 


ADDITIONAL    BID  FOR  BED    SIDE 

CALL     SYSTEM   FOR     MARINE 

HOSPITAL  RECEIYED. 

(By  Special  Wire.) 

WASHINGTON,  D.-C,  April  16.— A 
late  bid  from  J.  M.  Carlson  of  San 
Francisco  for  bed  side  call  system  for 
the  Marine  Hospital,  San  Francisco, 
was  received  and  will  be  considered. 

iBid  was  $2,600;  100  days,  and  $3,000 
70  days. 
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STREET  WORK  PLANNED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
The  City  Council  has  passed  resolu- 
tions of  intention  and  adopted  plans 
for  the  improvement  of  Margaret,  Vir- 
ginia and  Martha  streets  from  First 
street  to  the  Southern  Pacific  tracks. 
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ments  -will   cost  aprproximately   $300,- 
000. 


POLICE  ALARM  SYSTEM  PLANNED. 


MARYSVILXE,  Yuba  Co.,  Cal.— The 
Gamewell  Fire  Alarm  Company  of  San 
Francisco,  has  submitted  a  plan  to  the 
city  council  here  to  install  six  call 
boxes  and  equipment  for  police  alarm 
system  in  Marysville  at  a  cost  of  $5,- 
948. 

Chief  of  Police  C.  A.  Smith  has  en- 
dorsed the  new  system.  One-fourth  of 
the  cost  will  be  paid  down  and  the 
•balance  in  four  yearly  payments,  ac- 
cording to  a  representative  of  the 
company.  The  matter  has  been  re- 
ferred to  the  finance  committee. 


PAVING  PLANNED. 

FRESNO,  Fresno  Co.,  Cal.— The 
City  Trustees  have  adopted  a  resolu- 
tion of  Intention  to  pave  seven  blocks 
on  Piatt  avenue,  four  blocks  on  Ker- 
ckhotf  avenue,  and  five  blocks  on 
Balch  avenue,  all  in  the  Alta  Vista 
tract. 


SEWER  BIDS  WANTED. 

FRiE)&NO,  Cal.— Until  5  P.  M.,  April 
21,  bids  will  be  received  by  the  City 
Clerk  for  constructing  sewers  as  fol- 
lows; 6-in.  lateral  in  alley  of  Block  2, 
Fresno;  6-in.  lateral  in  alleys  in 
Blocks  87  and  86,  Fairmont  tract,  and 
6-in.  lateral  in  all«y  of  Block  2,  Union 
Addition.     Charles  Dillon,  City  Clerk. 

PAVING  BIDS  WANTED. 

FRiESNO,  Cal.— Until  5  P.  M.,  April 
21,  bids  will  be  received  by  the  City 
Clerk  for  resurfacing  with  2%-in.  ol 
bitulithic  paving  "H"  street  between 
Fresno  and  Kern  streets.  Chas.  Dil- 
lon, City  Clerk. 


TO  CONSTRUCT  BRIDGE. 

BAKERSFIELD,  Kern  Co.,  Cal.— A 
steel  bridlge  will  be  built  by  the  coun- 
ty over  the  outlet  canal  at  the  Western 
Water  Works  plant  twenty-four  miles 
west  of  Bakersfield. 


WATER  SYSTEM. 

WHITTIBR,  Los  Angeles  Co.,  Cal.— 
The  enpneering  offices  of  J.  B.  Lip- 
pincott,  1134  Central  Bldg.,  have  been 
retained  by  the  City  Trustees  of  Whit- 
tier,  to  prepare  plans  and  estimates 
for  extensions  and  improvements  to 
the  municipal  water  system,  including 
development  of  new  water  supply 
and.  provision  for  increased  water 
storage.     The  contemplated  Unprove- 


PAYING    CONTRACT    AWARDED. 

PASADENA,  Los  Angeles  Co.,  Cal. 
— 'Bryant  &  Austin,  1615  Compton 
Ave.,  Los  Angeles,  were  lowest  bidder 
at  $13,0fl7.20  and  will  ibe  awar<ied  tbe 
contract  for  grading  andl  paving  Mar- 
engo avenue  between  Colorado  and 
Walnut  streets  with  bitulithic  and 
constructing  cement  curbs,  gutters 
and  siderwalka.  Fairchild-Gilmore- 
Wilton  Company  sutnnitted  a  bid  at 
$13,571.40  and  George  R.  Curtis  a  bid 
of  $14,025.60. 


PLAN  AQUEDUCl. 

LOS  ANGELES,  Cal.— The  Board  of 
Public  Service  has  approved  the  plan 
for  carrying  aqueduct  water  to  the 
Westgate,  Palms  and  Sa/wtelle  dis- 
tricts, and  ulitmately  the  Santa 
Monica  district  if  it  Is  annexed  to  the 
city.  The  total  cost  of  the  project, 
including  a  pipe  line  from  San  Fer- 
nando reservoir,  tunnel  and  storage 
reservoir  in  the  Santa  Monica  moun- 
tains andl  a  pipe  line  leading  from  it 
will  be  approximatelw  $1,357,000.  In- 
stead of  one  big  bond  district,  two 
separate  districts  for  the  Palms  and 
Westgate  sections  will  be  formed. 
The  cost  to  the  We&tgate  district  (ap- 
proximately 10,500  acres;  1050  miners 
inches),  is  estimated  at  $664,000,  and 
to  the  Palms  district  (ap>proximately 
1000  acres;  lOO  miners  inches)  is  esti- 
mated at  $90,000.  These  estimates  do 
not  cover  the  laterals  or  distributing 
worksk  or  the  taking  over  of  private 
water  companies. 

PLAN  TO  ERECT  THEATRE. 

ONTARIO,  San  Bernardino  Co.,  Cal. 
— Dr.  C.  L.  McClelland  has  purchased 
a  site  at  Euclid  avenue  and  "B"  street 
and  will  erect  a  theatre  building,  62x 
120  feet,  to  cost  $25,000,  for  J.  V. 
Spaugh,  manager  of  the  Euclid  Thea- 
tre. The  theatre  will  have  a  seating 
capacity  of  aibout  1000. 


WORKS  BOARD  ASKS  $1,100,000. 


City  Department  Seeks  Hag«  Appro- 
priation to  Pare  136  San  Francisco 
Blocks. 


The  Board  of  Public  Workflv 
through  its  president,  Timothy  Rear- 
don,  announced  recently  its  plan  for 
street  improvement  in  San  Francisco 
for  the  fiscal  year  1919-20.  The  board 
is  asking  the  supervisors  for  an  ap- 
propriation of  $1,110,000.  It  Is  planned 
to  pave  the  following  136  blocks: 

Austin  from  Polk  to  Larkin;  Bay 
from  Columbus  to  Emibarcadero;  Clay 


froiu  Drumm  to  Embarcadero;  Colum- 
bus, from  Montgomery  to  North  Point; 
Prumm,  from  Clay  to  Sacramento; 
Duboce,  from  Alpine  to  Buena  Vista; 
Eighth,  from  Polsom  to  Townsend; 
Eighteenth,  from  Howard  to  Folsom; 
Eighteenth,  from  Third  to  Con- 
necticut; Folsom,  from  First  to  Sec- 
ond; Folsom,  from  Third  to  Tenth; 
Folsom,  from  Tenth  to  Thirteenth; 
Folsom,  from  Thirteenth  to  Sixteenth; 
Hyde,  from  Post  to  McAllister;  Haight 
from  Baker  to  Stanyan;  Hyde  from 
Jackson  to  Pacific;  Jackson,  from 
Walnut  to  Laurel ;  Jackson,  from 
Sansome  to  Battery;  Jackson,  from 
Wfilnut  to  Presidio;  Leavenworth, 
from  Post  to  McAllister;  Larkin,  from 
Bush  to  Pine;  Laguna,  from  Pine  to 
California;  Laguna,  from  Vallejo  to 
Broadway;  Laurel,  from  Jackson  to 
Pacific;  Mason,  from  Columbus  to 
North  Point;  Oak.  from  Qctavia  to 
Franklin;  Pine,  from  Larkin  to  Polk; 
Pacific,  from  Van  Ness  to  Embarca- 
dero;  Pierce,  from  Vallejo  to  Broad- 
way; Sixteenth,  from  Folsom  to  Har- 
rison; Seventeenth,  from  Mission  to 
Harrison;  Steiner.  from  Pacific  to 
Union;  Steiner,  from  Haight  to  Wal- 
ler; Thirteenth,  from  Howard  to  Har- 
rison; Twenty-second  from  Third  to 
Tennessee;  Union,  from  Van  Ness  to 
Franklin;  Van  Ness  from  Turk  to 
Eddy;  Vallejo,  from  Broderick  to  Di- 
visadero;  Washington,  from  Sansome 
to  Battery;  Waller,  from  Alpine  to 
Buena  Vista;  Walnut,  from  Jackson  to 
Washington;  Broadway,  from  Mont- 
gomery to  Sajisome;  Powell,  from 
Market  to  Embarcadero. 


rLA>  TO  ERECT  COTTON  MULS. 


SAN  DIEGO,  Cal. — Announcement  is 
made  by  Beecher  Sterne,  following  gT 
conference  with  E.  C.  Lyall,  a  repre- 
sentative of  the  Brighton  Mills  at 
Passaic,  N.  J.,  that  a  cotton  spinning 
and  weaving  plant  to  cost  $100,000  will 
be  erected  in  San  Diego  by  the 
Brighton  mills.  Lyall  has  spent  some 
time  in  the  Imperial  Valley  gathering 
information  about  the  cotton  growing 
industry  in  that  section. 


PLAN  HOME  BUILDING. 


}!oard  of  Trade  Fosters  Morement  in 
Yolo  County. 


WOODLAND,  Yolo  Co.,  Cal.— This 
city  is  to  foster  a  building  campaign. 
Fred  Shaffer,  Secretary  of  the  Yolo 
Board  of  Trade,  is  behind  the  move. 

It  is  intended  to  adopt  a  plan  where- 
by banks,  merchants  and  lumber  deal- 
ers   will    financially      encourage      the 
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construction  of  new  homes.  It  is  said 
that  at  least  one  new  family  is  being 
turned  away  from  town  each  week  on 
account  of  the  house  shor'.age. 


ROAD  PLANS  ORDERED. 


SEATTLE,  Wahs.  —The  Board  of 
King  County  Commissioners  have 
ordered  the  construction  of  the  Mc- 
Dougal  road,  a  two-mile  paving  pro- 
ject beginning  at  a  point  on  the  Des 
Moines  highway  running  due  west 
from  Sunnydale  and  the  Sylvester 
road,  a  16-foot  pavement  3  miles  long, 
starting  at  a  point  just  south  of  Sun- 
nydale and  from  there  south  and 
southeast  to  a  point  on  the  beach  at 
Three  Tree  Point. 

The  coiwbined  length  of  the  two 
roads  authorized  is  5  miles,  and  the 
16-foot  surfacing  asked  for  in  the 
petition  is  estimated  by  County  En- 
gineer Humes  to  cost  about  |28,000 
per  mile. 


HIDS  OPENED  FOR  DREDGING. 

The  United  Dredging  Co.,  submitted 
the  only  bid  at  .0644  per  cubic  yard 
for  dredging  Petaluma  Creek. 

No  bids  were  submitted  for  the 
renting  and  operation  of  a  dredger  for 
work  on  the  Sacraipento  River. 


PAVING  CONTRACT  AWARDED. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  City  Council  has  awarded  a  con- 
tract to  the  Standard  Paving  Co.  for 
paving  three  blocks  of  Stanisluas 
street  (Maze  road)  from  Washington 
to  Franklin  street  to  connect  the  city 
with  the  Maze  county  road.  The  esti- 
mated cost  is  about  $15,000.  The  city's 
share — intersections — will  be  about 
$1,400. 


VIEWERS    NAMED  FOR     ROAD 
WORK. 

YUBA  CITY,  Sutter  Co..  Cal.— The 
new  road  petitioned  for  l)y  J.  W. 
Marbut  and  others  in  the  Hedger  Dis-' 
trict,  three  miles  vest  of  Live  Oak, 
had  the  attention  of  the  Sutter  Super- 
visors last  week.  Sun'eyor  Von  Gel- 
dern.  Walter  R.  Johnson  and  George 
A.  Rothney  were  named  as  viewers 
to  report  at  the  May  session  upon  the 
practicability  of  the  proposed  road. 

PAVING  WORK  ASKED. 

MODESTO,  Stanislaus  Co.,  Cal.— A 
petition  from  a  majority  of  the  owners 
on  Downey  avenue,  asking  for  the 
paving  of  that  street  from  the  pave- 
ment line,  near  >rcHenry  road,  to  "H" 
street,  was  received  by  the  City  Coun- 
cil at  its  last  meeting. 

The  paving  of  "H"  street  west  to 
the  Paradise  road,  was  also  discussed 


>nd  Councilman  Cuneo  and  City  En- 
gineer Preitas  were  appointed  a  com- 
mittee to  interview  the  school  di- 
rectors and  the  Modesto  Irrigation  dis- 
trict directors  relative  to  paving  in 
front  of  the  high  school  and  the  Ir- 
rigation district  property  on  "H" 
street.  Contract  for  the  paving  in 
front  of  the  property  named  will  have 
to  be  made  by  the  respective  boards. 


ROAD  PLANS  ORDERED. 

FAIRFIELD,  Solano  Co.,  Cal.— At 
the  last  meeting  of  the  Solano  County 
Supervisors  a  petition  signed  by  62 
land  owners  of  Suisun  Valley  was 
read  asking  for  the  formation  of  Road 
Improvement  District  under  the  pro- 
ceedings of  Road  District  Improve- 
ment Act  of  1907.  An  order  -was  then 
made  designating  P.  A.  Steiger  as  a 
competent  person  to  prepare  the  nec- 
essary plans  and  specifications  of  said 
work  and  to  submit  same  at  the  next 
meeting  of  the  board. 


FILL    AND    PAVING    CONTRACT 
IWARDED. 

SEATTLE,  Wash. -The  Board  of 
Public  Works  has  awarded  the  con- 
tract for  the  Elliott  Avenue  Sanitary 
Fill  No.  1,  to  the  Tacoma  Dredging  Co., 
on  its  bid  of  $149,078.20,  and  to  the 
Independent  Asphalt  Paving  Co.  for 
the  filling,  grading  and  paving  of  West 
Spokane  street,  on  its  bid  of  $161,025. 

This  pavement  will  be  a  9-inch  con- 
crete surface  and  w^ill  be  the  heaviest 
type  of  paving  ever  used  west  of  the 
Mississippi. 


SUTTER     COl'NTT     PLANS     ROAD 
BOND  ISSUE. 

YUBA  CITY,  Sutter  Co.,  Cal.— A 
$900,000  county  highway  bond  issue  Is 
planned  for  Sutter  County.  It  is  prob- 
able the  date  of  the  election  will  he 
set  when  the  $40,000,000  state  highway 
issue  is  presented. 

Approximately.  100  miles  of  new 
road,  single  and  double  track,  con- 
crete or  macadam  and  asphalt,  are 
emlwdied  in  the  report  the  engineer 
has  made  to  the  War  Department  at 
Washington.  The  system  covers  every 
part  of  the  county  and  connects  all 
laterals  up  with  the  State  Highway, 
directly  or   indirectly. 

The  Federal  engineer  estimated  the 
cost  at  $1,394,000,  of  which  it  is  pro- 
posed to  raise  $900,000  on  a  bond 
issue,  the  remainder  to  be  made  up 
under  a  tax  levy.  The  Supervisors 
have  practically  agreed  upon  this  • 
course. 


GOVERNMENT     WANTS     DOLPHIN 
BIDS. 

Sealed  proposals  will  be  opened  by 
the  light  bouse  superintendent.  Port- 


land.  Ore.,  at  2  o'clock  P.  M.,  April  28. 
1919.  for  constructing  a  dolphin  of 
nineteen  creosoted  piles  with  platform 
for  light  at  Shilshole  Bay.  Puget 
Sound.  Wash.  Information  upon  ap- 
plication to  the  above  office. 


PLA>'  HIGmVAT  rStPROVEJCEXT. 

CALEXICO,  imperial  Co.,  Cal.— The 
route  of  the  proposed  concrete  paved 
road,  140  miles  in  length,  from  .Mexi- 
can on  the  U.  S.  boundary  line  to  the 
port  of  San  Felipe  on  the  eastern  coast 
of  Lower  California,  has  been  definite- 
ly determined.  The  road  from  Mesi- 
cali  will  extend  through  forty  miles  of 
rich  agricultural  land,  thence  twenty- 
five  miles  through  level  country 
bordering  the  Cocopah  mountains  and 
south  to  San  Felipe.  Governor  Cantu 
and  associates  are  now  financing  the 
project  which  is  expected  to  yield  good 
returns  on  the  investment  through  a 
toll  system.  \o  engineering  difficul- 
ties will  be  encountered  as  the  grade 
of  the  road  will  be  practically  level 
and  there  is  available  lime  rock  at 
Mayor  mountain,  half  way  between 
Mexican  and  San  Felipe. 


ROAD  COXTEACT  AlVARDED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  County  Supervisors  have 
awarded'  a  contract  to  O'Brien  Bros., 
of  Martinez,  for  grading  the  Viera 
Road  between  Antioch  and  Oakley. 
The  bid  follows: 

Overhaul,  for  each  cii.  yd.  hauled 
100  ft.  more  than  400  feet  free  haul, 
?.02. 


BID  OPENED  FOR  STREET  Ltt- 
PROTEMEXT. 

PALO  AI>TO,  Santa  Clara  Co.,  Cal. 
— The  city  Clerk  of  Palo  Alto  received 
the  following  bids  April  14th  for  pav- 
ing about  one  mile  of  city  streets. 
Bids  were  taken  under  advisement 
until  next  Monday. 

Paving  Grading  Curbing 
Sq.  rt.  Cu.  Yd.  Lin.  Ft. 
Federal  Con.  Co. 

San    Francisco... 174  .99  .35 

A.  Teichert  &  Son 

Sacramento    1«2  .90  .50 

Clark  &  Henry 

San    Francisco 182  .95  .48 

Chas.  J.  Lindgren...l95         1.25  .50 

Blanchard,  Crocker 
&  Howell,  S.  F...  .20  .98  .87 

« 

HARBOR  BOARD. 

At  last  Thursday's  meeting  claims 
were  ordered  paid  as  follows: 

Healy  Tibbitts  Co $10,9.3.'^.2.-. 

Robt.  Trost  5.032.2  i 

Barnes  Tibbetts  Ship  Bid.  Co     7  •)62.4'. 
W.  B.  Kyle 2049.9.' 

An  informal  contract  was  a—iifitd 
to  the  Columbia  Machine  Co.  for  re- 
yfittlr  to  the  launch  Gillette  for  ?lot;  > 
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BIDS    ^VAXTED    FOR    STREET    Df- 
PROTEMEXT. 

MANHATTAN  BEACH.  Los  Angeles 
Co.,  Cal.— Until  8  P.  M.,  May  7,  bids 
will  be  received  by  the  City  Clerk  of 
Manhattan  Beach  for  grading  and 
paving  roadway,  constructing  cement 
curb,  cement  sidewalk,  storm  drain, 
red'wood  headers  and  water  system  in 
Ocean  avenue  between  the  alley  north 
of  Thirteenth  street  and  Twenty- 
seventh  street. 


crease    being    shown    Irom    week   t» 
week. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
An  election  in  May  to  vote  upon  the 
proposition  of  isuing  $1,640,000  bonds 
for  the  building  of  permanent  high- 
ways in  Sonoma  County  has  been  au- 
thorized in  a  resolution  adopted  by 
the  Board  of  Supervisors. 


SCHOOL  BOXDS. 


TLCSON,  Ariz.— The  Board  of  Edu- 
cation contemplates  calling  a  special 
election  to  vote  on  the  issuance  of 
$375,000  bonds  for  the  erection  of 
senior  and  junior  high  schools,  an  in- 
dustrial building  for  the  Drachman 
and  Davis  schools,  a  grade  school  at 
Tenth  street  and  Park  avenue,  a  two- 
room  school  on  Twenty-fourth  street, 
and  remodeling  Holloday  and  Mans- 
field school  buildings.  John  E.  ^VTiite 
is  president  of  the  Board.  Prof.  Fred 
Arthur  Nims  is  superintendent  of 
schools. 

ROCK   COXTRACT  RESCINDED. 

MERCED.  Merced  Co..  Cal.— The 
contemplated  deal  between  the  County 
Supervisors  and  the  Merced  Sand  & 
Gravel  Company,  under  which  the  lat- 
ter was  to  contract  to  furnish  31.000 
tons  of  crushed  rock  for  the  county's 
first  unit  of  road  to  be  built  under  the 
$1,250,000  bond  issue  is  not  to  ma- 
terialize, because  of  the  company's  in- 
ability to  finance  the  proposition.  The 
Supervisors  are  now  free  to  contract 
with  other  parties  for  the  building  ma- 
terial or  to  buy  in  the  open  market. 

The  Supervisors  authorized  the  pur- 
chase of  a  $1,550  tractor  for  road  use 
in  District  No.  5  (Los  Banos). 


BIILDJXG   WORK  IXCREASES. 

WASHINGTON.— Building  and  con- 
struction contracts  let  in  March  show 
an  increase  over  the  two  previous 
months  and  also  a  larger  money  value 
than  the  month's  average  of  preced- 
ing years.  Complete  statistics  for  the 
entire  country  are  lacking,  but  the 
Public  Works'  Division  of  the  Depart- 
ment of  Labor  estimates  the  aggre- 
gate value  to  be  between  $125000,000 
ana- $1.50  000.000. 

In  the  territory  east  of  the  Missouri 
River  and  north  of  the  Ohio  the  con- 
tracts for  the  first  three  weeks  of 
the   month   totaled   $96.C1&,791,   an   In-. 


BOXDS      FOR      AUDITORIUM      DE- 
FE.4TED. 


ORANGE. — The  proposed  issue  of 
$150,000  bonds  for  the  erection  of  an 
auditorium  as  a  war  memorial  on  the 
high  school  grounds  was  defeated  at 
a  special  election.  The  proposition 
may  be  resubmitted  with  sonie  modi- 
fications in  the  plans. 


PLAX    IXDUSTRIAL     PLAXT     FOR 
IVEST    SACRAMEXTO. 

WODLAND,  Yolo  Co.,  Cal.— A  new 
factory,  which  will  be  a  fiber  plant  for 
the  manufacture  of  a  new  building 
board,  is  to  be  erected  at  West  Sacra- 
mento by  the  United  States  Fiber  Pro- 
duct Company.  The  plant  will  be  lo- 
cated above  the  Horst  Dehydrating 
Plant,  and  will  adjoin  the  Oakland, 
Antioch  &  Eastern  Railroad. 

The  company  intends  to  utilize  the 
hulls  from  the  two  rice  mills  now  lo- 
cated at  West  Sacramento,  and  also 
the  straw  from  the  rice  fields  of  Yolo 
and  neighboring  counties. 

It  is  stated  that  the  first  unit  of  the 
new  plant  will  cost  $100,000. 


SCHOOL  BOXDS. 

HANFORD,  Kings  Co.,  Cal.— Bends 
of  $10,000  have  been  voted  'U  the 
Frazer  School  District.  The  pioceeds 
of  the  sale  of  the  bonds  will  finance 
construction  of  a  new  school  build- 
ing. 


ELECTROLIER  SYSTEM  PLaXXED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— At  the  last  meeting  of  the  Richmond 
City  Council  the  matter  of  installing 
electroliers  for  Macdonald  avenue  was 
put  over.  It  is  estimated  that  the  in- 
stallation and  maintenance  of  the  new 
system  would  cost  about  two  aid  one- 
third  times  more  than  the  present  co3t. 


BIDS    WAXTED    FOE    ROAD    MA- 
CHIXEBT. 

INGLE\\'OOD,  Los  Angeles  Co.,  Cal. 
—Until  8  P.  -M..  April  28,  bids  will  be 
received  by  the  City  Trustees  of  In- 
glewood  for  one  heavy  type  road  disc 
with  20-in  discs,  on  wheels,  delivered 
at  the  city  hall  in  Inglewood.  Certi- 
fied check  for  10  per  cent  required 
with  each  bid.  James  H.  Kew,  City 
Clerk. 


BRIDGE    COXTR.iCT    AlVAkOED. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
W.  L.  Proctor,  Santa  Rosa,  has  bee.i 
awarded  a  contract  for  the  insta''.at'.o:i 
of  the  $8,500  bridge  purchase-'  from 
Modesto  County  and  the  price  for  in- 
stalling complete  will  be  $16  910.  Half 
of  the  expense  is  to  be  borne  by  So- 
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noma  county,  maKlng  the  cojt  to  tiiis 

county  112,705. 

The  bridge  will  be  owned  by  Sonoma 
and  Mendocino  Counties. 


PREPARING  PLANS  FOR  GAS  AND 
ELECTRIC  PLANT. 

CALEXICO,  Imperial  Co.,  Cal.— The 
City  Trustees  have  adopted  a  resolu- 
tion of  intention  to  construct  a  mu- 
nicipal gas  and  electric  plant  to  cost 
approximately  $325,000.  Olmsted  & 
Gillelen,  consulting  engineers  of  Los 
Angeles,  have  been  retained  by  the 
Trustees  to  prepare  plans  for  the 
plant. 


SEAWEED       BECOMES      BUILDING 
MATERIAL. 


LONDON — A  novel  use  has  been 
found  here  for  seaweed.  Combined 
with  crushed  slag  and  other  hereto- 
fore neglected  waste  mineral  products, 
it  is  used  to  make  a  kind  of  concrete 
out  of  which  are  being  fashioned  build- 
ing bricks  and  blocks.  The  seaweed 
acts  as  a  ibinding  and  strengthening 
element. 

Arrangements  are  being  made  to 
put  up  a  large  num'ber  of  houses  com- 
posed entirely  of  these  blocks,  and  it 
Ib  predicted  that  the  material,  owing 
to  its  cheapness  will  aid  in  solving 
(he  housing  problem. 


NOTED   ARCHITECT   DIES. 


NEJ\V  YORK— Dr.  J.  Clevelenad 
Cady,  82,  an  architect,  who  designed 
the  Metropolitan  Opera-house  and  the 
American  Museum  of  Natural  History 
in  this  city,  fifteen  of  the  Yale  Uni- 
versity buildings  and  other  notable 
Structures  in  Eastern  collegfs,  died  at 
his  home  recently. 


KEYADA   HIGHWAY   BIDS   OPENED 
AND     CONTRACTS     AWARDED. 

CARSON  CITY,  Nevada— The  fol- 
lowing contracts  have  been  awardfed 
by  the  Nevada  State  Highway  Com- 
mission : 

For  construction  of  State  Highway 
from  Tonopah  to  Western  Boundary 
Monitor  Division  Toiyabe  National 
Forest,  Nye  County,  14.75  miles.  En- 
gineer's Estimate,  |40,109.'50. 

Awarded  to  E.  S.  Berney,  Fallon, 
Nevada,  $30,450.20. 

Other  bidders,  John  O'Keefe,  Gold- 
field.  Nev.,  $37,661.50:  H.  Francisco, 
Laws,  Cal..  $38,187.60;  J.  H.  Rooney, 
Loi  Angeles,  $43,253.66. 


State  Highway  from  Robinson  Sum- 
ni  t  to  Keystone,  White  Pine  County, 
12.46  miles.  Engineer's  Estimate. 
$58,042. 

■  Awarded  to  Lincoln  Construction 
Co.,  Ely.  Nev.,  $64,3.97.76.  Other  bidder 
J.  II.  Rooney,  $88,841.26. 
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State  Highway  from  Elko  to  Vivian, 
Elko  County,  18.73  miles.  Engineer's 
Estimate,  $89,151.42. 

Only   bidder,   J.    H.    Rooney,   $106,- 
112.48.     Bid  taken  under  advisement. 
(26080  and  26742)     1st  report  Feb.  5; 

2nd  Mar.   14,  1919  and   (26891)     1st 

report  Mar.  22,  1919.      E 

PLAN  WATER  SYSTEM. 

BAKERSFIBLD,  Kern  Co.,  Cal.— 
County  Surveyor  A.  E.  Stegeman  has 
filed  a  report  With  the  county  super- 
visors estimating  the  cost  of  the 
water  system  for  Olldale  at  $34,890, 
using  cast  iron  pipe,  and  $25,850, 
using  soft  steel  pipe.  Bonds  to  the 
amount  of  $20,000  were  voted  and  ad- 
ditional funds  must  be  provided. 


PLAN  DRAINAGE  SYSTEM. 

PHOENIX,  Ariz.— The  new  drainage 
district  in  the  Buckeye  valley,  com- 
prising 16,000  acres,  will  vote  April 
20  on  the  issuance  of  $150,000  bonds 
for  the  construction  of  a  drainage  sys- 
tem. A  canal  eleven  miles  in  length 
will  be  constructed. 


STORM        DRAIN       CONTRACT 
AWARDED. 

SAN  LUIS  OBTSPO,  Cal.— Mike 
Chutuk,  1506  Pleasant  St..  Los  An- 
geles, submitted  the  lowest  bid  and 
was  awarded  the  contract  at  $16,809 
for  the  construction  of  a  cement  pipe 
storm  drain  in  Marsh  street  and 
rither  streets  in  San  Luis  Obispo.  The 
work  involves  2390  ft.  of  24-in.,  2062 
ft.  of  16-in.,  396  ft.  of  12-in  and  1500 
ft.  of  10-in.  pipe;  20  ft.  of  24-in.  cor- 
rugated iron  culvert,  13  manholes,  18 
type  A,  27  type  B  catchbasins.  The 
work  will  be  done  under  the  Vrooman 
act. 


PAVING   CONTRACTS   AWARDED. 

FRE'SNO,  Fresno  Co.,  Cal.— The 
California  Road  &  Street  Improve- 
ment Company  was  awarded  the  con- 
tract for  paving  Mar'iposa  street  from 
the  courthouse  to  Divisadero  street. 
Thompson  Bros.  Comipany  was  award- 
ed the  contract  for  paving  "P"  street 
from  Tulare  street  to  the  Friant  rail- 
road right-of-way. 

Thompson  Bros.  Company  was  also 
awarded  the  contract  for  constulting 
6-in.  sanitary  sewers  in  the  Arling- 
ton Heights  tract  at  SSc  lin.  ft.  for 
sewers  and  $55  each  for  manholes. 


HIGHWAY  IMPROVEMENTS. 

EL  CENTRO,  Imperial  Co.,  Cal.— 
The  county  highway  commission  has 
submitted  to  the  supervisors  of  Im- 
perial county  a  report  on  the  location 
of  the  proposed  paved  highways 
These  Includie  the  present  road  from 
Nlland  to  Calexico  via  Calipatria, 
Lockwood,      Brawley,      Imperial,      Kl 


Centro  and  Heber;  a  road'  starting  at 
Mt.  Signal,  two  miles  north  of  Calex- 
ico, and  running  to  Bonds  Corner,  a 
distance  of  twenty  miles;  the  present 
paved  road  from  the  west  into  EI 
Centro  to  be  extended  through  Holt- 
ville  eastward';  east  and  west  roads 
each  about  ten  miles  in  length  about 
seven  miles  north  of  El  Centro;  east 
and  west  roads  on  the  Brawley  high- 
way extending  to  the  edige  of  culti- 
vated lands;  road'  running  north  from 
a  point  three  miles  west  of  Holtville 
to  connect  with  the  two  roads  run- 
ning east  from  the  Imperial-Brawley 
road.  No  estimate  of  the  proposed 
highways  has  been  made. 


LIGHTING    SYSTEM    PLANNED. 

BRAWLEY,  Imperiali  Co.,  Cal.— En- 
gineer Cross,  associated  with  Olmsted 
&  Gillelleln,  consulting  engineers  of 
Los  Angel'es,  submitted  to  the  city 
trustees  a  preliminary  report  on  the 
proposed  municipal  light  and  power 
plant.  He  estimated'  the  cost  of  a  two- 
unit  plant  of  250  kilowatts  each  at 
$116,000  for  a  steam  enginer  and  $144,- 
000  for  an  oil  engine.  The  proposi- 
tion was  taken  undjer  advisement  by 
the  trustees. 


PLAN    NEW    SEWER   AND    WATER 
.SYSTEMS. 

SOMBRTON,  Ariz.- Olmsted  & 
Gillelen,  consulting  engineers,  Hol- 
lingswoTth  building,  Los  Angeles,  Cal., 
have  been  retained  by  the  city  to  pre- 
pare plans  for  a  sewer  system  to  cost 
approximately  $30,000  and  for  a  new 
municipal  water  system  to  cost  ap- 
proximately $70,000.  Somerton  is  a 
thriving  cotton  city  located  south  of 
Yuma. 


HAHBOR  BONDS. 

LOS  ANGELES.  Cal.— The  proposi- 
tion to  issue  $4,500,000  bonus  for  har- 
bor improvements  will  be  submitted  at 
the  primary  election  on  May  6. 


FXyAMX   CANAL  BIDS   WANTED. 

PANAMA  CIRCULAR  1270--Offlce 
of  the  General  Purchasing  Officer. 
Panama  Canal,  Washington.  D.  C. — 
Sealed  ibids  are  wanted  until  May  1. 
1919,  for  furnishing  steel  tank  pipe 
and  fittings,  bolts,  nuts,  rivets,  nails, 
screws,  expansion  t)olt  shells,  axes, 
hammers  wrenches,  rakes,  vises, 
chucks,  hacksaw.  blades.  scythe 
blades,  dies,  drills,  files,  railroad 
speeder,  truck  and  body,  lift  rafts  and 
boat,  fire  doors,  copper  wire  and 
cable,  copper  screening,  glass,  torches, 
solder,  brass  tubing,  electrical  sup- 
plies, tape,  canvas,  roofing  paper,  as- 
phalt shingles,  furniture,  mill  work, 
lockers,  cylinder  oil.  kerosene,  tag- 
board  and  lumber. 
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A  Pipeless  Hot  Air  Furnace. 


Architects,  owners  and  builders  will 
interested  in  the  Caloric  Hot  Air 
irnace;  which,  it  is  claimed,  will 
at  an  entire  dwelling  without  pip- 
5  the  heat  to  different  rooms.  This 
mace  is  now  being  placed  on  the 
irket  out  here  by  Floyd  C.  Curry, 
4  12th  street,  Oakland,  California, 
10  has  the  agency  for  Alameda 
lunty.  .    ,  .    . 

The  principal  of  the  "Caloric  is  to 
at  the  air  of  the  rooms,  by  drawing 
e  cold  air  in  the  rooms  to  the  fur- 
ice,  warming  the  air  and  returning 
to  the  rooms;  in  other  words,  the 
iloric   Furnace,   starts  a   circulation 


cold  air  between  the  outer  she'll  and 
the  dividing  shell,  takes  a  downward 
course,  under  the  dividing  shell  to 
take  the  place  of  the  rising  air — thus 
a  continuous  circulation  is  maint- 
ained, no  air  is  taken  from  its  out- 
side. 

A  unique  feature  of  adding  mois- 
ture to  the  heated  air  must  not  be 
overlooked,  this  is  a  distinct  feature. 
The  following  claims  are  made  by  the 
Manufacturers: 

1.  The  Caloric  conserves  health  by 
keeping  an  even  temperature  of  cir- 
culated, moist,  warm  air  throughout 
the  house. 


Furnace  Heat  For  Every  Home. 


WAPM-AIR 


r 


FLOYD  C.  CURRY,  Dis 

274  Twelfth  St. 


)f  the  air  on  the  same  principal  that 
TOter  when  heated  circulates. 

The  Caloric  Pipeless  Furnace  is  in- 
stalled in  the  basement  and  connected 
to  an  opening  in  the  floor  above  in 
such  a  manner  as  to  be  practically  a 
part  of  the  first  floor,  heating  the  first 
floor  just  as  effectively  as  if  the  fur- 
nace  was   on    the   first   floor,   like     a 

This  feature  is  accomplished  by  en- 
casing the  furnace  in  an  air  tight 
stove  instead  of  being  in  the  basement. 
outer  shell,  connected  to  the  opening 
in  the  floor  above  and  extending  down 
to  the  floor  line  of  the  basement.  Be- 
tween this  outer  shell  and  the  heating 
drum,  another  enclosure  is  nstalled, 
extending  from  the  criling  to  a  short 
distance  from  the  base  nent  floor  line, 
this  making  two  air  chaiiber.s. 

When  the  fire  is  star'.cd,  the  air  in 
direct  contact  with  dru  i  (  r  inner  air 
p)iamber  commences  to  li..';,  while  the 
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-pense  than  any  other  type  of  furnace 
manufactured. 

9.  Its  low  cost  places  it  within  the 
reach  of  thousands  of  home  owners 
who  have  previously  been  forced  to 
rely  upon  inadequate  stove  heating. 

Gnarantee. 

10.  The  patented  Caloric  Pipeless 
Fnmace  is  manufactured  and  guaran- 
teed by  The  Monitor  Stove  Company, 
an  organization  which  has  been  mak- 
ing and  selling  heating  apipliances 
for  100  years.  The  Monitor  Ironclad 
written  guarantee,  that  is  given  with 
every  Caloric  Pipeless  Furnace,  in- 
sures satisfaction  to  the  purchaser. 

The  Caloric  Pipeless  Hot  Air  Fur- 
nace burns  wood,  coal  or  oil. 

Mr.  Floyd  Curry,  the  agent  will  be 
remembered  as  being  associated  with 
his  father  years  ago  pioneering  the 
introduction  of  hard  wall  plaster, 
which  business  he  sold  out,  and  for  a 
time  retired  from  the  building  busi- 
ness. 

We  are  glad  to  recommend  the 
Caloric  to  the  attention  of  Architects, 
Owners  and  Builders. 

See,  Mr.    Curry   at   274    12th   street. 


HIGHIVAY    DIPROVEMEJfTS. 

PHOENIX.  Ariz.— The  State  of 
Arizona  will  have  $1,750,000  available 
for  road  building  for  the  fiscal  year 
beginning  July  1,  1919,  according  to 
Thomas  Maddox,  state  engineer.  This 
amount  will  be  provided  as  follows: 
For  tax  levy,  $900,000  ;auto  tax  lecense 
$160,000;  prison  labor  fund,  $60,000; 
emergency  apfpropniations,  $200,000; 
Williams  to  Clarkdale  road,  $25,000; 
Arrowhead  Trail  appropriation,  $50,- 
000;  bridges  and  approaches  appro- 
priation, $155,000.  Most  of  this  is 
contingent  on  a  lik*'  amount  from  the 
counties  or,  if  all  the  road  appropria- 
tion bills  become  laws,  approximately 
$1,750,000. 


ributt  r  for  Alameda  Co. 

Oakland,  C^l. 

2.  Heats  from  one  to  eighteen  rooms 
with  only  one  register. 

3.  Requires  only  a  minimum  amount 
of  space.  No  pipes  to  obstruct  the 
cellar. 

4.  Keeps  the  dust  and  dirt  of  fuel 
and  ashes  out  of  the  house. 

5.  Does  not  heat  the  cellar.  This 
feaiure  permits  the  storage  of  perish- 
able products  in  the  basement. 

6    Maintains  the  proper     fire     with 
very  little  attention.    All  drafts  regu- 
lated fron  floor  above. 
Economy. 

7.  Reduces  coal  bills.  No  heat  is 
lost  through  radiation  in  the  basement 
and  walls.  Every  pound  of  fuel  con- 
sumed delivers  a  maximum  amount  of 
heat  directly  to  the  rooms  above. 

8.  Can  be  installed  in  old  buildings 
without  the  necessity  of  costly  re- 
modeling. Can  be  placed  in  new 
buildings   with   less  trouble   and  ex- 


FOR  CAFE  ALTERATIOXS. 

SAN  FRANCISCO.— Architects  Cun- 
ningham &  Politeo,  1st  National  Bank 
Bldg.,  have  awarded  two  more  con- 
tracts in  connection  with  the  altera- 
tion of  the  St.  Francis  Theatre  into  a 
cafe  for  the  Techau  Tavern. 

Carpentry  to  R.  H.  Branch  and  M. 
Coffer. 

Plastering  to  Francis  O'Reilly. 

Bids  for  the  plumbing  and  sheet 
metal  work  will  be  taken  next. 


WtARF  FU^DS  SOUGHT. 

OAKLAND,  Cal.— The  department  of 
public  works  will  ask  for  $65,000  in 
th«!  19191-20  budget  for  the  rebuilding 
of  the  municipal  wharf  and  warehouse 
on  the  estuary,  between  Clay  and 
Washington  streets,  according  to  a 
statement  made  by  Commissioner 
Frederick  Soderberg. 

The  work  of  rebuilding  the  wharf, 
in<!luding  the  purchase  of  materials. 
It  Is  estimated  by  the  department  of 
public  works,  will  take  practically  all 
of  the  $65,000  requested  of  the  council. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Wipe- 


wopk 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731 


141S  Harrison  St. 


CHKHKH><HKH><HKH«H>1KK>«<H«HKHKHKHKHKH^  <J<H«KKHWHKKKHKHKHKHKHKH«HKKKH>1KH«KHKH^ 


Telephone  Oakland  2181 

America'i  Excbvating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 


House  Phone,  Kearny  2967 
Apni-tment  Phone,  Kearny  2307 


T.  L.  MYERS 


Oakland,  Cal 


lKH«HKHKH«HKv<HKHKH>0<H><HW>iKHKHKHK^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

5    560  Mission  Street  San  Francisco 

Chahi.es  David  Groli-b  Phone  Garfield  5872 

The  San  Francisco  Art  Glass  Studios 

Stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


FRED  H.  BOGGS 

INSURANCE 


JOHN  G.  fLS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

Reinhart  Lumber  and  Paining  Mill  Company 

1 7lh  and  Kansas  Streets,  San  Francisco 


PHONE    MARKET    1057 

General  I^umber  Yard 

Dry  Kiln  Cspttctty  10  Million  Feet  per  Annum 
General  Mill  and  Cabinet  Work,  Slock  Doors,  *ash  Frames 
and  Mouldings. 
OO0lKHKH«H«H><HKH>0<HKHKHKHJi>lKHK^^ 


1 


, i3i-;c   LiaFJ 


Telephone  Dooglaa  2373 


Piiblicition  Ofiice 

560  Mission  Street 


San  Francisco,  Cal.  April  30,  1919 
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A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  >xplosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha>ving 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Phelan  Building 
Sao  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


Telephone  Maxket  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Page  Two 

The  Norton  LiquidDoorCheck 


BUILDING  AND  ENGINEERING  NEWS 
TO  COJTSTRUCT  CULVERTS. 

OOLUISA,  Colusa  Co..  Cal.— The 
County  Supervisors  have  granted  per- 
mission to  the  Maxwell  Irrigated 
Farms  Company  to  construct  a  con- 
crete culvert  across  the  pole-line  road 
running  north  from  the  Colusa-Max- 
well  road,  also  a  concrete  culvert 
across  the  county  road  known  as  the 
Excelsior  school-house  road,  leading 
north  from  the  Colusa-iJIaxwell  road, 
all  being  in  Road  District  No.  4.  T.  D. 
Cain  is  County  Clerk. 


CABINET    MAKERS. 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany, antoque  and  all  kinds  of 
furniiture;  repairs  and  polishing: 
Telephone   Oakland   273'5. 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


COLUSA.  Colusa  Co.,  Cal.— The 
County  Supervisors,  T.  D.  Cain,  County 
Clerk,  has  awarded  a  contract  to  the 
Brush-Howard  Co.,  Sacramento,  for 
the  construction  of  certain  road  work 
in  Road  District  No.  3. 


Bids  Wanted  For  Sewer  Systein. 

FRESNO,  Fresno  Co.,  Cal.— Bids 
both  for  the  construction  of  the  pro- 
posed sewer  systeui  In  North  Fresno 
and  the  purchase  of  $200,000  bonds 
voted  for  it  will  be  received  by  the 
City  Trustees  on  May  19. 


PILE  CONTRACT  AWARDED. 

LOS  ANGELES,  Cal.— Baxter  & 
Jordan,  108  W-6th  St.,  Los  Angeles, 
secured  the  contract  for  furnishing 
Douglas  fir  piles  to  the  Los  Angeles, 
County  Flood  Control  District.  The 
piles  average  about  35  feet  in  length 
and  the  price  is  21.2c  per  lin.  ft.  f.  o.  b. 
Sau  Pedro.  The  contract  amounts  to 
about  $60,000. 

HIGmVAY  Bros   WANTED. 

PORTLAND,  Ore.— The  Oregon 
State  Highway  Commission  has  re- 
jected bids  for  the  following  projects: 

Oakland-Yoncalla,  10.4  miles  paving 
Engineer's  estimate,  $253,130. 

Amity-Holmes  Gap,  8.3  miles  paving. 
Engineer's  estimate,  $217,395. 

New  bids  were  ordered  advertised 
for. 


TO  EXTEND  CONCRETE  PIER  AND 
ERECT   THEATRE. 

OCEAN  PARK,  Los  Angeles  Co.,  Cal. 
— ^Charles  J.  Lick,  the  new  owner  of 
the  Great  Western  pier  at  Ocean  Park, 
announces  that  he  will  extend  the 
pier  1500  feet  into  the  ocean,  the  new 
portion  to  be  of  reinforced  concrete. 
A  motion  picture  theatre  will  also  be 


HARDWOOD  HEADQUARTERS 


ash-basswooo-birch 
.q^>,,^tic  red  cedar 
wood-elm-holly 
he:^n  red  cum 
hickory-lauhel.- maple 

OREGON  MAPLE-PLAIN  OHk 
-  QUARTERED  OAK - 
WYBRO.CK  BEHOING  OAK 


WHITE  BROTHERS 


built  on  the  pier.    Frank  Stineman  is 
promoting  the  theatre  project. 


We  want  to  be  sure  and  make  the 
indemnity  Germany  has  to  pay  so 
large  that  there  will  be  no  cash  on 
hand  for  propaganda  purposes  for 
years  to  come. — Try  Record. 


FIFTH  LIBERTY  LOAN. 

Northern  California's  quota  of  the 
Fifth  Liberty  Loan  is  $137,738,950,  of 
which  San  Francisco's  quota  is  $79,- 
318,150,  leaving  $58,465,800  to  be  sub- 
scriVed  by  tbe  outside  counties  north 
of  the  Tehachapi. 


STREET  IMPROVEMENT  CONTRACT 
AWARDED. 

SANTA  CRUZ, -Santa  Cruz  Co.,  Cal. 
— The  City  Council  has  awarded  a 
contract  to  Bl'aiichard,  Crocker  ft 
Howell.  58  2nd  St.,  San  Francisco,  at 
$18,840.€5  for  the  improvement  of 
Riverside  avenue  between  Soquel  and 
Beach  street.    Other  bidders  were: 

Granite  Rock  Co $20,844.34 

W.  E.  :Millef- 21,581.74 


\ 


I  ri  and  BRANNAN  STREETS 


SAN  FRANCISCO,  CAL. 


STREET  WORK  BIDS  WANTED, 


STOCKTON,  San  Joaquin  Co..  Cal. 
— Bids  will  be  received  by  City  Clerk 
G.  W.  Pulich.  up  to  10:30  A.  M.,  May 
6th,  for  the  following  work: 

That  Arcade.  Noble.  Ellis  and 
Geary  stree's.  each  from  the  west  line 
of  North  California  street,  be  im- 
proved by  grading;  curbing,  and  gut- 
tering with  combined  concrete  curb 
and  gutter:  construction  of  concrete 
sidewalks  5  feet  wide;  paving  the 
roadway  with  asphalt-  concrete  and  a 
wearing  surface  of  bitulithic  pave- 
ment. 

ROAD    IMPROVEMENT    CONTRACT 
AWARDED. 

SAN  RAFAEL,  Marin  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  S.  P.  Brownlee,  Ross  and 
-Marin  Streets,  San  Rafael,  for  the  fol- 
lowing work: 

Laying  oil  macadam  pavement. 
establishing  grade  and  constructing 
sub-grade,  drains,  catcfaibasins  and 
culverts  in  and  upon  Tamalpais  Road. 
Main  Street,  Sequoia  Road,  Arroyo 
Road,  Laurel  Road,  Acacia  Road, 
Azalea  Avenue,  Madrona  Road,  Man- 
zanita  Road,  Scenic  Road,  Rock  Ridge 
Road,  Pacheco  Road,  Marin  Road, 
Bothln  Road  and  Monte  Vista  Road, 
throughout  their  entire  length  in  Road 
Improvement  District  No.  5. 

The  bid  was  $32,047.35.  Rob  E.  Gra- 
haul  is  County  Clerk, 
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LESS  DELINQIEXCY. 


SACRAilENTO.— Corporation  taxes 
collected  to  date  for  the  fiscal  year 
ending  June  30  next,  aggregate  $17,- 
698,842.80.  according  to  Jolin  S. 
ChamiDers,  State  Controller.  This  is 
an  increase  of  11,283,357  compared 
with  last  year.  The  number  of  de- 
linquent corporations  this  year  and 
the  amount  delinquent  are  the  small- 
est since  the  present  system  of  taxa- 
tion went  into  effect  in  1911,  Cham- 
bers said.  Only  896  corporations^have 
failed  to  pay  their  taxes  and  the 
amount  dup  ii  $18,889.26. 


r.  S.  SHIPBITLDLNG. 

WASHI.VGTON.  —  During  the  12 
months  ended  March  31,  1919,  a  total 
of  2056  merchant  vessels  of  3,225,521 
grdss  tons  (including  a  small  ton- 
nage for  foreign  owners)  were  built 
in  the  United  StatTjs  and  officially 
numbered  by  the  Bureau  of  Naviaga- 
tion.  Department  of  Commerce.  Sea- 
going steel  vessels  amounted  to  538 
of  2.178,939  gross  tons,  wooden  sea- 
going vessels  to  436  of  916,037,  and 
the  remainder  were  non-seagoing 
craft. 


NEW  KIXD  OF  STPHOX. 


.MANTECA. — An  irrigating  syphon, 
invented  by  A,  W.  Morris  of  Wood- 
land, and  which  has  proved  very  suc- 


cessful in  Irrigation  there,  was  given 
a  demonstration  on  the  E.  Powers' 
ranch,  south  of  town.  The  apparatus 
is  designated  to  take  the  place  of 
gates  or  boxes  in  the  ditch  banlts.  It 
siphons  the  water  over  the  ditch  bank, 
and  it  is  claimed  to  eliminate  cutting 
and  washing  of  banks. 

♦ 

BID.S  OPEXED  FOR  .iXGEL  LSLA5D 
■lOB. 
A.N'GDL  rSLAXD.  Cal.— The  follow- 
ing bids  were  received  by  the  Con- 
structing Quartermaster's  OfHce,  Fort 
McDowell,  for  altering  a  three-story 
reinforced  concrete  barracks  building 
into  a  hospital.  The  contract  will  be 
awarded  to  The  Schultz.  Construction 
Co.,  46  Kearny  St.,  San  Francisco. 

Schultz    Constr.   Co .^5,260 

Frank  Gallagher  5,726 

C.  J-.  U.  Koenig 5,913 

Alfred    Vogt 7,880 

Plumbing 

Burnham  Plumbing  Co $673 

Kiernan    &   O'Brien 694 

Frank  J.  Klimm 747 


BIDS  OPEXED  FOR  ROAD  ROLLER. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal — ^The  following  bids  were  received 
April  21,  1919,  by  City  Clerk  W.  A; 
Price  of  Redwood  City,  for  furnishing 
one  8-ton,  three  wheel  standard  gaso- 
line Roller,  to  be  delivered  f.  o.  b.. 
Redwood  City,  Cal. 
Davis  &  Savage  (second  hand). ...$2,500 

T.  E.  Perry  (second  hand) 2,000 

A.  D.  McBryde  (second  hand) 2,500 

J.  P.  Scherbesman  (second  hand) 2,100 
United  Wrecking  Co  (2nd  hand)..  2,100 

Norris    K.    Davis    (new) $4,000 

A.  L.  Young  Mchy.  Co.  (new) 3,800 

Austin  Mchy.  Co.  (new  10-ton)....  4,400 
Austin  Mchy.  Co.  (new  8-ton) 3,800 


HUGE  BOXD  ISSUE  FOR  TEH.4MA 
COUXTT. 

RED  BLUTF,  Tehama  Co.,  Cal.— 
The  Grand  Jury  has  adopted  the  find- 
ings and  report  of  the  Advisory  Com- 
mittee of  fifteen  taxpayers  for  a  bond 
issue  of  $807,000,  with  which  to  make 
permanent  public  improvements,  in- 
cluding a  Court  House,  bridges  and 
roads. 

The  -\dvisorj^  Committee  recom- 
mended an  issue  of  $816,000  but  the 
Grand  Jury  decided  to  clip  off  $22,000 


recommended  for  superintending  the 
Court  House  construction  and  the 
preparation  of  plans  and  specifica- 
tions. It  is  believed  there  will  "be 
enough  taxes  to  care  for  that  work. 
The  Grand  Jury  Foreman  will  ap- 
point a  committee  of  five  to  meet  with 
the  Supervisors  and  assist  them  in 
preparing  the  election  proclamation. 


BI ILDIXG  IS  BRISK  IX  WOODLAJTD 

WOODLAND,  Yolo  Co.,  Cal.— A.  A. 
Souza,  local  sheepman,  is  to  build  a 
$15,000  home  in  Woodland. 

The  Fred  Willis  home,  which  will 
cost  $15,000;  the  $5,000  Dan  Jacobs 
residence,  the  W.  H.  Arata  $7,000  resi- 
dence and  the  Ben  Keehn  $5,000  bun- 
galow are  other  homes  now  under 
construction. 


(  OXCRETE  ARCH  AXD  RETAIXIXG 
WALL    BIDS    WAXTED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — The  County  Supervisors  have  in- 
structed the  County  Clerk  to  call  for 
bids  for  the  construction  of  the  fol- 
lowing improvements: 

For  the  construction  of  a  concrete 
retaining  wall  and  culvert  on  Whipple 
avenue  in  the  second  township. 


The  construction  of  a  concrete  arch, 
retaining  wall  and  culvert  on  the  San 
Gregorio  road  at  the  junction  of  the 
La  Honda  road,  in  the  Fifth  towjiship. 


For  a  concrete  retaining  wall  and 
bulkhead  on  the  main  bridge  over  the 
Pomponio  creek  in  the  Fifth  township. 

George  A.  Kneass  is  County  Engi- 
neer. 


COrXTi   EXGLXEER   BILL  PAS.SED 
BY  SEXATE. 


The  Ream  Assembly  bill  providing 
for  the  appointment  of  a  competent 
county  highway  engineer,  who  shall 
have  charge  of  road  construction  has 
l;een  passed  by  the  Senate. 

Such  appointments  are  to  be  made 
by  the  Supervisorial  boards  and  they 
shall  do  so  within  six  months  prior 
to   the  beginning  of  a  new   term. 

In  view  of  the  highway  building 
program,  it  was  urged  as  a  most  ira- 
porian'  measure  at  this  time. 
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Plans  Complete.  Bids  to  be  Called  for 
Shortly. 

SCHOOL.  Cost,  $70,000 

BItQNTWIOOD,  IContra  Costa  Co.,  Cal. 

Ome-story  reinforced  concrete  school. 
10  classrooms,  auditorium,  etc. 

Owner— JBrentwood  High  School  Dis- 
trict. 

Architect— Jas.  T.  Narbett,  WO  Mac- 
Donald  Ave.,  Richmond,  Cal. 


To  be  Done  by  Days  Work. 

•STORiE  Cost,  $ 

RilCHMOND,  Contra  Costa  Co.,  Cal.    S 

MacfDonald  Avenue,  toet.   8th  and 

'9th  Streets. 
One-story  brick  store  ibuilding. 
Owners^W.  L.  Ballenger  and  Jas.  T. 

Narbett. 
Architect— Jas.  T.  Nartbett,   910  Mac- 

'Donald  Ave.,  Richmond,  Cal. 
NOTE: — ^Foundation  has  been  started. 


Plans  Being  Revised. 

APARTMEINTS  Cost,  '$20,000 

SAiN   FRIANCIiSCO.     Pine   Street  near 

Leavenworth  Street. 
Three-story     and      tasement      frame 

apartment  house. 
Owner — Mrs.  A.  H.  Wilson. 
Architect— J.  F.  Dunn,  Phelan  Bldg., 

San  Francisco. 
All  bids  received  have  'been  rejected 
and  new  figures  will  be  taken  after 
plans  have  been  revised. 


To  be  Done  by  Days  Labor  and  'Sub- 
Contracts. 

THEATRE,  ETC.  Cost,   $ 

BURBANK,  Los  Angeles  Co.,  Cal. 

Two-story  ibrick  store,  theatre  and  of- 
fice building,  75x125  (4  stores  and 
12  ofiBces). 

Owner— OBurbank  Development  Co., 
Elizalbeth  Hotel,  Buiibank,  Cal. 

Architect— Not  Given. 
'Bids  are  now  being  received  'by  M. 

Spazier,  president     of   the     company, 

Elizabeth    Hotel,   Burbank,   and   J.  C. 

Calhoun,  superintendent  of  construc- 

tnon,  on  the  job. 


Plans  Being  Prepared. 

OHUIRCH,  ETC.  Cost,  $— 

HEMET,  Riverside  Co.,  Cal. 

Onestory  reinforced  concrete  church, 
90x120,  and  a  one-story  frame  gym- 
nasium, 50x65. 

Owner— (First  Methodist  Episcopal 
'Church. 

Architect— 'H.  M.  Patterson,  325  O.  T. 
Johnson  Bldg.,  Los  Angeles. 


Ready  for  Figures  This  Week. 
THEIATRE.  Cost,  ?15'5,000 

SANTA  CmJZ,  Santa  Cruz  Co.,  Cal. 
Class  "A"  theatre  building  2000  seats. 
Owner— F.  D.  Hihn. 
Architects — ^Reid     Bros.,     105      Mont- 
gomery St.,  iSan  Francisco. 
Preliminary  sketches  have  just  been 
started.    It  is  expected  that  plans  will 
be  ready  in  a'bout  a  month's  time. 


Plans  Being  Prepared. 

THEATRE  Cost,  $35,000 

BBNICIA,  Solano  'Co.,  Cal. 

Fireproof     theatre     building,     50x100 

(seating  capacity  of  600). 
Owner — ^Walter  B.  'Crooks,  Benicia. 
Architect— Jas.  W.  Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 


Plans  Being  Prepared. 
ALTERIATIONS  Cost,    $1500 

SAN  FRIA'NCISOO.     No.   260   Miramar 

Avenue. 
Alterations  to  residence. 
Owner — M'r.  MciCreedy. 
Designer — A.  J.  Kosroy,  Room.  814,  57 

Post  St.,  San  Francisco. 

Ready  For  Figures  Monday. 

WAREHOUSE  Cost,    $ 

OAKLAND,    Foot    of    Seventh    Street, 

Key  Route  Basin. 
One-story  frame  ibulkhead  transit  shed 

120x'500. 
Owner— 'Parr-MoCormick  Co. 
Engineer — ^W.     N.  Ball,     1st     National 

Bank  Bldg.,  and  Foot  of  7st  St., 

Oakland. 


Preliminary  Plans  Being  Prepared. 
RiBSIDENOB  Cost,  '$10,000 

LOS  ALTOS,  Santa  Clara  Co.,  Cal. 
Two-story    frame    and    plaster    r<esi!- 

dence  (8  rooms  and  2  ibathrooms). 
Owner — Theo.  Halsey. 
Architect— JEarl     Bertz,  68     Post   St., 

San  Francisco. 


Plans  Being  Prepared.  Ready  for 
Figures  About  June  15th. 

VVARElKOUiSE  Cost,  $ 

OAKLAND.  Foot  of  Seventh  Street, 
Key  Route  Basin. 

One-story  reinforced  concrete  ware- 
house. 

Owner — Parr-McCormick  'S.  S.  Line, 
Foot  of  7th  'St.,  Oakland. 

Engineer— W.  N.  Ball.  1st  National 
'Bank  Bldg.,  and  Foot  of  7th  St., 
Oakland. 


Site  Purchased.    Plans  to  be  Prepared 

ADDITION  Cost,  $ 

MERCED,  Merced  Co.,  Cal.     Hotel  El 

Capitan. 
Brick   addition     for   annex   to     hotel 

building  (60  rooms  with  baths). 
Owner — 'Hotel  EI  Capitan,  Merced. 
Architect — iNot  Given. 


Owner  Taking  Figures. 
DWELLINGtS  Cost.  $2,500  each 

STOCKTON,   San     Joaquin   Co.,     Cal. 

Tuxedo  Park. 
Fourteen  frame  dwellings. 
Owner — J.  A.  Plecarpo,  21  South  'San 

Joaquin   St.,   Stockton. 
Architect— Walter    King,    Call    Bldg., 

San   Francisco. 

>• 

Plans   Being  Prepared. 

Y  M  C  A  BLEHJ.  Cost,  $46,000 

VALLBJO,  Solano  Co.,  Cal.     Sonoma 

and    Capitol    Streets,    lOOrlSO. 
Two-story    and     basement     'brick    or 

brick  and  frame  industrial  Y.  M. 

C.   A.   Building     (tile     swimming 

pool,  gymnasium,  etc.) 
Owner- Y.  M.  C.  A. 
Architect— Geo.  Rushforth,    354    Pine 

St.,  San  Francisco. 


Preliminary  Plans   Being  Prepared. 
CHURjCH  Cost,  $50,000 

VALLEJO,  Solano  Co.,  Cal. 
Brick  or  concrete  church. 
Owner — ^First     Presbyterian     Church. 
Architect— Geo.    Rushforth,    354    Pine 
St.,  San  Francisco. 


Plans   Being   Prepared. 

DWELLINGS  Cost,  $3500  each 

BERKELEY,  Alameda  Co.,' Cal. 

Four  frame  dwellings. 

Owner — Fidelity,  Mortgage  &  Securi- 
ties Co.,  1st  'National  Bank  Bldg., 
Berkeley. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 


Plans   Being   Prepared. 

CLUB  Cost,  $ 

SAN     FRANCISCO.       9E  Sutter     and 

Mason  Streets. 
Three-story  Class  "C"  club. 
Owner — Francisco  Cluib,  560  Sutter  St., 

San  Francisco. 
Architect — E.   E.   Young,   251    Kearny 

St..  San  Francisco. 
It    will    contain    club    rooms,   gym- 
nasium, swimming  pool,  dining  room, 
sleeping  rooms,  etc. 


Plans  Being  Prepared. 
HOTEL,   ETC.  Cost,   $40,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Tbree-story  brick  hotel  and  5  stores. 
Owner — L.  Cassenelli. 
Architect— Walter  King,  312  New  Call 
Bldg.,  San  Francisco. 
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Two-story  frame  residence  (8  rooms.) 
Owner— W.    J.     Eardley,      3618    Tele- 
graph Avenue,  Oakland. 
Architect — John   Hudson   Thomas,   1st 
National  Bank  Bldg.,  Berkeley. 


Plans  Being  Re-Figured.     Bids  Close 
May  10,  1919. 

OOUIRTHOUSE,   ETC.  Cost,   $ 

QUINCY,  Plumas  Co.,  Cal. 
Three-story  reinforced  concrete  court- 
bouse  and  jail. 
Owner — ^Plumas  County. 
Architect — George  C.  Sellon,  1005  8th 
St.,  Sacramento. 

The  two  general  bids  received  have 
been  rejected  and  new  bids  called  on 
the  same  plans  and  specifications. 
Howard  S.  Williams  of  San  Francisco, 
submitted  the  lowest  bid  at  $147,800. 
cement  exterior;  for  terra  cotta  ex- 
terior add  $38,000. 

James  L.  McLaughlin's  bid  was 
$162,267,  cement;  for  terra  cotta  ex- 
terior add  $34,900. 

These  bids  did  not  include  the  heat- 
ing system,  electric  work,  plumbing, 
sheet  metal  work  and  jail  cell  system. 


Sub-Figures  to  be  Taken  in  About  a 
Month. 

ADDITION  Cost,   $90,000 

SAN  FRANCISCO.  N  Post  Street  E  of 
Powell;  No.  350  Post  Street. 

Three-story  reinforced  concrete  addi- 
tion to  present  six-story  office 
building  (Union  Square  Bldg.) 

Owner — Winship  Estate,  Union  Square 
Bldg.,  San  Francisco. 

Architect — Geo.   T.    de   Colmesnil,   907 
Rialto  Bldg.,  San  Francisco. 
NOTE: — Work  will  be  done  by  days 

labor  and  sub-contracts. 


Plans   Being   Prepared. 

RESIDENCE.  Cost,  $6,000 

BERICELEY,  Alameda  Co.,  Cal.  Rock- 
ridge. 

One  and  one-half  story  frame  resi- 
dence (6  rooms  and  garage.) 

Owner — Dr.  M.  S.  Kimball,  Oakland 
Bank  of  Svgs.  Bldg..  Oakland. 

Architect — John  Hudson  Thomas,  1st 
National   Bank   Bldg.,   Berkeley. 


Plans  Prepared. 

APARTMENTS.  Cost,  $10,000 

SAN   FRANCISCO.    W   Monroe   Street 

69  S  Pine. 
Two-story  apartments. 
Owner— J.   L.   Osthoff,  39   Monroe  St., 

San  Francisco. 
Architect — Not  given. 


Plans  Being  Prepared. 
RESIDENCE.  Cost,$6,000  or  $7,000 

BERKEU^EY,       Alameda     Co.,       Cal. 
Spruce  Street. 


Plans  Being  Prepared. 

COUNTY  AL.MS  HOUSE.        Cost, 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
County  Alms  House  Buildings. 
Owner — County  of  Santa  Clara.  Henry 

A.    Pflster,    County     Clerk,    San; 

Jose. 
Architect — Chas.     S.     .McKenzie,     San 

Jose,  Cal. 


Plans  Being  Figured. 

RESIDENCE.  Cost,  $7,000 

SA.X  FRANCISCO.  Chenery  100  N 
Randolph. 

Two-story  and  garage  frame  residence 
(7  rooms.) 

Owner — Not  given. 

Architect — Chas.  Fantoni  550  Mont- 
gomery Street,  San  Francisco. 


Ready  for  Figures. 

GARAGE. 

LOS  ANGELES,  Cal. 

varado  Streets. 
Two-story   Class   "A" 

Crete  garage. 
Owner — Not  given. 

Architect— John   Parkinson,   420   Title 
Insurance  Bldg.,  Los  Angeles. 


Cost,  

Eighth  and  Al- 


reinforced   con- 


Plans  Being  Prepared. 

ADDITION.  Cost,  

PASADENA.  McKinley  School,  El 
Molino  and  Center  Streets. 

Class  "C"  addition  of  6  rooms,  audi- 
torium, etc.,  to  school. 

Owner — Pasadena   School   District. 

Architect — John  C.  Austin,  Baker- 
Detwiler  Bldg.,  Los  Angeles. 

Plans  .Being  Prepared. 
SCHOOLS.  Cost,  $150,000 

COVINA.  Los  Angeles  Co.,  Cal. 
Two  reinforced  concrete  school  Bldg. 
Owner — Covina  School  District. 
Architect — John     C.     Austin,     Baker- 
Detwiler  Bldg.,  Los  Angeles. 

Ready  for  Figures  in  a  Few  Days. 

RESIDE.NCE,   ETC.  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore   Boulevard. 

Two-story  and  basement  frame  and 
plaster  residence  and  garage  (9 
rooms  and  2  bathrooms.) 

Owner — A.  J.  Matson. 

Architect — Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg..  San  Fran- 
cisco. 


Two-story  Class  "A"  garage. 

Architect— J.  C.  Hladik,  825  Monad- 
nock  Bldg.,  San  Francisco. 

Contractor — Lindgren  Co.,  Monadnack 
Bldg.,  San  Francisco. 


To  Be  Done  by  Day's  Work. 
APARTMENTS.  Cost,  $75,000 

SAN  FRANCISCO.    S  Post  Street  192- 

6  W  Leavenworth. 
Four-story  and  basement  brick  apart-' 

ments  (64  rooms;  24  apts.) 
Owner— L.  D.  Stoff. 
Architect — Albert    Schroepfer,   Wells- 

Fargo  Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATION  AND  ADD.     Cost, 

OAKLAND,  Alameda  Co.,  Cal.  21 
Lake  View  Avenue. 

Alter  and  add  to  two-story  frame  res- 
idence (add  four  rooms  and  gen- 
eral alterations.) 

Owner— Girard  Richardson,  21  Lake 
View  Avenue,  Oakland. 

Architect— Reed  &  Corlett,  Oakland 
Bank  of  Svgs.  Bldg.,  Oakland. 


Plans  Being  Prepared.     To   be  Done 

by  Day  Work. 
RESIDENCES  Cost,  $8,000   each 

SAN  FRANCISCO.    Sea  Cliff. 
Twenty  two-story  frame   residences. 
Owner — Allen   Company. 
Architect— Earl   Bertz,     68   Post     St., 

Qan  Francisco. 


Ready  For  Figures  Next  Week. 

APAHTMEiNTS  Cost,  $100,000 

SAN  FRANCISCO.  S  Bush  Street  E 
of  Jones  Street. 

Five-story  Class  "C"  reinforced  con- 
crete apartment  house  (35  2  and 
3  room  apts). 

Owners — Irwin  Newman  and  W.  R. 
Voorhies. 

Architect— C.  O.  Clausen,  Hearst  Bldg. 
San  Francisco. 


Ready  for  Figures  About  May  6th. 
RESIDENCE  Cost,  $12,000 

OAKLAND,  Alameda  Co.,"  Cal.    Euclid 

Avenue. 
Two-story   and   basement   frame   and 

plaster  residence  (9  rooms  and  2 

bathrooms). 
Owner — S.   Lichtenstein,   726  Oak   St., 

Oakland. 
Architect— S.     Heiman,     57    Post   St., 

San  Francisco. 


IRRIG.\TI»X    DISTRICT    PLANNED. 

MARYSVILLE,  Yuba  Co.,  Cal.— On 
May  7th  the  County  Board  of  Super- 
visors will  consider  the  petition  of 
land  owners  for  the  organization  of 
the  Cordua   Irrigation   District. 


GARAGE  Cost,  $30,000 

SAN  FRANCISCO.    Howard  and  Haw- 
thorne Streets. 


Plans  Being  Prepared. 
WHOLESALE  BLDG.        Cost,  $170,000 


€ 

SAN    FRANCISCO.      N    Mission    E    of 

First   Street. 
Six-story      and      basement      concrete 

wholesale  building. 
Owner — Dalziel  Estate,     558     Mission 
/  St.     Lessee,  D.  N.  &  E.  Walter  & 

Company. 
Engineers — Palmer    &    Peterson,    681 

Market  St.,  San  Francisco. 
Plans  will  go  out  for  general  figures 
as  soon  as  they  are  complete. 


Plans   Being   Prepared. 

SCHOOL  Cost,  $12,000 

EASTON,    Madera  Co.,     Cal.      Easton 

School  District. 
School  building. 

Owner — Easton  School  District. 
Architect — E.  Mathewson,  Cory  Bldg., 

Fresno,  Cal. 


Plans    Nearing    Completion. 

GARAGE  Cost,  ? 

COLUSA,    Colusa    Co.,    Cal.      Site    of 

present  Liberty  Garage. 
Two-story  concrete  garage. 
Owner — Mrs.  Helen  Wulff,  Colusa. 
Architect — Not  Given. 


Plans  Being  Figured. 
GARAGE  Cost,  $9,000 

OAKLAND,  Alameda  Co.,  Cal. 
One-story  brick  or  reinforced  concrete 

garage,  '65x100. 
Owner — "Withheld. 
Architect— C.  W.  McCall,  Central  Bank 

Bldg.,  Oakland. 


Sketches   Being   Prepared. 

RESIDENCE  Cost,   $ 

PORTOLA,  San  Mateo  Co.,  Cal.     Por- 

tola  near  Redwood  City. 
Owner — J.  J.   Tynan. 
Architect— J.   R.  Miller,     Lick     Bldg., 
San  Francisco. 
•Construction    will    not    start    until 
Fall. 


Working   Drawings   Being     Prepared. 

Ready  for  Steel     Bids   in     About 

Two  or  Three  Weeks. 

ADDITION  *  Cost,  $ 

SAN  FRANCISCO.  Pine,  Stockton  and 

California  Streets. 
Two-story  and  2  sub-basements  Class 

"A"  addition  to  office  building. 
Owner — ^Metropolitan   Life     Insurance 

Co.,  Premises. 
Architect— J.     R.  Miller,   Lick     Bldg., 

San  Francisco. 
The  present  building  will  be  extend- 
ed along   Stockton   street   140   feet   to 
California. 


General  and  Segregated  Figures  Being 

Taken. 
DANCE  HALL  Cost,  |150,000 

OAKLAND.     14th  and  Franklin  Sts. 
One-story  and  mezzanine   floor  Class 

"A"  dance  hall  building. 
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Owner — The  Archon  Company. 
Architect — ^Cunningham  &  Polileo,  1st 
National  Bk.  Bldg.,  San  Francisco. 


Sketches  Being  Prepared. 

RESIDENCE  Cost,    $ 

PORTOLA,  San  Mateo  Co.,  Cal.     Por- 

tola  near  Redwood  City. 
One    and    one-half-story     frame     and 

plaster  country  residence. 
Owner— J.  A.  Talbot. 
Contractor— J.   R.   Miller,    Lick   Bldg., 

San.  Francisco. 
Construction    will    not    start    until' 
Fall. 


Plan.s  Being  Prepared. 
RESIDENCES  Cost,  $26,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
Four    six-room    frame    residences     (2 

two  story  a::d  2  one  and  one-half 

story) . 
Owner — ^Withhe'd. 
Architect — Gertrude  Comfort,  Rm.  908, 

110  Sutter  m.,  San  Francisco. 
Working  drawings  are  almost  com- 
plete for  one  of  the  buildings. 


Funds  for  Building  Being  Raised. 

GYMNASIULM,  ETC.  Cost,  $8,000 

ORA.SS  VALLEY,  Nevada  Co.,  Cal. 
Aulburn  and  Bank  Streets. 

Two-story  concrete  chapel,  gym- 
nasium, reading  rooms,  ibaths,  etc. 

Owner — Salvation  Army.  J.  C.  Wil- 
liams, Grass  Valley,  in  charge  of 
Building  Compaign. 

Architect — Not  'Given. 

(27548)      A  to  J  Q  to  S  W  X  199  to  201 


Plans  to  go  Out  for  Figures  Wednes- 
day. 

ADDITION  Cost,  $ 

SAN  FRANCISCO.    SW  California  and 

Battery  Streets. 
Five-story  Class  "A"  addition  to  five- 
story  office  building,  89x103. 
Owner— Robt.  Dollar  Co.,  250  Califor- 
nia St.,  San  Francisco. 
Architect— Chas.    W.    McCall,    Central 

Bank  Bldg.,  Oakland. 
Engineer — T.  Ronneberg,  3005  Crocker 
Bldg.,  San  Francisco. 
A   selected   list   or   eight   San   Fran- 
cisco   general    contractors    have    been 
invited  to  figure. 


Contract  Awarded. 

GARAGE,   ETC.  Cost,  $30,000 

FRESNO,  Fresno  Co.,  Cal      Monterey 

and  "J"  Streets. 
One-story   reinforced  concrete  garage 

and  salesroom,  80x150. 
Owner- H.  A.  Seller  Co..  829  "J"  St., 

Fresno,  Cal. 
Architect — E.  Mathew.son,  Cory  Bldg., 

Fresno,  Cal. 
Contractor— A.  Mattel,  Fresno,  Cal. 


Plans  Prepared.    Figures  to  be  Called 

Shortly. 

AUTO   SALEISROOM  Cost,  $ 

FRESNO,  Fresno  Co.,  Cal.    "I"  Street. 
One-story  concrete  or  brick  auto  sales 

room. 
Owner — McKelvy  Auto  Co..  Fresno. 
Architects — Coates   &   Traver,  Rowell 

Bldg.,  Fresno. 

SCHOOL  Cost,  $15,000 

LA  VINA   SCHOOL   DISTRICT. 
School  building. 

Owner — La  Vina  School  District. 
Architect — E.  Mathewson,  Cory  Bldg., 
Fresno. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $ 

FRAZIER  SCHOOL  DISTRICT,  Kings 

Co.,  Cal. 
School  Building. 
Owner — Frazier  School  District. 
Architect — E.  Mathewson,  Cory  Bldg., 

Fresno,  Cal. 


TO       INSTALL       REFRIGERATING 
PLANT. 

VISALIA,  Tulare  Co.,  Cal.— The  Su- 
pervisors of  Tulare  and  Kings  coun- 
ties have  decided  to  construct  a  re- 
frigerrating  plant  at  the'  joint  tuber- 
cular hospital   at  Springerville. 

Low   Bidders   Re-Figuring. 

RJDSIDENCB  Cost,   $ 

BERKELEY,   Alameda   Co.,   Cal.     Ar- 
lington Ave.  and  Indian  Rock. 
Two-story  basement     and  attic     resi- 
dence and  garage  (10  rooms  and  2 
bathrooms). 
Owner — Dr.     E.  L.     Loring.     Acheson 

Bldg.,  Berkeley. 
Architect— Jas.  W.  Plachek,  2014  Shat- 
tuek  Ave.,  Berkeley. 
C.  H.  Warren,  2257  Fulton  St.,  Ber- 
keley and  Conner  &  Conner,  2105  Ber- 
keley Way,  Berkeley,  are  the  two 
lowest  bidders  refiguring.  Their  bids 
were  a  tie  at  $13,725.  An  award  will 
be  made  next  week. 


BIDS  OPENED  FOR  PIER  EHPRGYE. 

MENT. 
MANHATTAN  BEACH,  Los  Angeles 
Co.,  Cal. — Darrell  Condley  Company, 
620  Marsh-«trong  Bldg.,  Los  Angeles, 
submitted  the  lowest  bid  at  $3'3,500  for 
finishing  the  deck  and  upper  worka 
of  the  reinforced  concrete  municipal 
pier  at  Manhattan  Beach.  Other  bids 
received  by  the  City  Trustees  were  as 
follows:  C.  D.  Soteras,  $36,750;  C.  A. 
Palmer,  $39,600;  J.  B.  Harris,  $43,520; 
Wm.  Letdbetter,  $52,971;  Engineer's 
Estimate,  $32,000.  The  bids  were  re- 
ferred to  A.  L.  Harris,  engineer  for 
pier  construction. 
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CONXRAeXS    AWARDED 

I_iens,  Acceptances,  Etc. 


BUILDIXG  CONTRACTS. 
San  Francisco  Conntj. 

ro.     Owner               Contractor  Amt 

57  Andrews    Collin  400 

58  Johnson    Johnson  8000 

69     Rose    Wilson  500 

60  Harrison    Harrison  400 

61  Koenig    .'. Koenig  5000 

62  Ferreiros    Ferreiros  4000 

63  Jacobs    Hatch  400 

64  Biitt    Britt  450 

65  Mahoney    Gyselman  950 

66  Johnson    Barrett  24900 

67  Heckscher    O'Mara  1468 

68  Same    Ray  720 

169    S  ^P  Co Standard  2935 

'03     Phoenix    Phoenix  4000 

04    Cal   Packing   Vezey  3000 

r05    CusUman    Cushman  2000 

roe    Glantz    Glantz  2000 

07    Gilo    G-llo  2000 

f08    Odell    Smith  1800 

r09    Dewaun    Standard  900 

no    Litchfield    Litchfield  500 

ril     Patton    Rose  450 

712    Gill    Knight  400 

ri'3    Gouvia    Gouvia  400 

714  Truou    Langtry  400 

715  Fugundas    Haskell  400 

716  Trethewey    Owner  400 

ri7     Schrock    Bayliss  400 

118    Clark    .Owner  7500 

ri9    Vallejo    Perona  1473 

r20    Moser -Mackae  425 

721     Burges    Billeston  •  400 

680  Miller    .Christian  1750 

681  Bowser    jMatthies  1190 

682  Dahlton    Andrews  1850 

683  Simonds    Owner  3000 

684  Newell    Roberts  8500 

685  Wilson    Palmer  15000 

680     Kapetanakis    Gobin  500 

687  Roylance    Roylance  500 

688  Hoover    Owner  500 

689  Riddell    Owner    500 

690  Ferrando    Owner  475 

691  Welsh    Welsh  3000 

692  Same    Same  12000 

693  Same    .Same  9000 

694  Urban  Rlty  Owner  50O0 

695  Lelkamp    Petersen  400 

696  Virag    Petersen  400 

697  Seligman    Seligman  3000 

698  Alsop    .....AIsop  4500 

699  Mercantile    Fischer  400 

700  Royal    Royal  500 

700    Schilling    Vogt  1490 


ALTERATIONS 

(657)     NO.  399  OAK.       ilter    grocery 

store. 
Owner— J.     Andrews,.     1919     Mission. 

San  Francisco 
Architect — ^None. 
Contractor— J.  Collin.     1415    Clement. 

San  Francisco.  ,  „^ 

COST.  $400 


ALTERATION'S 

(659)     NO.     2539     TWENTY-EIGHTH 

Ave.    Alter  residence. 
Owner — J.   Rose,  Premises. 
Architect — None. 
Contractor— E.    B.    Wilson,    2530    28th 

Ave.,  San  Francisco. 

COST,  $500 


FRAilE   FLATS 

(658)  NE  SIXTEENTH  AVE  AND 
Anza.    Two-story  frame  flats. 

Owner— Chas.  A.  Johnson,  47-A  Land- 
ers, San  Francisco. 

Architect— C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco.  ^   .„^„„ 

Day's  work.  COST,  $8000 


GARAGE 

(660)     SE  LAKE  AND  FUNSTON  AVE 

Private  garage. 
Owner — C.   B.     Harrison,     Merchants' 

Exchange,  San  Francisco. 
Architect — None. 
Day's   work.  COST,   $400 


FRAME  RESIDENCE 

(661)  E  JACKSON  100  N  Lyon.  Two- 
story  frame   residence. 

Owner— Wm.  Koenig,  788  16th  Ave, 
San  Francisco. 

Architect — ^None. 

Day's  work.  COST,  $5000 


FRAME  DWELLINGS 

(662)  N  ROLPH    225-250  E    Madrid. 
Two  one-story  frame  dwellings. 

Owner — L.   Ferreiros   and  L.   Depaoli, 

3289  Mission,  Sau  Francesco. 
Architect — None 
Day's  work.  COST,  $2000  each 

ALTERATIONS 

(663)  NO.      747       THIRTY-FOURTH 
Ave.    Alter  residence. 

Owner — J.  Jacobs. 
Architect — ^None. 

Contractor— H.  L.  Hatch,  4439  Geary, 
San  Francisco. 

COST,  $400 


HEATING  SYSTEM 

(667)  LOTS  13  AND  14  BLK  8,  St. 
Francis  Wood  Extn.  No.  1.  All  work 
for  steam  heating  system  with  air 
line  and  domestic  hot  water  tank  for 
residence. 

Owner— Mrs.  S.  E.     Heckscher,     1651 

Portola  Drive,  San  Francisco. 
Architect — Geitrude    E.    Comfort,    110 

Sutter,  San  Francisco. 
Contractor— J.     E.     O'Mara,     443-445 

-Minna,  San  Francisco. 
Filed  Apr.  23,  '19.    Dated  Apr.  21,  '19. 

Roughing  in  completed $373.50 

Boilers  and  hot  watdr  tank  in  366.00 

Completed  and  accepted 365.00 

Usual    35    days 365.00 

TOTAL  COST,  $1468.50 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 

(668)  RAY  OIL  BURNER,  OIL  TANK 
fittings,  etc.,  on  above. 

Contractor— W.   S.   Ray   Mfg.  Co.,  220 

Market,  San  Francisco. 
Filed  Apr.  23,  '19.    Dated  Apr.  21,  '19. 

Completed   and  accepted $540 

Usual  35  days 180 

TOTAL  COST,  $720 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 


ALTERATIONS 

(664)     NOS.  241-243     PIERCE.     Alter 

garage. 
Owner— 0.  W.  Britt,  1115  Scott,  S.  F. 
Architect — None. 
Day's  work.  COST.  $450 


ALTERATIONS 

(665)     NO.  2014  McALLISTER.     Alter 
store  into  flats. 

Owner— .Mr.   .Maghoney,   2016  McAllis- 
ter. San  Francisco. 

Architect — -None. 

Contractor— R.  Gyselman.  820  Central 
Ave..  San  Francisco. 

COST.  $950 


GARAGE 

(666)     S  CALIFORNIA  49  E  Powell  S 

100  E  1  S  24  W  5  S  13-6  E  72-6  N 

137-6  W  GS-6.    All  work  tor  twostorj 

reinforced  concrete  garage. 

Owner— J.    -M.    S.   Johnson,    Post    and 

Franklin,  San  Francisco. 
Architect— O'Brien     Bros.,     240  Mont- 
gomery, San  Francisco. 
Contractor— Barrett     &     Hilp,  Sharon 

Bldg..  San  Francisco. 
Filed  Apr.  23,  '19.    Dated  Apr.  21,  '19. 
On  5th  and  20th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST.  $24,900 
Bond,  $12,450.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland,  l-imit,  75  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


ALTERATIONS 

(669)  FERRY  BUILDI.NG.  All  work 
for  alterations  and  additions  to  Con- 
solidated Ticket  Office. 

Owner — Southern  Pacific  Railroad, 
Southern  Pacific  Bldg.,  S.  P. 

Architect — None. 

Contractor — A.  P.  Koch  and  Fredk.  D. 
Boese(as  Standard  Constr.  Co.)  Call 
Bldg..  San  Francisco. 

Filed  Apr.  23.  '19.     Dated  Apr.  17,  '19. 

On  close  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST    <2935 

Bond,  $2200.     Surety.  Globe  Indemnity 

Co.      Limit.    60    days.      Forfeit,    none. 

Plans  and  specifications  filef".. 


ADDITION 

(703)  SW  THIRD  &  GROVE.,  Oak- 
land. One-story  corrugated  iron  ad-* 
dition  to  foundry. 

Owner — ^Phoenix  Milling  Co.,   Prem. 

Architect — None. 

Day's  work.  COST.  $4000 

ADDITION 

(704)  YERBA  BUENA  AVE..  Oak- 
land. One-story  addition  (toilets, 
etc.) 

Owner — California  Packing  Corp.,  101 

Filbert.  Oakland. 
Architect — 'None. 
Contractor— C.  D.  Vezey,  Plaza  Bldg., 

Oakland.  COST.   $3000 


DWEI.LING 

(705)  SW  EIGHTY -FIFTH  AVE  & 
Pb-mouth.  Oakland.  One-story  five- 
room  dwelling. 

Owner— <".  A.  Cushman,  1420  15th 
Ave..  San  Francisco. 

Architect — 'None. 

Day's  work.  COST,  $2000 


8 

D^V'EUL,^NG 

(706)     S  HAYES  350  E  Seminary  Ave. 

Oakland.     One-story   5-room   dwlg. 
Owner— A.     A.  Glantz,     1900  -E-27th, 

Oakland. 
Architect — None. 
Day's   work.  COST,  $2000 


CHOP 

(707)     B   FORD  86   E   Petersen,   Oak- 
land.    One-story   machine    shop. 
Owner— Gilro  Machine  Co.,   Premises. 
Architect — None. 
Day's  work.  COST,  $2000 


BUIU3ING  AND  ENG'INEERING  NE^VS 

ALTERATIONS 

(717)  NO.      479      NINTH,     Oakland. 
Alterations. 

Owner— W.   A.   Schrock,   Premises. 
Architect — None. 

C(jntractor....Corbett    &    Bayliss,    1110 
Franklin,  Oakland. 

iCX)'ST,  $400 

(718)  PACIFIC     AVE   &     FK)URTH, 
Alameda.     Two-story  frame  factory 

Owner — N.   Clark   &   Sons,   Premises. 

Architect — None. 

Day's  work  and  Suto^Contracts. 

COST,  $7500 


DWELLING 

(708)     W   NINETY-FIRST   58   N   "A," 

Oakland.     One-story  4-room  dwlg. 
O-wner- E.  A.  Odell. 
Architect — None. 

Contractor — Fred    Smith.    Tracy,    Cal. 
COST,  $1800 


ADDITION 

(709)     NO.   2838  HANNAH,     Oakland. 

Addition. 
Owner— R.  A.  Dewaun,  310  12th,  Okd. 
Architect — None. 
Contractor — ^Standard    Fence   Co.,    310 

12th,  Oakland. 

COST,  $900 


ADDITION 

(710)     NO.   569  9   SHATTUCK     AVE., 

Oakland.     Addition. 
Owner— Mabel  H.  Litchfield,  605  57th, 

Oakland. 
Architect — ^None. 
Contractor— W.  H.  Litchfield,  605  57th, 

Oakland.  COST,  $500 


ALTERATIONS 

(711)     NO.  481  STOW  AVE.,  Oakland. 

Alterations. 
Owner^M.  E.  Fatten,  160'5  Clay,  Okd. 
Architect — ^None. 

Contractor— A.  H.  Rose,  525  •17th,  Okd. 
|(X)ST,  $450 


ALTERATIONS 

(712)  NO.  1429  FOURTEENTH,  Oak- 
land.    Alterations   and   additions. 

Owner— ^Irs.  M.  Gill,  Premises. 

Architect — None. 

Contractor— F.  W.  Knigtt,  557  22nd, 
Oakland.  COST.   $400 


ALTERATIONS 

(713)     NO.        922       TWENTY-SIXTH 

Ave.,  Oakland. 
Owner— Manuel   Gouvia,   Premises. 
Architect — None. 
Day's  work.  COST,  $400 


ADDITION 

(714)     W  iMARKET  80  S  Apgar,  Oak- 
land.    Addition. 

Owner— G.  Truhow,  3914  Lusk,  Okd. 

Architect — ^None. 

Contractor— J.  R.  Langtry,  3829  Mar- 
ket, Oakland. 

COST,   $400 


Contractor— C.   A.   Roberts,   141  Altoix 
Ave.,  San  Francisco. 

COST,  18500 


(715)     NO.  3111  MAGNOLIA,  Oakland 

Alterations. 
Owner— John  R.  Fugundas,  Premises. 
Architect — ^None. 
Contractor— Albert    A.    Haskell,    3122 

Magnolia,  Oakland. 

COST,  $400 


GARAGE 

1719)     NO.  2255  BUiENA  VISTA  AVE. 

Alameda.    Garage. 
Owner- P.   Vallega.    306    Pacific   Ave., 

Alameda. 
Architect — None. 

Contractor — J.  Perona,  570  7th,  Okd. 
COST,   $1475 


G/  r..-  GE 

(7"0)   NO.  2040  SANTA  CLARA  AVIl., 

/.a    eda.    Garage. 
Ov  :  er— Capt.  J.  F.  Moser,  Premises. 
Arcliiiect — ^None. 
Con'.ractor — Chas.    W.    Maekaa,    1091 

Park  St.,  Alameda. 

COST,  $425 

ADDITION 

(721)     NO.  2217  ENCINAL  AVE.,  Ala- 
meda.    Addition. 

Owner — P.  Burges,  Premises. 

Architect — None. 

Contractor— W.     W.     Billeston,     1717 
Stanton,  Alameda. 

COST,  $400 

ALTERATIONS 

(680)     NO.    176   DIVISADERO.     Alter 
residence;  new  sidewalk  and  gai'age 

Owner — Louis  Miller,  Premises. 

Architect — E.     A.      Jseumarkle,      1566 
O'Farrell.  San  Francisco. 

Contractor— Thos.        Christian,        542 
Haight,  San  Francisco. 

COST,    $1750 


ALTERATIONS 

(681)     NO.      427      FOLSOM.        Alter 
dwelling. 

Owner — Sylvanes  F.  Bowser. 

.'\rchitect— L.   M.   Gardner,     942   Pine, 
San  Francisco. 

Contractor — H.   C.  Matthies,    180   Jes- 
sie. Can  Francisco. 

COST,    $1190 


ALTERATIONS 

(682)     NO.  400  UTAH.  Alter  dwelling 
Owner — 0.   Dahlton,  Premises. 
Architect— W.      H.    Weeks,    75      Post. 

San  Francisco. 
Contractor— Chas.        Andrews,        1825 

Ellis,  San  Francisco. 

COST,  $1850 


ALTERATIONS 

(716)     NO.      6      MOUNTAIN      BLVD.. 

Oakland,     Alterations  and  additions 
Owner— John   Trethewey,  5  Mountain 

Blvd.,  Oakland. 
Architect — ^None. 
Day's  work.  COST,   $400 


DANCE  STUDIO 

(685)     SW  FIFTH  AND  STEVENSON 

Two-story  brick  dance  studio. 
Owner — ^Wal   Wilson. 
Engineer— Francis     Berndt.   829     Mo- 

nadnock  Bldg.,  San  Francisco. 
Contractor — Palmer   &   Peterson.   Mo- 

nadnock  Bldg.,  San  Francisco. 

COST,  $15,000 


ALTERATIONS 

(686)     NO.       341     MARKET.       Alter 

candy  store. 
Owner— H.  Kapetanakis,  748  Howard, 

San  Francisco. 
Architect — None. 
Contractor— Jas.  G.  Gobin,  46  Kearny, 

San  Francisco. 

COST,  $500 


FRAME  RESIDENCE 

(683)  W  TWENTY-EIGHTH  AVE 
160  N  Anza.  One-story  frame  resi- 
dence. 

Owner— U.  S.  Simonds,  251  27th  Ave., 
San  Francisco. 

Architect— E.  E.  Young,  251  Kearny, 
San  Francisco. 

Day's  work.  COST.  $3000 


FRAME    RESIDENCE 

(684)     LOT    23   BLK    11.   Forest    Hill. 

Two-story  frame  residence. 
Owner— Newell    Murdock   Co..    Hearst 

Bldg..  San  Francisco. 
Architect— Walter     C.   Falch.     Hearst 
■     Bldg.,  San  Francisco. 


Install 


INSTALL  WALL  BEDS 
(687)     NO.   1377-81   GEARY. 

wall  beds  in  apartments. 
Owner— Anna    Roylance,    1379    Geary, 

San  Francisco. 
Archritect — None. 
Day's,  work.  COST,  $500 


ALTERATIONS 

(688j     NO.   617  TURK.     Alter  ofBce. 

Owner— Hoover  Spring  Co.,   Premises 

Architect — None. 

Day's  work.  COST,  $300 


ALTERATIONS 

(689)     NO.   2328     LOMBARD.       Alter 
dwelling.  U 

Owner— J.  A.  Riddell.  ■ 

Architect — None. 
Day's  work. 


COST,  $509 


ALTE'RATIONS 

,690)  —SAN  BRUNO  350  NW  Thorn- 
ton Ave.    Alter  pool  room. 

Owner — S.  Ferrando,  2455  San  Bruno 
Ave.,  San  Francisco. 

Architect — None. 

Day's    work.  COST,   $476 

FRAME   D'W'ELLING 

(691)  NW  TWENTY-SIXTH  AVE  & 
Anza.     Two-story   frame   dwelling. 

Owner- James  Welsh,  2040  Balboa, 
San  Francisco. 

Architect None. 

Day's  work.  COST,  $3000 

FRAME    DWELLINGS 

(692)  W  TWENTY-SIXTH  AVE  25, 
50,  75,  100  N  Anza.  Four  two-story 
frame  dwellings. 

Owner— Jas.      Welsh,      2040      Balboa 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000  each 

FRAME  DWELLINGS 

(693)  N  ANZA  82-6,  110,  137-6  W  26th 
Ave.  Three  one-story  frame  dwell- 
ings. 

Owner— James    Welsh,    2040    Balboa, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  3000  each 

(694)  E  URBAN  DRIVE  158  S  Pico 
Ave.     One-story  frame  residence. 

Owner— Urban  Realty  Co.,  85  Cerritos 
Ave.,  San  Francisco. 

Architect— Joseph  A.  Leonard.  85  Cer- 
ritos Ave.,  San  Francisco. 

Day's  work.  COST,  $5000 


(695)     NO.   1063  TENNESSEE.     Alter 

for  garage. 
Owner — W.  Lelkamp,  Premises. 
Architect — None. 
Contractor— A.     Petersen,     2722     San 

Bruno  Ave.,  San  Francisco. 

COST,  $400 


ALTERATIONS 

(6%)     NO.  1060  CAPP.    Alter  flats. 
Owner — John  Virag,  Premises. 
Architect — ^None. 

Contractor— A.     Petersen,     2722     San 
Bruno  Ave.,  San  Francisco. 

COST,  $400 


FRAME  RESIDENCE 

(697)     W     LISBON   125     S     Amazon. 

Two-story  frame  residence. 
Owner — M.      Seligman,      435      Golden 

Gate  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 
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April  14,    1919 

Apr.  21.  1919— E  VALENCIA  100  S 
14th  iS  100  E  135  N  50  E  80  N  50 
W  215.  The  San  Francisco  Casket 
Co  to  P  R  Ward Apr.  17,  1919 

Apr.  21,  1919— W  SIXTEENTH  50  N 
Church  W  50xN  95.  R  E  Queen  to 
Martin  M  Fennell Apr.  15,  1919 

Apr.  21,  1919— NE  TWELFTH  AVE 
and  Balboa  57-6x100.  Alfred  T 
Morris  to  whom  it  may  concern.. 
April  16.  1919 

Apr.  21,  1919— W  SAN  BRUNO  AVE 
75  S  Mariposa  S  25xW  100.  Lor- 
enzo Farno  to  Wm  H  Graham 

April    10,    1919 

Apr.  22,  1919— N  LAKE  58  W  7th 
Ave  W  28XN  75.  C  0  Clausen  to 
whom  it  may  concern.  Apr.  21,  1919 

♦: 

LIENS  FILED. 


MACHINE  SHOP 

(«98)i     N  GEARY  45     W  Ninth     Ave. 

One-story  concrete  machine  shop. 
Owner— Chas.     Alsop,     1108      Hearst 

Bldg.,  San  Francisco. 
Architect — 'None. 
Day's  work.  COST,  $4500 


ALTERATIONS 

(699)     NW  EIGHTEENTH  &  THIRD. 
Alter  store. 

Owner — Mercantile     Trust  Co.,     Cali- 
fornia and  Montgomery,  S.  F. 

Architect — ^None. 

Contractor— E.   L.     Fischer,  62 
San  Francisco. 

COST,  $400 


Post, 


ALTERATIONS 

(700)     NW'PINE     AND      SANSOME. 

Alter  oflBce  huilding. 
Owner — Royal   Insurance  Co.,  Prem. 
Architect^Howells    &    Stakes,      New 

York  City. 
Day's  work.  COST,  $500 


ELEVATOR  ENCLOSURE 

(700)     NO.  2210  VALLBJO.     All  work 

for  passenger  elevator  enclosure  for 

residence. 
Owner — Claus  Schilling,  Premises. 
Architect— G.     A.   Applegarth,     Claus 

Spreckels  Bldg.,  San  Francisco. 
Contractor— Alfred  H.  Vogt,  1137  Hyde 

St.,  San  Francisco. 
Filed  Apr.  26,  '19.     Dated  Apr.  23,  '19. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $1490 
Bond,  none.  Limit,  May  23.  1919.  For- 
feit, none.  Plans  and  specifications 
filed. 


COMPLETION  NOTICES. 


San  Francisco  County. 

RBGORDEa)  ACC3BPTBD 

Apr.  19,  1919-^NE  SACRAMENTO 
and  Wea>ster  N  255-4i^xE  275. 
The  Board  of  Trustees  of  Leland 
Stanford  Jr  University  to  Otis 
Elevator  Co Apr.  15,  1919 

Apr.  19.  1919— N  GOLDEN  GATE 
Ave  137-6  W  Hyde  W  25xS  100. 
Augusta  Heyman  and  W  F  Jacobs 
to  Paul  K  Jones Apr.  19.  1919 

Apr.  19,  1919— S  GEARY  100  E 
Grant  Ave  S  76  SW  38  E  11  S 
193-4y4  NW  53-3%  N  to  pt  198  E 
33-4%  SW  36-11%  —  99-2%  NB 
Grant  Av  W  98«.  Bankers  Invst  Co 
to  Joseph  Musto  Sons-Keenan  Co_ 


San  Francisco  County, 

REXIORDED                                AMOUNT 
Apr  25,  1919— W  TWENTY-EIGHTH 
Ave  200  S  Anza  S  75xW  120.    Thos 
Maxwell     vs   M     G   Bugbee     and 
Evangeline    Field    Bugbee $156 


XOTICE   OF  NOJf-RESPO>SIBILITT. 

San  Francisco  County. 


Apr.  23,  1919— 'SE  LOMBARD  AND 
Laguna.  Ernest  H  Schilling  as  to 
improvements  on  leased  property 

Apr.  21,  1919— NE  THIRD  AND 
Stevenson  NW  40xNE  57-G.  Mer- 
cantile Trust  Co  Tr  Herman  Levy, 
dec'd.  as  to  improvements  on 
leased  property 


LEASES. 

San  Francisco  County. 


Apr.  23,  1919— N  MARKET  bet.  Mont- 
gomery and  Kearny,  No.  656  Market. 
Peter  D  Bernhard  to  M  S  McNamara 
24  months.     $4200. 

Apr.  23,  1919— E  MISSION  'het.  23rd 
and  24th;  Nos.  2749-51  Mission. 
Henry  &  Conrad  Gatzert  to  Jos  Al- 
timira.    5  years.    $7380. 

Apr.  25,  1919— NO.  34  TURK.  Chas 
W  Ward  to  F  F  Forman.  1  year. 
$25  per  month. 

Apr.  25,  1919^NE  GEARY  &  MASON 
10x53.  No.  376  Geary.  Fielding 
Hotel  Co  to  Josephine  N  Dallias.  4 
years  6  months.     $10,900. 

BUILDING  CONTRACTS. 
OAKLAND  AND  ALAMEDA  COUNTY. 

No.  O^vner                     Contractor  Amt. 

680  Suendermann   Owner  lOOO 

681  Troy   Lndry   .Owner  500 

682  Lemke    Metzo  925 

683  Asman    Asman  500 

683  Gilbbs    Gibson  4000 

684  Martens    Brown  1000 

685  Silva    Brown  500 

686  McKinnon    McKinnon  500 

687  Nicholas    Nicholas  450 

688  Rarick    Rarick      1800 

689  MoCracken    MoCracken  8000 

690  MacGregor    Owner  2850 

691  Same    Same  2900 

692  Same    Same  2900 

693  Liberty  Auto   Texdahl  9000 

694  Bengston    Owner        400 

695  Taylor    Taylor      1250 

696  Union  Constr  Owner      1450 
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697  Same    Same  1100 

698  Fidelity  .Bkly  Elec  44€ 

699  Same    Hillara  3090 

700  Same    Zelinsky  1260 

701  Same    David  7897 

702  Same    Knights  2226 

670  Plummer    Wagner  3000 

671  Nelson    Nelson  '5000 

672  Kelly    Kelly  990 

673  Leonard    Leonard  800 

674  Holmer    Holmer  500 

675  Swift    Emanuel  400 

676  Roth    jBritt  400 

677  Clecak    Modglin  400 

678  Seeley    X^otiurn        400 

679  Lincoln    Wolworth         400 

722  Edgecombe    Norris  5000 

723  Emery    Doss  4000 

724  Pfrang    Pfrang  3000 

725  Malley    Malley  3000 

726  Woodburn    Woodburn  3000 

727  Huffschmidt    ...Charleston  2990 

728  -Nichols    Nichols  2000 

729  Merquire    Nunes      1000 

730  Dawson    JMacGregoh        930 

731  Lofgran    Owner        800 

732  Yosemite    Lndry    Malley     500 

733  Hing    Quinge     500 

734  Dwaun    Standard        400 

738    Wendering    Owner      7500 

737  Marshall    .Whiting  2770 

738  Nelson    Arada  975 

739  Eltse    Schuessler  3400 

740  Larsen    Bertelsen  1200 

741  Price    Price  300 

742  Groves    .Groves  2500 

743  Jones    JVIurdock  500 

744  Garbon    Garbon  400 

745  Marchant    Rotary  456 

746  Dueball    Owner  400 

(680)  E  SEVEiNTH  200  N  University 
Ave.,  Berkeley.  One  and  one-half- 
story  5-room  dwelling.. 

Owner— J.  .Suendermann,  921  Univer- 
sity Ave.,  Berkeley. 
Architect— None. 
Day's  work.  COST.  $1000 

(681)  SW  GROVE -AND  DWIGHT 
Way,  Berkeley.     Addition. 

Owner— Troy  Laundry,  Premises. 
Architect— None.  __„„ 

Day's  work.  COST.  $500 

(682)  NO.  2367  TE3LEGRAPH  AVE.. 
Berkeley.     Brick  oven. 

Owner— C.  Lemke,  San  Francisco. 
Architect — None. 

Contractor— Paul  Metzo.  2029  Chan- 
ning  Way,  Berkeley. 

COST,  $925 

(683)  SACRAMENTO  AND  OREGON, 
Berlceley.     Shed. 

Owner— O.  E.    Asman,  2832     Texdahl, 
Berkeley. 

Architect— (None. 

Day's    work.  COST,    $500 

(683)'  W  ASHDUHY  AVE.  No.  2721, 
Berkeley.  Two-story  6-room  dwell- 
ing and  garage. 

Owner— J.  D.  Gibbs,  Elmwood  Apts., 
Oakland. 

Architect— J.  Gather  Newsom,  1756 
Broadway,  Oakland. 

Contractor— R.  N.  Gibson,  211  Federal 
Bldg.,  Oakland. 

COST,  $4000 

(684)  NO.  1921  E-TWENTY-FOURTH, 
Oakland.     Addition. 

Owner — Udriano  Martens,  Premises. 
Architect — ^None. 

Contractor— M.  Brown,  1922  E-14th, 
Oakland. 

COST,  11000 
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(dSo)     MV  E-FIFTEENTH  AND   18th 
Ave.,  Oakland.     Alterations. 

Owner — Joe  Silva.  1U85  Kennedy,  Okd. 

Architect — None. 

Contractor-^ll.    Brown,    1922    E-14th, 
Oakland. 

COST,  $500 


(&86)     NOiS.    2220-2228    SAN    PABU) 

Ave.,  Oakland.    Alterations. 
Owner — Wm.  .McK.nnou,  Premises. 
Architect — None. 
Day's  work.  CO'ST,  $500 


(687)  NO.  623  WASHINGTON,  Oak- 
land.    Addition. 

Owner P.  J.  Nicholas,  1515  Alice, 

Oakland. 

Architect — ^None. 

Day's  work.  COST,  $450 


(688)     NO.    3021    BROOKDALE,    Oak- 
land.    One-story    addition    to    dwlg. 
Owner — E.  R.  Rarick,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $1800 


(689)  E  ARI.MO  85  N  Walla  Vista, 
Oakland.     Two-story  8-room  dwlg. 

Owner — W.  J.  McCracken,  1327  Broad- 
way, Oakland. 

Architect — None. 

Day's  work.  COST,  $8000 


(690)  N  ALL.MAN  42  W  14th  Ave., 
Oakland.    One-story  5-room  dwlg. 

Owner— -C.  il.  .MacGregor,  470  13th, 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2850 


(691)  NW  FOURTEENTH  AVE  AND 
AUman,  Oakland.  One-story  6-room 
dwelling. 

Owner— 'C.  M.  MacGregor,  470  13th, 
Oakland. 

Architect — ^None. 

Day's  work.  COST,  $2900 


(692)  SW  FOURTEENTH  AVE  AND 
38th,  Oakland.  One-story  6-room 
dwelling. 

OAvner— .C.  -M.  MacGregor,  470  13th, 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2900 


(693)     N     E-TWELPTH    75    W      18th 

Ave.,    Oakland.         One-story    brick 

paint  shop. 
Owner — Liberty  Auto  Co.. 
Architect— James     W.   Plachek,     2014 

Shattuck  Ave.,  Berkeley. 
Contractor— C.  Texdahl,   3035  Harper, 

Berkeley.  COST, 


(694)  N  SUNNYSIDE  80  W  99th  Ave., 
Oakland.     One-stpry  2-room  dwlg. 

Owner— Harry  Bengston,  1718  96th 
Ave.,  Oakland. 

Architect — None. 

Dav's    work.  COST,   $400 


(695)  W  EIGHTH  AVE  90  S  E-lOth, 
Oakland.    One-story  warehouse. 

Owner— i.Melvina  A.  Taylor,  809  8th 
Ave.,  Oakland. 

Architect — None. 

Day's  work.  COST,  $1250 


(696)     KEY  ROUTE  BASIN,  Oakland. 

One-story  toilet  building. 
Owner — Union   Constr.   Co.,   Premises. 
Architect — Nor.e. 
Day's  work.  COST,  $1450 


(697)     KEY  ROUTE  BASIN,  Oakland. 


BUILDING  AND  ENGINEERING  NEWS 

One  story  restaurant. 
Owner — Union  Constr.   Co.,    Premises. 
Architect — None. 
Day'f   -vork.  COST,  $1100 

(698)  NE  AND  NW  CORS.  MILVIA 
and  Carlton,  Berkeley.  All  work 
for  electrical  wiring  for  seven  one- 
story  frame  dwellings. 

Owner— Fidelity,  Mortgage  Securities 
Co.  of  California,  1st  National  Bank 
Bldg.,  Berkeley. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 

Contractor — Berkeley  Electric  Co., 
2142  Center,  Berkeley. 

Filed  Apr.  22,  '19.    Dated  Apr.  18,  '19. 
Completed  electric  work  in  each 

house    $48.00 

Usual    35    days 110.50 

TOTAL  COST,  $446.50 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 

(669)     LATHING  AND  PLASTERING 

on  above. 
Contractor— A.    J.   Hillan,   2018   Eagle 

Ave.,  Alameda. 
Filed  Apr.  22,  '19.    Dated  Apr.  18,  '19. 

On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $3090 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

(700)  PAINTING,  TINTING  AND 
paper  hanging  on  above. 

Contractor — D.  Zelinsky  &  Sons.,  Inc., 
422  Turk,  San  Francisco. 

Filed  Apr.  22,  '19.    Dated  Apr.  18,  '19. 

As    work    progresses 75% 

Usual  35  days 25% 

TOTAL  COST,  $1260 

Bond,  limit,  forfeit,   none.     Plans  and 

specifications  filed. 

(701)  EXCAVATING,  MILL  WORK, 
sash  and  doors,  stairs,  carpenter 
work,  rough  hardware,  metal  corner 
beads,  building  paper,  fences,  floors, 
(except  hardwood  floors)  on  above. 

Contractor— W.  J.  Davis,  2428  Linden 
Oakland. 

Filed  Apr.  22,  '19.  Dated  Apr.  18,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $7897 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 

(702)  PLUMBING  WORK  AND  Fix- 
tures, sewer  work,  gas  pipe  leaders 
and  flashings  on  above. 

Contractor— C.  W.  Knights,  1231  Vir- 
ginia,  Berkeley. 

Filed  Apr.  22,  '19.    Dated  Apr.  19,  '19. 

Each   house   roughed   in $159.00 

Each    house    completed 79.50 

Usual  35  days 556.50 

TOTAL  COST,  $2226.00 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 

(670)  SW  FRONT  AND  PINE.  Girls' 
rest  room  on  roof  of  Class  "C"  bldg. 

Owner— W.     A.   Pluinmer     Mfg.     Co., 

Premises. 
Architect — None. 
Contractor— Geo.  Wagner,  251  Kearny, 

San  Francisco. 

COST,  $3000 

(671)  E  THIRTIETH  AVE  240  N 
Irving.    Two  two-story  frame  dwlgs 

Owner — ^Fernando  Nelson  &  Sons,  2701 

Lincoln  Way,  San  Francisco. 
Architect— iNone. 
Day's  work.  COST,  $2500  each 


(672)  W  ORIZABA  150  to  180  S 
Randolph.  One  and  one-half-story 
5-room  frame  cottage. 

Owner — James  Kelly,  265  Orizaba  Ave 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $990 


(673)     NO.   1147  GUERRERO.       Alter 

residence. 
Owner — (Mrs.  Leonard,  Premises. 
Architect-^.  E.  Evans,  2569  Mission, 

San  Francisco. 
Day's  work  and  Sub^Contracts. 

COST.  $800 


(674)     NO.  79  CHATTANOOGA.  Erect 

concrete  bulkhead. 
Owner — A.  Holraer,  Premises. 
Architect — None. 
Day's   work.  COST,   $500 


(675)     NO.  643  MARK!E}T.    Alter  store 
Owner — Swift,  Inc.,  Premises. 
Archotect — ^Non«. 

Contractor-^L.     &  E.     Emanuel,    Inc., 
1530  Filbert,  San  Francisco. 

COST,  $400 


(676)     NO.   495  BELVEDERE.     Alter- 
ations. 

Owner — W.  Roth,  Premises. 

Architect — None. 

Contractor — O.    W.    Britt,    1115    Scott, 
San  Francisco. 

COST,  $400 


(6T7)     N   TWENTIETH    75    E   Third. 

Alter  store  room. 
Owner— Peter  Clecak,  614  20th,  S.  P. 
Architect — ^None. 
Contractor— B.     F.  Modglln,     263     4th 

Ave.,  San  Francisco. 

OOST,  $400 


(678)  NO.      146      CENTRAL      AVE. 
Alter  for  private  garage. 

Owner— Joseph     Seeley,     152    Central 

Ave.,  San  Francisco. 
Architect — None. 
Contractor— Chas.   Coburn,   4030   24th, 

San  Francisco. 

COST,  $400 

(679)  NO.  891  MARKET.  Alter  store 
Owner — ^Lincoln      Realty     Co.,     Mills 

Bldg.,  San  Francisco. 
Architect — None. 
Contractor — F.  W.  Woolworth  Co.,  410 

Rialto  Bldg.,  San  Francisco. 

COST,  $400 


2333 


(722)     E  VIEW  60  and  100  S  Mather, 

Oakland.     Two     one-story     5-room 

dwellings. 
Owner— R.       P.       Edgecombe, 

Waverly,    Oakland. 

Architect None. 

Contractor.  ...Norris       &       Edgecombe, 

2828  Richmond  Ave..  Oakland. 

COST,  $2500  each 


(723)  NO.  547  FORTY-FIRST,  Oak- 
land. Two-story  12-room  addition  to 
apartments. 

Owner— Lillian  E.  Emery,  551  41st, 
Oakland. 

Architect — ^None. 

Contractor— C.  A.  Doss,  2028  E-15th, 
Oakland.  COST,  $4000 


(724)  W  ZORAH  AVIE  80  N  Cleve- 
land, Oakland.  One  and  one-halt- 
story  6-room  dwelling. 

Owner— C.  J.  Pfrang.  5487  Clareraont 
Ave.,  Oakland. 

Architect — -None. 

Day's  work.  COST,  $3000 


J5)  \V  ROSAL  AVE  100  S  Lake- 
shore  Ave.,  Oakland.  One-story  5- 
rooni  dwelling. 

?ner— F.    T.     Malley,    3001      Grove. 
Jakland. 
chitect — None. 
,y's  work.  COST,  $3000 

J6)     W  PARK  BLVD.  245  E  BJverett 

\ve..  Oakland.       One-story     6-rooni 

Iwelling. 

irner--Grace   C.   Woodburn,   341   Al- 

catraz  Ave..  Oakland. 

chitect — None. 

ntractor— Paul     E.  Woodburn,     341 

^catraz  Ave.,  Oakland. 

COST,  $3000 


27)     S  WESLEY  44  W  Newton  Ave., 

Oakland.     One-story  5-room  dwlg. 

,ner— Walter       Huffschmidt.       1068 

10th.  Oakland. 

xihitect — None. 

ntractor — C.     E.     Charleston,     5627 

Genoa,  Oakland. 

COST,    $2990 


28)  N  FOOTHILL  BLVD.  60  W 
60th  Ave.,  Oakland.  One-story  five- 
room  dwelling. 

foer— Chester  S.  Nichols,  2449  66th 
Ave.,  Oakland, 
■chitect — ^None. 

ly's  work.                           COST,  $2000 
♦ 

29)  NO.  653  FIFTY-FOURTH, 
Oakland.    Addition. 

ener — J.    H.    Merquire,    Premises, 
•chitect — None. 

intractor — Geo.  W.  Nunes,  5430 
Dover,  Oakland. 

COST,  $1000 

30)  N  E-TWENTY -FIRST   200     W 
23rd  Ave.,  Oakland.    Fire  repairs. 
irner — 'Mrs.      Dawson,       123     Monte 
Cresta  Ave.,  Oakland. 

■chitect — None. 

mtractor — J.  R.  McaGregor,  731  6th, 

Oakland.  COST,  $930 


31)    S  ■W^LKIE   193   E  Thompkins, 
Oakland.     One-story  4-room  dwlg. 
wner— A.  E.  Lofgran,  593  18th,  Okd. 
rchitect — None, 
ay's  work.  COST,  $800 


32)     SE     FORTY-SEVENTH     AND 

Grove,  Oakland.     Addition. 

wner — Yosemite  Laundry. 

rchiteci — None. 

mtractor— F.  T.  Malley,  3001  Grove, 

Oakland.  COST,  $500 


BUILDLVG  AND  ENGLNEERING  NEWS 

Contractor-^oi'bett    &    Bayliss,    1110 
Franklin,  Oakland. 

COST,  $400 


'S3)     NO.  457  STOW  AVE.,  Oakland. 

Alterations  and  additions. 

wner — Lew  Hing,  Premises. 

rchitect — None. 

Mtractor — Geo.  Quinge,  817  Laguna, 

San  Francisco. 

COST,  $500 


^34)    NO.   2838  HANTMAH,     Oakland. 

Alterations. 

wner— R.  A.  Dwaun,  310  12th,  Okd. 

rchitect — None. 

ontractor— Standard    Fence    Co.,   310 

12th,  Oakland. 

COST,  $400 


■35)     NO.    421    THIRTEEN-TH,    Oak- 
land.   Alterations, 
wner— 'Mrs.  R.  Hines.  Premises, 
rchitect— None. 


(736)  E  Mckinley  AVE  250  S  Ban- 
croft Way,  Berkeley.  Two-story  16 
room  apartments. 

Owner — J.  Wendering,  1911  Addison, 
Berkeley. 

Architect — None. 

Day's    work.  COST,    $7500 


(737)  NO.  3044  TELEGRAPH  AVE., 
Berkeley.  One  and  one-half-story  5 
room  dwelling. 

Owner — Cecilia    Marshall,    Premises. 

Architect — None. 

Contractor — Homer    Whiting    and    F. 

W.  Thaxter.  3033  Regent,  Berkeley. 

COST,  $2770 


(738)     NO.    1713    PBLTON,    Berkeley. 

Addition. 
Owner — Capt.  N.  P.  Nelson,  Premises. 
Architect — None. 
Contractor— Thos.  Arada,  861  Oak  St., 

Alameda.  COST,  $975 


(739)  E  THE  ALA.MEDA  100  S  Los 
Angeles,  Berkeley.  One-story  six- 
room  dwelling. 

Owner — Ralph  Eltse,  Berkeley. 

Architect — None. 

Contractor— H.  H.  Schuessler,  2636 
Telegraph  Ave.,  Berkeley. 

COST,  $3400 


1740)     NO.  104  MONTE  CRESTO  AVE 

Oakland.    Addition. 
Owner — Ole  Larsen,  Premises. 
Architect — None. 
Contractor— S.  J.   Bertelsen,  667  39th. 

Oakland.  COST,  $1200 


(741)  S  KEN':mORE  AVE  300  W  Lake- 
shore  Ave.,  Oakland.  One  and  one- 
half-story  6-room  dwelling. 

Owner — Raymond  D.  Price,  5991 
Howell,   Oakland. 

Architect — None. 

Contractor — Price  Bros.,  5991  Howell, 
Oakland.  COST,  $3000 


(742)  W  TWENTY-SECOND  AVE  230 
S  E-27th,  Oakland.  One-story  5- 
room  dwelling. 

Owner—Jesse  W.  Groves,  2633  22nd 
Ave.,  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $2500 


(743)  NO.  2620  E-TWENTY-SEVENTH 

Oakland.    Tank  tower. 
Owner — Mrs.  Jones,  Premises. 
Architect — None. 
Contractor— L.      W.      Murdock,      1310 

Webster,  Oakland. 

COST,  $500 


(744)  W  LOMA  VISTA  400  N  Kansas 
Oakland.     One-story   4-room   dwlg. 

Owner — W.  J.  Garbon  ,  3765  Loma 
Vista,  Oakland. 

Architect — None. 

Day's   work.  COST,   $400 


(745)     N'E  m'ELPTH  AND  MYRTLE. 

Oakland.    Oil  burner. 
Owner— A.  H.  .Marchant,  5th  &  Powell, 

Emeryville. 
Architect — None. 
Contractor — Rotary  Oil  Burner  Co. 

COST,   $456 


Owner— F.  C.  Dueball,  Premises. 

Architect — None. 

Day's  work.  -  COST,  $500 


(  OJIPLETIOX  XOTICES. 


Apr.  19,  1919— SW  E-TW^NTY- 
eighth  80  N"\V  Tenth  Ave  NW  40x 
SW  100,  Okd.  Joseph  Coward  to 
whom  it  may  concern... _Apr.  18,  1919 

Apr.  19,  191!)— NW  TENTH  AVE  50 
SW  E-28tb  SW  50xNW  80,  Okd. 
Joseph  Coward  to  whom  it  may 
concern April   18,  1919 

Apr.  19,  1919— SW  E-28th  and  NW 
Tenth  Ave  N^'  80xSW  50,  Okd. 
Joseph  Coward  to  whom  it  may 
concern April   18,   1919 

Apr.  24,  1919— E  COR.  LAKBSHORE 
and  Spring  Aves,  Okd.     Rudolph 

C  Druhe  to  Fred  J  Westlund 

April  14,  1919 

Apr.  24,  1919— NW  68  LOT  24  Map 
Bond  Tract,  Okd.  R  P  Edgecombe 
to  R   P  Edgecombe     and     Justus 

Norris Apr.   19,   1919 

^ 

LIENS  FILEU. 


Alameda  County. 

Recorded  Amount 
Apr.  24,  1919— W  LINE  RIGHT-OF 
way  Northern  Railroad  437  N  di- 
vision line  bet  lands  of  J  S  Emery 
and  Edward  Waird,  same  existing 
.June  22,  1883,  if  said  line  be  ex- 
tended westerly,  N  56.50  NW  315 
NE  56.50  SE  317,  also  being  on  N 
line  ppty  F  H  Hood  355  W  pf 
pt  on  W  line  of  right-of-way  of 
Northern  R  R  distant  thereon 
49.50  N  intr  division  line  J  S 
Emery  and  Ed  Wiard  as  same  ex- 
sisted  on  June  22,  1883,  if  extend- 
ed westerly  NW  40.70  SE  56.50  SE 
37.60  N'^V  56.50,  Emerj-ville. 
Hogan  Lumber  Co  vs  Hood  Can- 
ning Co,  Ida  Post,  Bert  R  Post  and 
B    F    Marshall $533.93 


BUILDI-XO  COXTRACTS. 


Fresno   County. 

LOT  2  BLK  15,  Alta  Vista  Tct,  Fresno. 

Frame  dwelling  and  garage. 
Owner — Alta  Vista  Homes  Co. 
Architect — None. 
Contractor — W.     H.     Ackerraan,     3620 

Kerckhoff  St.,  Fresno. 

COST,  $5250 


LOT   "D"    BLK     5,   Alta   Vista     Tct.. 

Fresno.  Frame  dwelling  and  garage 
Owner— Alta  Vista  Homes  Co.,  Fresno 
Architect — ^None. 
Contractor— W.     H.     Ackerman,     3620 

Kerckhoff  St.,  Fresno. 

COST,  $8000 


NOS.  137-441-445  ROOSE\'ELT  ST., 
and  Nos.  1302  and  1338  Ferger  Ave., 
Fresno.     Five   frame  dwellings. 

Owner — Central  California  Land  & 
Imp.  Co.,  210  Trust  Co..  Bldg.,Fresno 

Architect — None.  - 

Contractor— R.  C.  Blackwell,  210  Trust 
Bldg.,  Fresno. 

COST,  $3850  each 


(746)     NO.  5940  FRKMONT,  Oakland. 
Alterations. 


IX)TS  4  TO  8  BLK  232,  Fresno.    Frame 

store. 
Owner — Theo.  Wahrivein,  Fresno. 
Architect  -None. 
Contractor — John  Hermann,  Fresno. 

COST,  $1600 


12 
LOTS  19  TO  32  BLK  219,  Fresno.  Mill 

building. 
Owner — Madarys  Planing  Mill  Co.,  860 

"H"  St.,  Fresno. 
Architect — None. 
Dav's  work.  COST,  $31,000 


BUILDING  AND  ENGINKKRING  NKWS 

Owner— Mehetaljle  Long.  Stockton. 

Architect — ^Noue. 

Day's  work.  COST,  $2300 


ADDITION 

SELMA,  Fresno  Co.    All  work  for  ad- 
dition   and    remodeling    of   fireproof 
bank  building. 
Owner— First  National  Bank  of  Selma. 
Architect— E.  Malhewson,  Cory  Bldg., 

Fresno. 
Contractor— Anton     Johnson,     Kings- 
burg,  Cal. 
Filed  Apr.  21,  '19.    Lated  Apr.  18,  19.^ 

Monthly  payments  of 75% 

Usual  35  days 25a 

TOTAL  COST,  $26,600 
Bond,  $13,300.  Sureties,  C.  J.  Stone  & 
A  T.  Carlson.  Limit,  105  days.  For- 
feit, $20  per  day.  Plans  and  specifica- 
tions filed. 


FRAME  DWELLING 

LOTS   25   AND   26   BLK   1,  Allen   and 

Binford     Tract,      Fresno.         Frame 

dwelling  and  garage. 
Owner— G.  H.  Stivers,  3452  Illinois  St.. 

Fresno,  Cal. 
Aroliitect — None. 
Day's  work  COST, 


BUILDING  COXTRACTS. 


Saeramoiito  Counfy. 

FRAME  DWELLING 

NO.  2126  THIRTY-SIXTH  St.,  Sacra- 
mento. One-story  5-room  frame 
dwelling. 

Owner— W.  B.  Phillips,  4139  4th  Ave., 
Sacramento. 

Architect — None. 

Day's  work.  COST.  $2200 


San  Joaquin  County. 


LIENS  FILED. 


San  Joa(|uiu  I'onnty. 


Recorded                                         Amount 
Apr.  18.  1919— LOTS  10  AND  12  BLK 
38,  E  of  Center  St.,  Stockton.    0  K 
Brown    (Hoosier   Kitchen  Cabinet 
Co)  vs  W  H  Bennett $539.07 


FRAME    DWELLING 

NO.  408  TWENTY-NINTH  ST.,  Sacra- 
mento. One-story  5-rooin  frame 
dwelling. 

Owner— W.  C.  Wright,  1224  41st  St., 
Sacramento. 

Architect — None, 

Day's  work.  COST,  $2100 

DWELLING 

NO.  1315  TWENTY-FIFTH  ST.,  Sac- 
ramento.   Frame  dwelling. 

Owner— H.  M.  Todd.  1730  "T"  St.,  Sac- 
ramento. 

Architect— None. 

Day's  work.  COST.  $350O 

TILE  FLOOR 

NO.  800  "J"  ST.,  Sacramento.     Install 

tile  floor. 
Owner— Henry    Mitau.    1517    "M'     St., 

Sacramento. 
Architect— None. 
■  Day's  work.  COST,  $1100 

BlILDINi;  CONTR AC TS. 


(ANAL    IMPROVEMENT    PLANNED. 

PHOENIX,  Ariz.— The  estimated 
cost  of  canal  construction,  permanent 
improvements  and  ^QUipment  for  the 
year  beginning  October  1,  1919,  as 
made  by  the  board  of  governors  of  the 
Salt  River  Valley  V\^ater  Users  Asso- 
ciation amounts  to  $140,000,  divided  as 
follows:  Arizona  canal  cut-off,  $30,- 
000;  installation  of  needle  valves, 
$35,000;  Salt  canal  feeder,  $6,000;  land 
and  buildings,  $49,000;  equipment. 
$20,000.  F.  M.  Wilkinson  is  President 
and  Chas.  A.  Van  der  Veer  is  Secre- 
tary of  the  association. 
(27638)     E 

BIi>S  WANTED  FOR  BRIDGE. 

PHOENIX,  Ariz.— Until  12  noon. 
May  19,  bids  will  be  received  by  State 
Engineer  Thomas  Maddock,  Phoenix, 
for  furnishing  plans  and  specifica- 
tions and  constructing  a  bridge  across 
the  Verde  Valley  at  Cottonwood,  near 
Jerome,  Ariz.  There  is  $40,000  avail- 
able. Profile,  topographic  map  and 
general  specifications  may  be  ob- 
tained by  addressing  the  State  Engi- 
neer. 
.     (27637)     E 


HIGHWAY   BONDS. 

TOMBSTONE,  Ariz. — A  special  «!< 
tion  to  vote  on  the  issuance  of  $ 
000,000  bonds  fox  the  construction 
improved  highways  in  Cochise  cour 
will  be  called  by  the  Supervisors 
response  to  a  demand  from  taxpaye 
The  proposed  bond  issue  will  co> 
the  following  projects: 

Central    highway    from    Douglas 
Willcox  by  way  of  West  Wells,  Pear| 
Cochise    to    Willcox,    6?    miles.     Ei 
mated  cost,   $475,000. 

Road  from  Benson  north  to  Dishi 
county  line,  six  miles;    $30,000. 

Road  from  Benson,  north,  20  mill 
$150,000. 

Road  from  junction  qf  Hereto : 
Naco  road  to  Forest  reserve  in  Rul 
sey  canyon,  2S  miles;   $450,000. 

Road  from  Forest  ranch  to  Gleesj 
19  miles,  and  surface.  Double  Adi 
road,  8  miles;   $140,000.  I 

Road  from  West  Wells  to  Chj 
cahua  mountains,  19  miles;  $50,000.1 
Road  from  a  point  on  the  Bord 
land  route  near  Arizona-New  Mei 
state  line  to  connect  with  Hill  ' 
road,  10  miles;   $60,000. 


BIDS  WANTED  FOR  SEW  ER  W  ORK. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Until  10'  a.  m.  May  2,  bids  will  be 
received  by  the  City  Clerk  for  con- 
struction',  of  a  clay  pipe  sewer  in 
Lonia  Vista  Drive  between  the  outfall 
sewer  and  St.  James  Place,  in  Corvo 
Court  and  a  portion  of  Maine  avenue. 
Certified  check  or  bond  for  10  per 
cent  required  with  each  bid.  The 
work  will  be  done  under  the  improve- 
ment act  of  1911.  H.  C.  Waughop, 
City  Clerk. 


FRAME  D\\'ELLINGS 

VILLA   ADDITION,  Stockton,     Three 

fra -le  dwellings. 
Ovrer— F.  C,  Garlich,  Stockton, 
Architect — None. 
Day's  work.  COST,  $1500  each 


ALTI^R  ATIONS 

PIIXJKl.M  ST.,  bet.  Market  and  Wash- 
ington, Stockton.    Remodel  building. 


ESTIMATE   REPAIRS   TO   PIER. 

REDONDO  BEACH,  Los  Angeles 
Co.,  Cal.— Leeds  &  Barnard.  CenU-al 
Building,  Los  Angeles,  engineers, 
have  submitted  an  estimate  to  the  City 
Trustees  of  the  cost  of  repairing  the 
municipal  pier,  placing  the  amount  at 
$40,000.  It  is  proposed  to  round  out 
the  pier  at  the  •  point  where  it  was 
broken  off  by  the  storm  and  not  ex- 
tend it  as  originally  built.  An  elec- 
tion will  be  called  to  vote  ou  the  issu- 
ance of  bonds  for  the  repair  of  the 
pier. 


BIDS    WANTED    FOB   STREET 
PROVEMENT. 

LONG  BEACH,  Los  Angeles  Co.,  t 
—Until  10  A.  M..  May  6,  bids  will 
received  by  the  City  Clerk  for  grac 
and  paving  with  asphalt  macadam 
roadway  in  Park  Court  betwi 
Twelfth  street  and  Anaheim  street.) 

Also  separate  bids  tor  grading 
paving  with  asphalt  macadam  j 
alleys  in  Blocks  47,  49  and  70,  AU( 
tos  townsite.  The  work  will  be  ci 
under  the  improvement  act  of  1 
H.  C.  Waughop,  City  Clerk. 


TO      INSTALL      TWO      FUMPI 
STATIONS. 

FRESNO,     Fresno     Co.,     Cal.— 
Fresno     City     Water     Company 
nounces   that   two   new   pumping 
tions  will  be  established,  one  neat 
Santa  Fe  Railroad  at  the  end  of 
hon  avenue  car  line,  and  the  otht 
the  lower  end  of  "C"  street  near  • 
fornia  street.     Drilling  of  one  we 
about  completed  and  just  starlet 
the  other. 


Street  Improvement  Contract  Aw« 

LOS  ANGELES,  Cal.— George 
Oswald,  0.  T.  Johnson  Bldg., 
awarded  the  contract  on  April  2 
the  Board  of  Public  Works  for 
improvement  of  Huntington  Drive 
other  streets  in  the  Rcse  Hill 
Pyrites  street  improvement  disi 
The  contract  price  is  $115,286.30J 
involve*  3596  sq.  ft.  rough  gradll| 
grade  at  5c  sq.  ft.*;  3596  sq.  tt.  fli 
ing  grade,  oiling  and  rolling  at  4i 


180,152  sq.  ft.  grading  to  finished 
grade  for  protected  concrete 
ng  at  7c  sq.  ft.;  180,1.52  sq.  ft.  pro- 
id  concrete -paving  at  21c  sq.  ft.; 

lin.  ft.  cement  curb  at  4.5c  liu.  ft.; 

sq.  ft.  cement  sidewalk  at  13c  sq. 
702  sq.  ft.  concrete  gutter  at  20c 
It.;  storm  drain  complete,  |45,84€; 
tary  sewer,  $2,000,  and  pedestrian 
iray,  $13,000.  Other  bids  received- 
t  as  follows:  Brvant  &  Austin," 
,  $121,530.44;  George  R.  Curtis, 
',463.06;  F.  V.  McPeak,  $129,493.04; 
g.  D.  Stoteras,  $130,901.98;  Fair- 
d-Gilmore-  Wilton  Co.,  $134,121.72; 
on  &  Brain,  $135,760.43;  James  H. 
ney,  $145,002.06. 

RPARI-NG    HIGHWAY    SIKVETS 

L  CENTRO,  Imperial  Co..  Cat.— 
county  highway  commission  has 
a  instructed  to  prepare  necessarj 
reys  and  specifications  for  the  pro- 
ed  system  of  paved  county  high- 
PB  for  which  Imperial  County  will 
Mked  to  vote  $1,500,000  bonds. 

WORK  ST.iRTED  ON  POWER 
PLA>T. 

■RESNO.  Cal.— Work  has  been 
rted  by  the  San  Joaquin  Light  & 
wer  Company,  A.  G.  Wishon,  man- 
ir,  on  the  $2,500,000  hydroelectric 
nt  which  it  will  build  on  the  San 
iquin  river  near  Auberry.  A.  C. 
TT  is  the  engineer  in  charge  of  the 
rk.  Roads  are  being  built  to  hau. 
terials  and  work  has  been  started 
the  tunnel  which  will  be  two  miles 
ig.     A   dam   is   also  being  built  on 

I  river  at  the  entrance  to  the  tunnel. 
1113)     1st  report  Feb.  7;    2nd  Feb. 

OTT  HIGmTAT  BIDS  WANTED. 

IfEJRCED.     Merced  Co.,     Cal.— Bids 

II  be  received  by  the  County  Board 
Supervisors,  P.  J.  Thornton,  County 
erk,  up  to  May  8th.  10  A.  M.,  for  the 
provements  of  Livingston-  Milliken 
>ad  Section;  also  for  the  iraprove- 
•nt  of  Merced-  Chowchilla  Road 
«tlon  1. 

HIGHWAY   BONDS. 

NAiPA.  Napa  Co.,  Cal.— When  the 
»ard  of  Supervisors  meet  this  week 
is  expected  that  they  will  call  a 
»ecial  election  on  the  question  of 
mding  Napa  County  for  $500,000  to 
lild  a  cement  highway  from  Napa  to 
alistoga. 

CEMENT  BIDS   WANTED. 

ifERCED,  Merced  Co.,  Cal.— Bids 
ill  be  received  by  the  County  Super--. 
Isors  up  to  May  6th.  10  A.  .M..  for  fur- 
isbing  the  county  with  cement  re- 
ttlred  for  highway  work  to  be  done 
nder  the  bond  issue  of  1918. 

Further     information     may     ba  h.  .1 


BUILDING  AND  ENGINEERING  NEWS 
from  County  Clerk  P.  J.  Thornton  at 
Merced. 


ROCK    BIDS    WANTED. 

MERCED,  Merced  Co.,  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors, P.  J.  Thornton,  County  Clerk, 
up  to  May  6th,  10  A.  M..  for  furnishing 
the  county  with  coarse  and  fine  ag- 
gregates for  highway  work  to  be  done 
under  the  bond  issue  of  1918. 
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According  to  the  present  plans  of 
the  Board,  the  election  will  be  called 
about  the  fir.?t  of  June.  This  will  per- 
mit sufficient  time  for  an  intensive 
campaign  in  the  interests  of  the  bonds. 


STREET  WORK  BIDS  ORDERED. 

LODI,   San   Joaquin   Co.,   Cal.— The 
Board  of  Trustees  has  ordered  the  City 
Clerk  to  advertise  for  bids  for  paving 
Lee  Avenue  and  Locust  Street. 
(26777)     1st  report  Mar.  15,  1919.     E 

PROPERTJY        PIRCHASED        lORi 
BRIDGE. 

OAKLAND.  Cal.— A  resolution  has 
been  adopted  by  the  County  Super- 
visors completing  the  purchase  of  four 
lots  from  David  Bercovich  and  Edward 
.Markovits  at  Fourth  and  Webster 
streets  for  the  new  estuary  'bridge  at 
$25,000. 
(15672)     l9t  report  Apr.  30;  2nd  June 


Plans   Being  Prepared. 
BUNGALOWS  Cost,  $3,000  each 

OUT  OF  TOWN. 
Sis  frame  bungalows. 
Owner — V.'ithheld. 

Architect— Walter  King,  312  New  Call 
BIdg.,  San  Francisco 


KRID(iE    BIDS    W.ANTE.*. 

EUREKA,  Humboldt  Co.,  Caf.— 
Plans  j-.nd  specifications  for  two  new 
bridges  have  been  received  by  H.  F. 
Ferriil  from  the  United  States  Bureau 
of  Roads,  and  may  be  examined  at  his 
office  at  627  Fifth  street.  Bids  for  con- 
struction w^ill  be  opened  May  12. 

One  of  the  new  bridges  is  a  wood- 
en structure  to  cross  the  Salmon 
River  four  miles  below  Forks  of  Sal- 
mon. The  other  is  a  suspension 
bridge  across  the  Trinity  at  Jerry 
Smith's  place,  Haw^kins  Bar. 


TO  MAKE  LODGE   ROOM  .VLTEBA- 
TIONS. 

V\'O0DLAND,  Yolo  Co.,  Cal.— Plans 
for  a  union  fraternal  club  hall  in  this 
city  have  failed,  the  lodges  being  un- 
willing to  finance  the  proposition. 
George  Ketch,  a  leader  in  local  fra- 
ternal societies,  says  he  will  have  a 
company  organized  this  coming  week 
to  take  over  quarters  owned  by  the 
Hall-Luhr  estate  of  'Sacramento. 
Ketch  says  club  rooms  will  be  fitted 
up  for  the  entertainment  of  men  and 
women.  A  dancing  hall,  pool  and  (bil- 
liard room,  bowling  alley,  reception 
rooms  and  lunch  rooms  are  included. 

PREPARING     PL.A5S     FOR     TWO 
SCHOOLS. 

AXAHEm.  Orange  Co.,  Cal.— Ar- 
chitect Theodore  C.  Kistner,  Ameri- 
can National  Bank  Bldg.,  San  Diego« 
has  been  engaged  by  the  trustees  of 
the  Anaheim  grammar  school  district 
as  architect  tor  two  new  school  build- 
ings for  which  the  voters  will  be  asked 
to  authorize  a  bond  issue  as  soon  as 
preliminary  drawings  and  estimates 
are  made.  It  is  the  intention  to  raze 
the  old  Central  school  and  erect  on 
the  site  a  new  one-story  building  con- 
taining ten  class  rooms  and  a  kinder- 
garten. A  building  containing  three 
grade  rooms  and  a  kindergarten  will 
be  erected  on  the  east  side.  A  site 
for  this  building  must  'be  purchased. 


ROAD  BONDS. 

SA.NTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—Decision  to  call  a  bond  issue  to  the 
amount  of  $924,000  Cor  good  roads  has 
been  reached  by  the  Board  of  Super- 
visors. 

The  road,  if  the  1)ond  issue  Is  ap- 
proved 1)y  the  voters,  will  be  of  5-inch 
concrete  construction. 

It  will  be  18  feet  wide  from  Santa 
Cruz  to  Soquel  and  from  the  Five-Mile 
House  to  Watsonville  and  from  Wat- 
sonville  to  the  Rowe  corner.  The  re- 
mainder of  the  road  will  be  of  16  foot 
construction  except  a  section  of  the 
Boulder  Creek  road  which  will  only  be 
r,  r?et  wide. 


(  OMPLETE  LIST  OF  BII>S  FOR  l. 
S.  HIGHWAY  IMPROYEMENT. 
SA.N  FRA.NCI3CO— The  following  is 
a  complete  list  of  the  bids  received 
April  21st  by  the  District  Engineer. 
Bureau  of  Public  Roads,  U.  S.  Dspart- 
ment  of  Agriculture,  886  Mills  Bldg., 
San  Francisco: 

For  constructing  or  improving  the 
National  Forest  Road  project  located 
within  or  partly  within  the  Klamath 
National    Forest,   Siskiyou    County: 

W.  A.  Bechtel,  631  Market  St.,  San 
Francisco,  $267,550;  contractor  to 
furnish  explosives. 

Guy  F.  Atkinson,  $412,262;   contrac- 
tor,   furnishes      er.plosives;      $406  262 
explo.sives    furnished   by   Government. 
Daniel  O'Day,  $296,813.50,  explosives 
furnished    by    contractor;    $286,813.50 
explosives  furnished  by  Government. 
Engineer's    estimate,    $201,382.10. 
For  constructing  or   improving  the 
Klamath  River  (Orleans  Section)  and 
Salmon    River    National    Forest    Road 
projects  located  within  or  partly  with- 
in the  Klamarti  Na'innal  Forest,  Hum- 
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■boldt  and  Siskiyou  Counties.  Approx- 
imately   10. -1   miles: 

W.  B.  Arndt,  1024  Chronicle  Blodg.. 
San  Francisco,  $204,736.65,  contractor 
furnish  powder;  $lDi1,!)91,65  powder 
furnished  by  Government. 

W.  A.  Bechtel,  $235,552.80  contractor 
furnishing  powder. 

Engineer's   Estimate,  .$178,969.98. 

For  constructing  or  improving  the 
Klamath  River  (Orleans  Section)  Na- 
tional Forest  Road  project  located 
within  or  partly  within  the  Klamath 
National  Forest,  Humboldt  Coun'y. 
Approximately  7.4  railes: 

W.  A.  Bechtel,  $175,488.40  contractor 
furnish  powder. 

W.  B.  Arndt,  $151,243.45  furnishing 
powder;  $149,002.45,  Government  to 
furnish  powder. 

Engineer's  estimate,  $131,571.63. 

The  bids  have  been  forwarded  to 
Washington  with  recommendations 
for  the  awards,  although  they  were 
all   above   the   engineer's   estimate. 


BUILDING  AJ^D  ENGINEERING  NEWS 
ing.    The  proposed  improvements  will 
cost  aproximately  $500,000. 


WATER   SYSTEM   BOMKS. 

■  HAYWARD,  Alameda  Co.,  Cal.— City 
Engineer  Holly  has  been  instructed 
by  the  City  Trustees  to  give  a  detailed 
report  on  the  plan  for  the  construc- 
tion of  a  new  water  system  for  the 
city  or  for  the  acquisition  of  the 
present   system. 

A  bond  issue  to  const luct  a  new 
system  or  to  purchase  the  present  sys- 
tem is  planned.  .Mark  Templeton  is 
City  Clerk  of  Hay  ward. 


BIDS    OPEXElt    FOK    IUtlD(iE. 

LOS  ANGELES,  Los  Angeles  Co., 
Cal. — The  Ross  Construction  Com- 
pany of  Sacramento,  contractor  for 
the  marine  railway  at  the  Naval  Coal- 
ing station  at  La  Playa,  San  Diego 
submitted  the  lowest  bid  at  $22  962  for 
the  construction  of  a  timber  bridge 
over  the  San  Gabriel  river  on  Center 
street.  Other  bids  received  by  the 
Board  of  Supervisors  were:  Wm. 
Simpson  Co.,  $23,224;  Mercereau 
Bridge  &  Construction  Co.,  $23,814;  W. 
M.  Ledbetter,  $24,890,  and  .Myers 
Land  Co.,  $26,750.  All  bids  were  re- 
ferred to  the  county  road  department. 
The  bridge  will  be  a  single  span  Howe 
truss  60  feet  in  lengih  with  pile  foun- 
'lation. 


MI,E  PETITION    I  OK   PAVINi;   AM) 
LI(;HTI>(i  SYSTE.M. 

SANTA  MONICA,  Los  Angeles  Co., 
Cal. — The  Palisades  improvement  pe- 
titions filed  with  the  City  Commission, 
call  for  the  paving  of  40,000  feet  front- 
age; ornamental  lighting  on  Ocean 
avenue.  San  Vincente  boulevard  and 
Adelaide  drive  and  a  parkway  on 
Fourth  street   with  ornamental  light' 


liWS  WANTED  FOK  TWO  TRICKS. 

FRESNO,  Fresno  Co.,  Cal.— Until 
7:30  P.  M.,  May  19,  bids  will  be  re- 
ceived by  the  City  Trustees  for  two  2- 
ton  trucks  "with  two  yards  steel  body 
and  power  dump,"  bidders  ^o  furnish 
specifications  with  bids.  Certified 
check  for  10  per  cent  required  with 
each  bid.     Chas.  Dillon,  City  Clerk. 


tOXTRACT     AWARDED      FOR    MO- 
TIOxX  PICTIRE  STUDIO. 

CULVER  CITY,  Los  Angeles  Co., 
Cal. — The  Milwaukee  Building  Com- 
pany, 315  Wright  &  Callender  Build- 
ing, Los  Angeles,  has  prepared  plans 
and  has  the  contract  for  the  erection 
of  a  moving  picture  film  manufactur- 
ing plant  on  a  ten-acre  site  at  Culver 
City  for  thp  Henry  Lehrman  Stu-< 
dios.  The  main  buildings  will  be  Span- 
ish style,  of  frame  construction  with 
stucco  exterior  finish.  The  plant  will 
include  glass  enclosed  and  open-air 
stages,  property  rooms,  dressing 
rooms,  and  other  accessories.  The 
estimated  cost  is  $75,000. 
(27644)     A  to  J  X  Y  198-200-1 

SCHOOL  BONDS. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— An  election  will  be  held  in  the  Mar- 
tin School  District.  Santa  Cruz  Coun- 
ty, Mny  17th  to  vote  on  the  question 
of  issuing  and  selling  bonds  of  $3,200 
with  which  to  finance  construction  of 
a  new  school  building. 

D  A.  Mancarti,  T.  J.  Earley  and 
Emma  Martin  are  Trustees  of  the 
-Martin   School   District. 

SANTA  -MONICA.  Los  Angeles  Co.. 
Cal. — The  Board  of  Education  has  de- 
cided to  call  a  special  election  to  vote 
on  the  issuance  of  $30,000  bonds  for 
the  construction  of  a  Greek  Theatre 
on  the  High  School  grounds  as  a  war 
memorial ;  also  for  $75,000  bonds  for 
a  six-room  addition  to  the  Washington 
School,  and  for  a  four-room  addition 
to  the  John  Adams  School  and  pur- 
chase of  additional  grounds.  Allison 
&  AUi-son.  1405  Hibernian  Building, 
Los  -Angeles,  are  the  architects. 

TUDOR,  Sutter  Co..  Cal.— Residents 
of  the  new  Wilson  School  District 
voted  unanimously  in  favor  of  a  $10,- 
000  bond  issue  for  the  cost  of  con- 
struction of  a  new  school  house. 

It  will  be  a  two-room  structure, 
with  folding  facilities  allowing  trans- 
formation to  one  large  assembly  hall. 


to  be  formed  by  the  Phoenix  WhCi 
sale  Meat  Company,  the  Tribolet  CtiJ 
pany  and  the  Tovrea  Packing  Cc'n 
pany  of  Bisbee.  The  project  will  ; 
elude  refrigerating  and  ice  manu(^ 
turing  plant. 


LOW  BIDDER  FOR  (iY-M.\ASIlJI 

LOS   ANGELES,  Cal.— Jay   B.   H- 
ris,   218   South   Gramercy   Place,   si- 
mitted  the   lowest  bid  at  $61,00ii 
the  erection  of  a  two-story  brick  g.. 
nasium   building    at    the    Polytech  ; 
High   School     site,     plans    for   wh:| 
were    prepared    by    Architect    W. 
Bliesner.     The  bids   were   referrei; 
the  business  manager. 


BIDS  W.INTED  FOR  STATE  HIGl 
WAY  WORK. 

SEALED  PROPOSALS  will  be  i{ 
ceived  at  the  office  of  the  Califon| 
Highway  CommissloD,  ,>15  Foni 
Building,  Sacramento,  CaL,  until  ! 
o'clock  P.  31.  on  May  19,  1919,  at  whi 
time  they  will  be  publicly  opened  a 
read  for  construction  in  accordan 
with  the  specifications  therefor, 
which  special  reference  is  made,  pt 
tions  of  State  highway  as  follows: 

iJIodoc  County,  between  Adin  Sui 
mit  and  Canby  (II-Mod-28-A),  albo 
11  miles  in  length  to  be  graded. 

Trinity  County,  between  Whites  B 
Creek  and  Helena  (II-Tri-20-E 
"  abount  11  miles  in  length  to  be  gradi 
Santa  Cruz  County,  between  Gle 
wood  and  Sand  Hill  School  (IV-S.C 
5-A),  about  3  miles  in  length  to  1 
paved. 

Plans  may  be  seen  and  forms 
proposals,  bonds,  contracts  and  spec 
fications  may  be  obtained  at  the  sa 
ofHce.of  the  Division  Engineers  at  L( 
Angeles  and  San  Francisco,  and  at  tl 
office  of  the  Division  Engineer  of  tl 
division  in  which  the  work  is  situate 
The  Division  Engineer's  offices  are  It 
cated  at  Willits,  Dtmsmuir,  Sacn 
mento,  San  Francisco.  San  Lu 
Obispo,  Fresno,  and  Los  Angeles. 

N'EWELL    D.    DARLINGTON, 
CHARLES  A.  WHlTiMORE, 
E-MAIBTT  PHILLIPS, 
California  Highway  Commission. 
AUSTIN   B.   FLETCHER. 

Highway  Engineer. 
WILSON  R.  ELLIS. 

Secretary. 


PLAN  TO  ERECT  PACKING  PLANT. 

PHOENIX,  Ariz.— A  meat  packing 
plant  to  cost  $500,000  will  be  built  in 
Phoenix,  according  to  an  announce- 
meiu  made  in  Phoenix  by  a  company 


BRIDGE  (  ONTRACT  AWARDED. 

EUREKA,  Humboldt  Co.,  Cal.— Th 
County  Supervisors  have  accepted  Lh 
bid  of  Thomas  Engelhart,  of  Eurek. 
of  $25,200  for  constructing  a  new  cot 
Crete  bridge  across  Salt  River  at  Poi 
Kenyon.  Two  higher' bids  for  thi 
work  were  rejected,  that  of  the  T>lei 
cer-Fraser  Company  for  $33,000  an 
Padgett  &  Kelly's  bid  of  $26,800. 


ROAD  PLANS  ORDERED. 

EUREKA,  Humlboldt  Co.,  Cal.— 
Plans  for  the  new  Fernbridge  Road 
have  been  ordered  prepared  by  the 
County  Supervisors  and  bids  will  be 
called  on  completion  of  plans.  A.  J. 
Logan  is  County  Surveyor. 


ROAD  PLANS  COJrPLETE. 

EUREKA,  Humboldt  Co.,  Cal.— 
County  Surveyor  A.  J.  Logan  has  com- 
pleted plans  and  specifications  for  the 
Hoopa  to  Weitchpec  road.  Construc- 
tion is  being  held  up  pending  advices 
from  Washington.  This  eight  mile 
link  of  road  is  a  federal  road  but  un- 
der charge  of  the  county,  and  work 
cannot  be  begun  until  further  appro- 
priations are  made  by  Congress.  Dis- 
appointment is  expressed  over  this 
condition  of  affairs,  as  it  was  expected 
the  road  would  be  completed  during 
the  summer  months.  ( 


PREPARE  PLANS  FOR  GAS  SYSTEM 

HUNTINGTOX  BEACH,  Orange  Co., 
Cal.— J.  M.  Berkeley  and  Olmsted  & 
Gillelen,  consulting  engineers,  Hol- 
lingsworth  Bldg.,  Los  Angeles,  have 
been  retained  by  the  City  Trustees  to 
prepare  plans  for  remodeling  the  gas 
system  of  the  city.  ■ 

DRAINAGE     DISTRICT     PLANNED. 

OXNARD,  Ventura  Co.,  Cal.^OIm- 
sted  &  Gillelen,  consulting  engineers, 
Hollingsworth  Bldg.,  Los  Angeles, 
have  been  retained  by  the  Oxnard 
Drainage  district  to  prepare  plans  for 
and  supervise  the  construction  of  the 
drainage  works.  A  combined  system 
of  open  ditches  and  pipe  drains  is 
contemplated.  The  project  will  cost 
approximately   $200,000. 

GASOLINE  ROLLER  BIDS  WANTED 

KEDWOOD  CITY.  San  Mateo  Co, 
Cal. — Bids  will  be  received  by  the  City 
Trustees  up  to  April  21,  8  P.  M.,  for 
ifumishing  one  8-ton,  three  wheel 
Standard'  gasoline  Roller,  to  be  de- 
livered f.  o.  b..  Redwood  City,  Cal. 

W.  A.  Price,  is  City  Clerk. 


ROAD  WORK  URGED. 

REDDING,  Shasta  Co.,  Cal.— The 
County  Supervisors  have  received  a 
petition  asking  the  building  of  a  road 
from  the  bridge  across  the  McCloud  at 
Baird  through  Heroult  and  up  Pit 
River  to  Copper  City.  This  stretdi 
of  road  is  in  Supervisor  Welsh's  dis- 
trict. The  matter  has  been  laid  over 
until  the  next  meeting. 

ROAD  REPORT  .APPROVED. 

•SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—At  a  recent  meeting  of  the  County 
Good  Roads'  Committee  it  was  decided 
to  approve  the  report  of  the  County 
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Highway  Commission  for  the  con- 
struction of  a  concrete  paved  highway 
from  Boulder  Creek  through  Santa 
Cruz  and  Watsonville  to  the  State 
highway  at  Chittenden. 

A  bond  issue  for  $861,000  to  finance 
county   road   construction   is   planned. 


STREET  WORK  BIDS  WANTED. 

OAKLAND,  Cal.— Bids  will  he  re- 
ceived t)y  L.  W.  Cummings,  City  Clerk, 
up  to  12,  Noon,  May  1st,  for  the  fol- 
lowing street  improvements: 

That  Hageman  avenue  from  its  SE 
avenue,  be  graded,  curbed  with  con- 
termination  to  the  SE  line  of  3'5th 
Crete,  guttered  with  concrete  gutters, 
3-  feet  wide,  sidewalked  with  cement 
sidewalks,  6  feet  wide,  and  paved  with 
oil  macadam;  also  a  concrete  retain- 
ing wall. 


That  Wilbur  street,  from  the  NW 
line  of  Laguna  avenue  to  the  SE  line 
of  Lincoln  avenue,  be  graded,  curbed 
with  redwood,  guttered  with  concrete 
gutters,  3  feet  wide  and  paved  with 
oil-macadam. 


That  Harmon  avenue  in  the  vicinity 
of  62nd  avenue  be  graded,  cui'bed 
with  redwood,  guttered  with  concrete 
gutters,  3  feet  wide,  and  paved  with 
oil-macadam. 


ROAD  BIDS  WANTED. 

SEATTLE,  Wash.— The  King  Coun- 
ty Commissioners,  Seattle,  will  re- 
ceive bids  up  to  May  12th,  10  A.  il., 
for  the  following  roads,  from  plans 
prepared  by  County  Engineer  iSam 
Humes: 

The  Seattle-Renton  paving,  1.303 
miles  in  length.  Engineer's  estimate: 
Concrete  paving,  $36,736.05;  monolithic 
brick,  $49,916.3.5. 

The  Houghton-CVIedina  Bellevue  pav- 
ing, 1.202  miles  in  length.  Engineer's 
estimate:  Concrete  paving,  $22,- 
469.58;  monolithic  brick,  $29,899. 

The  AH'burn-Enumclaw  paving,  1.988 
miles  in  length.  Engineer's  estimate: 
Concrete  paving,  $58,807.70;  mono- 
lithic brick,  $79,808.30. 


STREET  WORK  CONTRACT  TURN- 
ED  DOA>TV, 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— The  Clark  &  Henery  Construction 
Co.  withdrew  their  successful  bid  for 
street  work  in  T3rown's  addition  be- 
cause the  words  "resoluton  of  inten- 
tion" on  the  notice  of  street  work 
posted  along  the  thoroughfares  were 
13-16  of  an  inch  in  height  instead  of  a 
full  inch,  as  provided  by  law.  Rather 
than  take  a  chance  with  the  law  and 
go  ahead  with  the  work,  the  construc- 
tion company  re-fused  to  sign  the  con- 
tract. 

Resolutions   rescinding   the     award 


15 
of  the  contract  and  the  resolution  of 
intention  have  been  parsed  iby  the 
council. 

G.  W.  Pulich  is  City  Clerk. 


GRADING    AND    GRAVELING    CON- 
TRACTS  AWAltDED. 

SAN  ANDREAS,  Calaveras  Co.,  Cal. 
— The  County  Board  of  Supervisors,  A. 
W.  Poe,  County  Clerk,  has  awarded  a 
contract  for  grading  the  Big  Ear 
Grade  to  A.  H.  McCarty  and  A.  Bon- 
figlio  of  Mokelumne  Hill,  Cal.  at  $8,- 
513.60  and  the  graveling  contract  on 
the  same  road  to  Hamtoric  &  Ratto, 
Jackson,  Cal.,  at   $2,348. 


ROAD  BIDS  WANTED. 

SAN  ANDREAS.  Calaveras  Co.,  Cal. 
County  Clerk  A.  W.  Poe  will  receive 
bids  up  to  .May  5th,  1  P.  M.,  for. fur- 
nishing all  material  and  labor  for  the 
grading  or  graveling  (  or  both  grading 
and  graveling)  of  8815  feet  of  road 
known  as  the  Melones  Grade  between 
.Melones  and  Twin  Trees,  in  Calaveras 
County,  Cal.,  Angels  Road  District. 

Bidders  may  submit  bids  for  either 
the  grading,  the  graveling  or  both. 


STREET  DIPROVEMENT  PL.4JS'NED. 

BAKBRSFIELD,  Kern  Co.,  Cal.— A. 
E.  Wheeler,  City  Superintendent  of 
Streets,  states  that  twenty  blocks  of 
city  streets  will  be  graded,  oiled  and 
topped  with  screenings  early  in  May 
and  that  fifty  'blocks  will  be  graded 
and  packed  during  the  summer. 


STREET  WORK  PL.4NNED. 

""SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
— ^The  City  Engineer  has  been  directed 
to  prepare  plans  for  the  paving  of 
South  Brancifor'.e  Avenue,  between 
Soquel  Avenue  and  Broadway,  with  5- 
inch  concrete  base. 


P.4TING  PLANNED. 

MERCED,  Merced  Co..  Cal.— In  ad- 
dition to  paving  other  streets  the  City 
Board  of  Trustees  have  ordered  plans 
prepared  for  paving  the  following 
streets: 

"O"  street  from  Sixteenth  to 
Twenty-second  streets. 

Twenty-second  street  from  "0"  to 
"M"  streets. 

The   alley   in   block   No.   109,   which 
lies  between  "J,"  "K,"  Twentieth  and 
Twenty-first    streets. 
POISON    GAS  DIMPEI)    INTO  SEA. 

Over  2600  tons  of  poison  gas  were 
loaded  onto  a  steamship  at  Baltimore 
recently,   taken   out   into   the  Atlantic 
and  dumped  overboard.     Some  of  the 
gas    tanks   failed    to    sing   and   expert 
riflemen  were  detailed  to  shoot  ho'e- 
in  the  sides  of  the  container^;.     ''V' 
thus    employed    several    of     h 
were      overcome      by    the      e.-cr-i) 
fumes. 
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Jos.  Michel 

Wipe- 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  1415  Haprison  St. 

^«HKHK8>^KH«H«HKH»^«HKKKHKHKHKHKHKHKW 


mCHCHCHCHXHCH><H>««fl1KHKHKHKHKHWK«HKHWKH«WK^ 

Telephone  Oakland  2181 

American  Exccvating  Company 

—CONTRACTORS— 

473  Fourteenlh  Street 
T.  L.  MYERS  Oakland,  Cal 

lKHK«H«rtHKHj<KHKHKHKHW><HKa>i>eH><HKH><H^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
560  Mission  Street  San  Francisco 

IMHKHKHXHKHKHWHKHKHKHMHKHKHKHKKKKHKHKHK^ 
CharlKs  David  Qboi>lk  Phone  Garfield  2672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 

KHKH><HKH«H>0<HKH>i«HKHKHKHKHWKHKH^ 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 

Member 
SAN  FRANC  SCO  Insurance  Brokers  Exctunce 

S<HKH>l«H><H><HKH><HKH>0<HMrtHKHKHKHKH^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

CHKHKHKHKKHKKKHKHKKKHKKKHKHKHKKK^^^ 

Reinhart  Lumber  and  Paining  Mill  Company 

1 7tli  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    1057 

General  Lumber  Vard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 
General  Mill  and  Cabinet  Work,  Slock  Doors,  '  ash  Frames 
and  Mouldlnos. 
<H><H>iKHKHKHKHKHWMWKHKH><KKHKHKHMHWH>^^ 


AN    FRANCISCO 
PUBLIC     LIBRARY 


rsE 


•3.00  Per  Tear 


Telephone  Donglas  2372 


Pobliution  Ofiice 

560  Mission  Street 


San  Francisco,  Cal,  May    7,  1919 


Pablithcd  Every  Wedneidiy 

Nineteenth  Year,    No.  19 


A  BIG  THING 

New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
S»a  Francisco.  Cal. 


Railway  Exchange  Buildint: 
Portland,  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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^  The  Norton  LiquidDoor  Check 


CABINET    MAKERS. 


Hunter,  R,  J.,  expert  cabinet  makor, 
2156  Telegrrapih  Ave.;  dtealer  in  ma- 
hogany, antoquie  and  all  kinds  of 
furrnlture;  r&imirs  and  ]>olifl(hing:: 
Teilephone   Oakland"  273'5. 

PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

-   Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE     : 
ROSS'E.  PIERCE,   Manager 

905  Sixth  Street 
!(<hkhmhkhkh«hk««hk«h««h«haz 


POSITION  WANTED 


AS  SUPERVISING  FOREMAN  or 
Superintendent.  General  construction 
work.  Specialist  concrete  structures. 
Experienced  designer.  Address  BOX 
A.  H.  S.,  This  Office.  (May  5) 
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SCHOOL  BONDS. 

BRAWLEY,  Imperial  Co.,  Cal.— A 
special  election  has  been  called  in 
the  Mulberry  school  district  to  vote 
on  the  issuance  of  $30,000  bonds  for 
the  erection  of  a  new  building.  The 
structure  will  contain  three  class 
rooms,  domestic  science  and  manual 
training  rooms  and  an  auditorium  to 
seat  200.  Q.  C.  Webster  is  one  of  j,he 
Trustees. 

SEATTLE,  Wash.— Details  for  call- 
ing an  election  to  vote  bonds  of  $3,- 
000.000  with  which  to  finance  construc- 
tion of  a  new  school  and  additions  to 
the  present  structure  are  being  com- 
pleted. 

CHICO,  Butte  Co.,  Cal.— Plans  for 
a  larger  high  school  building  for 
Chico  have  been  launched  by  the  new- 
ly elected  School  Trustees.  Superin- 
tendent of  Schools  C.  H.  Camper  told 
the  Board  that  the  present  building 
was  erected  to  accommodate  about 
175  pupils,  and  that  the  enrollment 
now  is  530  pupils. 

After  a  thorough  discussion  of  the 
matter,  the  Board  unanimously  agreed 
that  a  new  high  school  is  a  necessity. 
The  talk  went  as  far  as  a  discussion 
of  available  sites,  and  is  expected  to 
be  followed  iby  an  educational  cam- 
paign leading  up  to  a  bond  issue  for 
a  new  high  school  building. 

Dr.  N.  T.  Enloe  was  elected  Presi- 
dent of  the  new  board.  Other  mem- 
bers are  Mrs.  Henrietta  P.  Compton, 
George  E.  Canfield,  H.  0.  Jacobson 
and  C.  F.  Stolp. 

IMPERIAL,  Imperial  Co.,  Cal.— A 
special  election  will  be  held  in  the 
Imperial  School  District  on  May  9  to 
vote  on  the  issuance  of  $90,000  bonds 
for  the  erection  of  new  school  build- 
ings. The  Trustees  are  Charles  W. 
Waite,  D.  C.  Gale  and  E.  N.  Cosand. 


PLAN     CIVIC     CENTER  FOR    WAR 
MEMORIAL. 

SAN  BERNARDINO.  Cal.— The  crea- 
tion of  a  civic  center  to  cost  $300,000 
as  a  war  memorial  has  been  agreed 
upon  by  the     Memorial     Commission. 


HARDWOOD  HEADQUARTERS 


The  plan  includes  the  erection  of 
new  city  hall,  an  auditorium,  an  am' 
phitheatre  and  an  office  for  the  watei 
department.  The  commission  als 
favors  the  erection  of  new  schoo 
buildings,  the  bond  issues  to  be  sub 
niitted  at  the  same  time. 


BIDS     OPENED  FOR    EMERTVILL] 
SCHOOL  BUILDING. 

The  following  bids  were  receive 
April  30th  for  the  construction  of"' 
two-story  nine-room  concrete  schofl 
building  at  the  northwest  corner 
47th  and  San  Pablo  avenues,  Emer 
ville.  Plans  were  prepared  by  Archl 
tect  Frederick  Soderibeig,  1st  Nationi|i 
Bank  Bldg.,  Oakland. 
Val  Franz  &  Son,  180  Jessie  St., 

San  Francisco   (low) $28,0C 

Wegner   &  Blob 33,99< 

C.  D.  Vezey 34,34 

T.   M.   Sanford 36,4i 

R.  Keller  &  Heckenroth 39,Ml 

♦ 

Scliool    Equipment   Bids    Wanted. 

OAKLAND,  Cal.— Bids  will  be  re 
ceived  by  Dan  W.  Pratt,  Secretary  0 
the  Oakland  Board  of  Education,  up 
May  12th,  4:30  P.  M.,  at  Room  1101 
City  Hall,  Oakland,  for  furnishing  cer- 
tain equipment  consisting  of  house 
hald  furniture,  mattresses,  rugs,  kit 
chen  utensils,  silverware,  etc.,  for 
Lazear,  Prescott  and  Tompkini 
schools,  all  situated  in  Oakland. 


ROAD  WORK  PLANNED. 


STOCKTON,  San  Joaquin  Co.,  Cal.- 
At  the  last  meeting  of  the  San  Joai 
quin  County  Supervisors  a  communi- 
cation from  County  Surveyor  Quail 
stating  that  the  estimated  cost  of  pro- 
posed improvement  work  on  the  E.  D. 
Morrison  road  No.  77  is  $42  000  was, 
received  and  filed. 

A    petition    for    improvement    wor 
on   the  E.   M.   Bainbridge  road  and  a 
portion  of  the  P.  C.  Paulk  road  was  re- 
ceived and  filed. 


TO  ERECT  RESIDENCE  AND  IRRI- 
GATION  SYSTEM. 

GLENDALE,  Los  Angeles  Co.,  Cal 
—Walter  E.  Fairchild  of  Glendale,  will 
superintend  the  erection  of  buildings, 
including  an  eight-room  frame  resi- 
dence, to  cost  abou'-  $15,000  on  a  ranch 
near  Woodlake,  owned  by  Mr.  Roberts. 
A  large  irrigation  system  will  also  be 
constructed  on'  the  ranch. 
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TO  BUILD  THI.4TKE. 

SAX  DIEGO,  Cal.— The  Wilson 
Theatre  System,  to  build  and  operate 
a  chain  of  moving  picture  theatres  in 
Southern  California,  has  been  incor- 
porated. H.  O.  Wilson  is  at  the  head 
of  the  enterprise.  Frank  A.  Noyes,  Jr., 
of  Los  Angeles,  h'^«  been  engaged  as 
architect  for  the  company  and  has 
prepared  tentative  plans  for  a  theatre 
to  be  built  in  connection  with  a 
twelve-story  hotel  in  Los  Angeles. 
This  project,  it  is  estimated,  will  cost 
$3,00<),000.  No  announcement  has  been 
made  regarding  the  proposed  theatre 
in  San  Diego. 


Municipal  Improvements  Phinned  In. 
der  Bond  Isue. 

RED  BLUFF,  Tehama  Co..  Cal.— The 
Tehama  County  Supei-visors  have  ac- 
cepted the  report  of  the  Advisory  Com- 
mittee of  the  present  Grand  Jury  and 
will  call  a  bond  election  for  ?807,000  to 
be  held  on  July  1-st. 

Three  propositions  will  appear  on 
the  ballot,  one  for  bonds  for  bridges, 
one  for  road  improvement  and  one  for 
the  Court  Hou.se. 


SACR.t.HEXTO    TO  VOTE    FILTR.4- 
TIOX  BONDS. 

SACRA.MENTO.Cal.- The  City  Com- 
missioners has  decided  to  call  an 
election  to  vote  bonds  with  which  to 
finance  construction  of  a  filtration 
plant.  A  resolution  of  intention  adopt- 
ed   by    the    Commissioners    calls    for 


construction  of  a  plant  costing  |1,800,- 
000. 

C.  E.  Grunsky,  Engineer,  has  assist- 
ed the  Commissioners  in  securing  esti- 
mates, etc.  M.  J.  Desmond  Is  City 
Clerk  of  Sacramento. 


STREET  WORK  PLAXNED. 

RICHMOND,  Cantro  Costa  Co.,  Cal. 
— At  the  last  meeting  of  the  Richmond 
City  Council  protests  on  the  improve- 
ments of  Hawthorne,  Maple.  Elm  and 
Acacia  avenues  were  read  and  over- 
ruled, and  the  work  ordered  to  proceed 


.STREET   WORK   BIDS   IXDER   AD- 
VLSEMEXT. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— Bids  received  by  the  City  Council 
for  the  Improvement  of  25th,  26th  and 
28th  streets  have  been  referred  to  the 
City  Engineer  and  City  Attorney  for 
report. 


BIDS  OPENED  FOR  SEWER  WORK. 

LOS  ANGELES,  Cal.— Plaz  D.  Zaich 
submitted  the  lowest  bid  at  $15,885  for 
the  construction  of  a  cement  pipe 
sewer  in  Long  Beach  avenue  between 
Fifty-fifth  and  Fifty-first  streets  and 
other  streets  in  the  Long  Beach  ave- 
nue and  Fifty-fifth  street  sewer  dis- 
trict, other  bids  received  by  the  board 
of  public  works  were  as  follows:  B. 
Deragno,  |19,965;  Mike  Chutuk,  $23,- 
209;  Tryon  &  Brain,  $23,400;  Geo.  J. 
Bock,  Jr.,  $25,545;  Peter  Grbovach, 
$26,579;  Wm.  M.  Hendricks,  $28,500. 


PATIXG  PLANNED. 

SAN  DIEGO,  Cal.— Petitions  are  be- 
ing circulated  for  street  paving  at 
Point  Loma  and  Ocean  Beach  which 
will  aggregate  in  cost  $500,000,  of 
which  amount  $350,000  is  to  be  paid  by 
Point  Loma  and  Ocean  Beach  property 
owners,  $35,000  by  Mission  Beach 
property  owners,  and  $115,000  by  the 
City  of  San  Diego.  Plans  for  a  via- 
duct over  the  railroad  tracks  on  Tide 
street  were  abandoned  on  account  of 
the  cost  and  the  present  grade  cross- 
ings will  remain.  The  total  length  of 
the  streets  to  be  paved  is  17.4  miles, 
of  which  12V6  miles  will  be  in  the  Im- 
provement districts  to  be  formed. 


Cisco  Board  of  Public  Works  has 
awarded  a  contract  for  paving  the 
Great  Highway,  Esplanade  and  Sloat 
Boulevard  to  Blanchard,  Crocker  & 
Howell,  58  Second  Street,  for  $79,777. 


CONTRACTS  AWARDED  FOB  PIPE 
AND  GATE  TALVES. 

LOS  ANGELES,  Cal.— The  Ameri- 
can Cast  Iron  Pipe  Co.  was  awarded 
the  contract  at  $19,706  f.  o.  b.  Birming- 
ham, Ala.,  for  furnishing  385.5  tons  of 
cast  iron  pipe  to  the  department  of 
public  service. 

A.  H.  Busch  Co.,  was  awarded  the 
contract  at  $6.82  each  for  furnishing 
50  3-in.  gate  valves  to  the  department 
of  public  service,  delivery  In  60  days. 
Crane  Company  was  awarded  the  con- 
tract at  $10.65  each  for  furnishing  100 
4-in.  gate  valves,  delivery  In  30  to  60 
days. 

Flood  Protection  Work  Planned. 

OHOWCHILLA,  Madera  Co.,  Cal.— 
CoiKuIting  Engineers  A.  L.  Snod- 
eregger  and  W.  K.  Barnard  of  the  firm 
of  Leeds  &  Barnard,  Central  BIdg., 
Los  Angeles,  have  been  retained  by  the 
Coacliella  Valley  storm  water  district 
to  prepare  plans  for  and  have  super- 
vision of  the  flood  protection  work  in 
the  district  for  which  bonds  to  the 
amount  of  $300,000  have  been  voted 
and  sold.  Carstens  &  Earl  of  Seattle, 
purchased  the  bonds  at  par  and  ac- 
crued interest.  About  $250,000  will  be 
expended  on  construction  work,  the 
remainder  for  rights  of  way  and  en- 
grineering  and  incidetal  expenses.  The 
work  will  be  done  by  contract  and  bids 
wfll  be  called  for  on  about  sixty  days. 
A  large  earth  fill  dam  will  be  con- 
structed at  Point  Happy  and  there  will 
be  a  series  of  open  storm  water 
ditches  and  concrete  drops.  The  dam 
Is  d«signed  to  control  the  flood  waters 
In  Whitewater  river  and  Snow  creek. 
A  large  area  of  fertile  farm  lands 
win  be  protected  by  the  proposed 
works. 


CONTRAt  T  AWARDED  FOR  FATING 
GREAT  HIGHWAY. 

SA>i   FRANCISCO.— The  San   Fran- 


AUDITORira  BONDS  TOTED. 

TULARE,  Tulare  Co.,  Cal.^Bonds 
to  the  amount  of  $60,000  for  the  erec- 
tion of  a  municipal  auditorium  build- 
ing were  voted  at  a  special  election. 
The  city  oflttces  and  board  of  trade  will 
be  housed  In  the  huilding.  The  audi- 
torium will  seat  2500. 
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Plans    Being    Prepared.       Ready     for 

Figures  in  Two  W«eks. 
RESIDENCE  Co&t,  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Two-story  frame  residence. 
Owner — W.  J.  Curtner. 
Architects — Wolfe  &  Higgins,  Auzerais 

Bldg.,  San  Jose. 


Plans  Being  Figured. 
EXTEND  GAS  SYSTEM  Cost,  160,000 
MODESTO.  Stanislaus  Co.,  Cal. 
•Extension  to  gas  system. 
Owner — ^Modesto    Gas   Co.,    Frank   A. 
Cressey,   President,   Modesto,   Cal. 
Engineer — Not  Given. 

There  will  be  a  new  300,000  cubic 
foot  gas  holder  or  tank,  making  three 
in  all.  A  new  generating  gas  appara- 
tus unit  will  be  added  with  a  25,000 
cubic  foot  capacity  per  hour. 

And  two  new  gas  purifiers  with 
25,000  cubic  foot  capacity  each  will 
also  be  installed.  Extension  of  mains 
to  cover  the  newly  built  section  of 
the  city  will  be  laid  next  spring. 
Contracts  for  the  plant  betterments 
wil'  be  awarded  within  60  days. 


Plans   Being  Prepared. 

LODGE  BUILDING  Cost,  $300,000 

PHOENIX,  Ariz.    Adams  and  Second 

Avenue. 
Six-story  Class  "A"  lodge  building,  100 

xl37. 
Owner— Elks  Lodge  of  Pheonix. 
Architects— Lescher   &   Kibbey,   Phoe- 
nix. 
All  the  floors  above  the  ground  floor 
will   be   occupied   by   lodge   and  club 
rooms  and  a  dormitory  with  seventy- 
five  sleeping  rooms. 


Figures  in  About  a  Month. 
ADDITION  Cost,  $250,000 

SAN  FRANCISCO.     N  Bush  Street  — 

E  Hyde  Street. 
Two    six-story    Class    "A"   (addition!^ 

to  hospitaL  35x180  and  35x80. 
Owner — St.  Francis  Hospital,  Prem. 
Architect— Alfred  I.  Coffey,  Humboldt 

Bank  Bldg.^  San  Francisco. 


Preliminary  Plans  Prepared. 
SCHOOL  Cost,   $8,000 

ORLAND,  Glenn  Co.,  Cal. 
Two-room  concrete  school. 
Owner — Murdock    School    District. 
Architect— W.  H.  Weeks.  75  Post  St., 
San  Francisco. 
Bonds  have  been  sold. 
Plans  Ready  for  Figures. 


SCHOOL  Cost,  $20,000 

.MARICOPA,  Keru  Co.,  Cal. 
School. 

Owner — Maricopa   School   District. 
Architect— J.   M.   Saffell,  Fiske  Bldg., 
Bakersfield. 
Bonds  voted. 


Plans  Being  Prepared. 
BUNGALOW  Cost,_$3,000 

BURLINGAME,  San  Mateo  Co.?  Cal. 
One-story  5-room   frame   bungalow. 
Owner — Withheld. 

Architect — ^Chas.  E.  J.  Rogers,  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Figured. 
ALTERATIONS  Cost,  9,000 

SAN  FRANCISCO.  Franklin  Street. 
Alter  frame  flats  into  6  4-room"apts. 
Owner — Withheld. 

Architect — Ernest  Hlldebrand,  Crocker 
Bldg.,  San  Francisco. 


Bids  in.  Contract  to  be  Awarded 
Shortly. 

RESIDENCE  Cost,  $7,500 

SAN  FRANCISCO.  SE  27th  Avenue  & 
Balboa  Street.. 

Two-story  and  basement  frame  resi- 
dence (7  rooms.) 

Owner— Dr.  A.  C.  W^illace. 

Architect — Ernest  Hildebrand,  Crocker 
Bldg.,  San  Francisco. 


Plans  Being  Prepared.    To  be  Done  by 

Days  Work. 
OFFICE   BLDG.  Cost,   $15,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Two-story    reinforced    concrete    Class 

"C"  offce  building.  50  ft.  front. 
Owners — Judge    Twohy    and    Wallace 

&  Bush. 
Engineers — Wallace  &  Bush,  Bank  of 

San  Jose  Bldg.,  San  Jose. 


Plans  to  be  Figured  Shortly. 
FLOUR  MILL  Cost,  $70,000; 

machinery,  $400,000. 
ASTORIA,   Oregon. 
Concrete  flour  mill. 
Owner — Port  of  Astoria. 
Architect — Chief    Engineer      Port     of 

Astoria. 


Plons  Being  Prepared. 
RESIDENCE  Cost,  $15,000 

-MARYSVILLE,  Yuba  Co..  Cal. 
Two-story  brick  residence. 
Owner — Walter  Lewi.s,  Marysville. 
Architect — Chester  Cole,  Chico,  Cal. 


NOTE: — Bids  will   be  opened  about 
July  1st. 


Contract  Awarded. 

RESIDENCE  Cost,  $8,000 

YUBA  CITY,  Sutter  Co.,  Cal. 

Two-story  frame  residence. 

Owner — Starr  'Walton,  Yuba  City. 

Architect — Chester  Cole,  Chico,  Cal. 

Contractor — I.  C.  Evans,  Marysville. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $20,000 

KING  CITY,  Monterey  Co.,  Cal.  Green- 
field School  District  near  King 
City. 

One-story  frame  and  plaster  school 
(4  rooms  and  an  assembly  room). 

Owner — Greenfield  School  District. 

Architects — Douglas  &  Spangler,  King 
City,  Cal. 


Bids    to   be    Called   For   Shortly. 
SCHOOL  Cost,    $30,000 

KING  CITY,  Monterey  Co.,  Cal. 
One-story   reinforced   concrete    school 

2  rooms  and  an  assembly  hall. 
Owner — ^King  City     Grammar     School 

District. 
Architects — Douglas  &  Spangler,  King 

Citv  Cal. 


Plans  Being  Figured. 
APARTMENTS,  ETC.         Cost,  $15,000 
SAN  FRANCISCO.    SE  16th  Street  and 

Albion  Avenue. 
Three-story   frame     apartments     and 

stores. 
Owner — J.  Young. 
Architect — Arthur  G.   Scholz,     Phelan 

Bldg.,  San  Francisco. 


Plans  Complete.    To  be  Done  by  Days 

W^ork. 
ALTERATIONS  Co  .t,  $4,000 

SAX  FUA.NCISCO.     N  Lake  Street  E 

!)th  Avenue. 
Alter    two-story    frame    flat    building 

into  4  3-roora  apts.  and  garage. 
Owner — Withheld. 
.\rchitect — Arthur  ■  G.    Scholz,    Phelan 

Bldg.,  San  Francisco. 


Segregated  Figures  Being  Taken. 
APARTMENTS  Cost,  $40,000 

SAN     FRANCISCO.       SW     Pine     and 

Stockton  Street.'?. 
Three-story   frame    apartments    (25   2 

and  3-room  apts). 
Owner- S.    Biess,    844    California    St., 

San  Francisco. 


Architect— Walter    C.     Falch.    Hearst 
Bldg.,  San  Francisco. 
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Owner— John  Bidegaray.  Fresno. 
Architects — Coates   &  Traver,   Rowell 
Bldg.,  Fresno. 


Plans  Being  Figured.    Bids  Close  May 

13,  1919,  10  A.  M. 
HOSPITAL  Cost,  $7,000 

LAKEPORT,    Lake    Co.,   Cal.     County 

Farm  near  Lakeport. 
One-story  frame  hospital. 
Owner— Lake  County. 
Architect— Not  Given. 

Plans  may  be  obtained  from  Fred  H. 
Merritt,  Clerk  of  the  Board  of  Super- 
visors of  Lakeport. 


Contract  to  be  Awarded  Shortly. 
ALTERATIONS  Cost,   $14,000 

OAKLAND,  Alameda  Co.,  Cal.    14th  St. 
Alter     two-story     Class  "C"   building 

(store  and  rooms). 
Owner— Withheld. 
Architect— C.  W.  McCall,  Central  Bank 

Bldg.,  Oakland. 
Low    Bidder— A.    D.    Ni!lson,   565    16th 

St.,  Oakland. 


Plans  Being  Prepared. 
SCHOOL  Cost,  $25,000 

POTTER  VALLEY,  Mendicono  Co.,  Cal 
One-story   reinforced  concrete  shcool. 

(5  rooms  and  an  assembly  hall; 

hot  air  heating  system). 
Owner— Potter  Valley  School  District. 
Architect— Norman     B.     Coulter,      46 

Kearny  St.,  San  Francisco. 


Bids   in   and  Under  Advisement. 

RESIDENCE  Cost,  $5,600 

BERRYESSA   ROAD. 

One  and  oue-half-story  frame  resi- 
dence. 

Owner— W.  D.  Nola. 

Architect— Chas.  S.  McKenzie,  Bank  of 
San  Jose  Bldg.,  San  Jose. 


Plans  Being  Prepared. 
RESIDENCE  Sost,  $10,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
Two-story  frame  residence. 
Owner — Withheld. 

Architect— Wm.   Bender,   225%    S-21sl 
St.,  San  Jose. 


Plans  Prepared 

APARTMENTS  Cost,  $14,000 

BAKERSFIELD,  Kern  Co.,  Cal.  No. 
2002  19th  Street. 

Two-story  frame  and  plaster  apart- 
ment house  (12  4-rooni  apts.) 

Owner- A.  H.  Dixon. 

Architect— Thos.  B.  Wiseman.  Morgan 
Bldg.,  Bakersfield,  Cal. 


Plans  Being  Prepared. 

LODGE   BLDG.,  ETC.  Cost,  $ 

REDONDO.  Los  Angeles  Co.,  Cal. 

Three-story  brick  bank  and  lodge 
building,   96x100. 

Owner — First  National  Bank  of  Re- 
dondo  and  Redondo  Savings  Bank. 

Architect— L.  B.  Pemberton,  630  Es- 
planade, Redondo,  Cal. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $3,500 

SUNNYVALE,  Santa  Clara  Co..  Cal. 

One  and  one-half-story  frame  resi- 
dence. 

Owner — Mrs.  Irvine. 

Architect— Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


Plans  Being  Prepared. 

OFFICE  BLDG.  Cost,  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  San 

Antonio  St.,  bet.  1st  and  Market. 
Two-story    reinforced   concrete   Class 
"B"  office  building,  25x100  (exterior 

finish,  glazed  tile). 
Owner — T.  S.  Montgomery  &  Son. 
Engineers— Wallace  &  Bush,  Bank  of 

San  Jose  Bldg.,  San  Jose. 


Plans   Being  Prepared. 

APARTMENTS  Cost,  $200,000 

FRESNO,  Fresno  Co.,  Cal.  SE  "J"  ^nd 
Calaveras  Streets. 

Six-story  and  basement  brick  or  con- 
crete apartments^  100x150  (70 
apts.  of  1,  2  and  3  rooms  each). 


Plans  Prepared.  Foundations  Started. 

RESIDENCE,  ETC.  Cost,  $ 

MONTECITO,  Santa  Barbara  Co.,  Cal. 
Large  fireproof  residence,  garage  and 

laundrj'. 
Owner— David  Gray. 
Architect — Roland  F.  Sauter,  San  Mar- 
cos Bldg.,  Santa  Barbara. 
The     house     will     have     tile     floor 
throughout.      Steam    heating    system, 
rerigerating    system,    garbage    incin- 
erator,   oil,    gas   and    electric    ranges, 
intercommunicating   telephones,  vault 
safes  and  wall  safes,  pipe  organ,  com- 
plete laundry  equipment.     There  will 
also  be  a  sewage  disposal  plant. 


'Plans    Being    Prepared.      Ready    foij 

Figures  July  1. 
RESIDENCE  Cost,  $12,000 

SAN  JOSE,     Santa     Clara  Co.,     Cal. 

South  of  San  Jose. 
Two-story  frame  residence. 
Owner — Withheld. 
Architect— H.  W.  Higbee,  Porter  Bldg., 

San  Jose. 


Correction.  Owner's  Name  Omitted  in 
Report  of  April  26. 

GARAGE  Cost,  $30,000 

SAN  FRANCISCO.  SE  Howard  and 
Hawthorne  Streets. 

Two-story  Class  "A"  garage. 

Owner— Miss  M.  S.  Glassford,  London, 
England. 

Architect— J.  C.  Hladik,  825  Monad- 
nock  Bldg.,  San  Francisco. 

Contractor— Lindgren  Co.,  Monadnock 
BMg.,  San  Francisco. 


Plans  Being  Prepared. 

FRATERNAL  BLDG.         Cost,  $40,000 

SAN   JOSE.     First   St.,   bet.   St.   John 

and  Santa  Clara  Streets. 
Two-story     reinforced   concrete     fra- 
ternal building  with  sitores. 
Owner— Native   Sons'    Parlors   of   San 

Jose. 
Designer — Herman     Krause.     126     S- 

1st  St..  San  Jose. 
First  floor  will  have  two  stores,  the 
second  floor  will  contain  lodge  room, 
club    rooms,    etc.,    the    coof    will    be 
equipped  with  a  dance  floor. 


Plans  Being  Prepared.  Will  Take  Bids 

Next  Week. 
RESIDENCE  Cosft,    $6,000 

SAN  JOSE,  San  Clara  Co.,  Cal.    Tenth 

St..   bet.   San   Fernando   and   San 

Antone  Streets. 
One-story  frame  i-esidence. 
Owner — H.  Stackpole. 
Designer — Herman      Krause,      126    S- 

1st  St.,  San  Jose. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,  $4,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.    No. 

56  First  Street. 
Alter  store  front  also  interior. 
Owner — Isador  Marcus,  Premises. 
Designer — ^Herman     Krause,     126     S- 

1st  St.,  San  Jose. 


Days  Work.     Sub-bids  Being  Taken. 
ALTERATIONS  Cost,  $2,000 

SAN  JOSE,  Santa  Clara  Co..  Cal.    No. 

27  E-Santa  Clara  Street. 
Alter  store  front  of  drug  store. 
Owner— D.  M.  Denegris,  Premises. 
Designer— Herman     Krause,     126     S- 

1st  St.,  San  Jose. 


Day's  Work. 

ALTERATIONS  Cost,  $35,000 

SAN  JOSE.     Third  and  San  Fernando 

Streets. 
Alterations   to  apartment  house. 
Owner— F.  B.  Gilger,  San  Jose. 
Architects— Wolfe  &  Higgins,  Auzerais 

Bldg.,  San  Jose. 


Plans    Being    Prepared.      Ready    foi^ 

Figures  July  1. 
RESIDENCE  Cost.  $10,000 

SAN  JOSE.     Near  San  Jose. 
Two-story  frame  residence. 
Owner— Withheld. 
Architects— Wolfe  &  Higgins,  Auzerais 

Bldg.,  San  Jose. 


Plans  Being  Prepared.    Ready  for  Fig- 
ures in  One  Week. 
RESIDENCE  Cost.  $ 


SAN  JOSE.    NO.  18«  Moore-Park  Ave. 
Two-story  frame  residence. 
Owner — L.  H.  Luraus. 
Architects — Wolfe  &  Higglns,  Auzerais 
Bldg.,  San  Jose. 


Day's  Work. 

RESIDENCE  Cost,  $4,000 

SAN  JOSE.    Shottenhamer  Tract. 

One  and  one-half-story  frame  resi- 
dence. 

Owner — Nancy  B.  Lewis. 

Architects— Wolfe  &  Higglns,  Auzeraia 
Bldg.,  San  Jose. 


Pians  Being  Prepared.     Bonds  Yet  to 

be  Voted. 
ALTERATIONS  Cost,  $75,000 

MADERA,  Madera  Co.,  Cal. 
Remodel  High  School  and  build  annex 

(brick  gymnasium,  $10,000.) 
Owner — Madera     Union  High     School 

District. 
Architects^Swartz  &  Swartz.  Rowell- 

Chandler  Bldg.,  Fresno. 
If  the  bond  election  fails  to  carry 
a  si)ecial  tax  will  be  levied  as  the  im- 
provements are  considered'  a  necessity. 


WAEEHOISE      EXTEXSION      BIDS 
OPENED. 

ASTORIA.  Ore.— The  J.  A.  Mc- 
Eachern  Co.,  submitted  the  low  bid  to 
the  Port  of  Astoria  for  the  construc- 
tion of  an  extension  on  the  main  ware- 
house shed  on  Pier  No.  1,  at  $44,170. 
Extension  will  be  90x340.  The  bid  was 
taken  under  advisement. 


Plans  Being  Prepared. 

SCHOO'L  Cost,  $50,000 

FRESNO,  Fresno  Co.,  Cal.     Oil  King 

Grammar  School  District. 
One-story  stucco  (with  asbestos  roof) 

school. 
Owner — Oil    King    Grammar    School 

District. 
Architect — Ernest    J.  Kump.     Rowell 

Bldg.,  Fresno. 


Plans  Nearing  Completion. 

SCHOOL  Cost,  $45,000 

FRESNO,  Fresno  Co..  Cal.    Claremont 

School  District. 
One-story     concrete,  brick     and     tile 

school  (6  rooms). 
Owner — Claremont  School  District. 
Architect— Ernest  J.     Kump,     Rowell 

Bldg.,  Fresno.  Cal. 


Ready  for  Figures  May  6. 
RESIDENCE  Cost,    $12,000 

OAKLAND,  Alameda  Co.,  Cal.     E^icHd 

Avenue. 
Two-story    and    ba.s«m«nt    frame    and 

plaster  residence   (9  rooms  and  2 

bathrooms. 
Owner— S.   Lichtenstein,   726  Oak   St., 

Oakland. 
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Architect — S.   Heiman,     57   Post     St., 
San  Francisco. 
Figures'  will  be  taken  for  a  general 
contract. 


To  be  Done  by  Days  Work. 

AUTERiATIONS  Cost,  $7,000 

SAN  FRANCISCO.     No.  352  Post  St. 

Alter  store,  (new  store  fixtures,  paint- 
ing, plastering,  carpentry  work, 
electric  fixtures,  etc.) 

Owner — Cosgrave  Cloak  &  Suit  House 
Premises. 

Architect — S.  Heiman,  57  Post  St., 
San  Francisco. 


Figures  to  be  Taken  in  About  Two 
Weeks. 

WAREIHJOUSE  Cost,  $ 

SAN   LBANDRO,  Alameda   Co.,  Cal. 

One-story  brick  and  frame  warehouse, 
150x300. 

Owner — California  Packing  Cptn. 

Engineer — Philip  Bush,  101  Califor- 
nia St.,  San  Francisco. 


Plans  Being  Prepared. 
YUBA  CITY,  also  at  Ventura. 
PACKING    PLANTS  Cost,    $25,000 

each  including  equipment. 
Two  one  and  one-half-story  reinforced 

concrete  packing  plants. 
Owner — California  Prune  and  Apricot 

Association,  San  Jose.        . 
Engineers— Wallace  &  Bush,  Bank  of 

San  Jose  Bldg.,  San  Jose. 


Contract  Awarded. 

MAUSOLEUM  Cost,  $ 

SAN  MATEO  CO.      Holy  Cross  Ceme- 
tery. 
Concrete   and   granite   mausoleum    (6 

vaults). 
Owner — Mrs.  D.  De  Bernardi. 
Architect — Chas.    Fantoni,    550    Mont- 
gomery St.,  San  Francisco. 

Granite  awarded  to  The  McGilvray- 
Raymond  Granite  Co.,  634  Townsend 
St.,  for  $6,300. 

Marble  to  The  Vermont  Marble  Co., 
244  Brannan  St.,  for  $731. 

Excavation  and  concrete  to  Chas.  H. 
Gamha,  139  Richland  Ave.,  for  $600. 

Bronze  work  to  Mr.  De  Rome  of 
Oakland,  for  $500. 


Segregated  Figures  Being  Taken. 
SCHOOL.  Cost,  $60,000 

SAN    FTIANCISCO.      Fourteenth    Ave. 

and  Irving  Street. 
Two-story  reinforced  concrete  school 

(13  class  rooms). 
Owner — 'Roman  Catholic     Archbishop 
of  San  Francisco.  St.  Ann's  Parish. 
Architects— W.    D.    Shea    and    H.    A. 
Minton,  244  Kearny  St.,  San  Fran- 
cisco. 
Every  modern  equipment  will  be  in- 
stalled. 
Plans  Being  Figured. 


COTTAGES  Cost,  $3,000  each 

EL  CERRITO,  Contra  Cos'U  Co.,  Cal. 
Five  one-story  frame  5-room  cottages. 
Owner — Greater  Berkeley  Land  Co. 
Architects— Reed  &   Corlett,  Oakland 
Bank  of  Savings  Bldg.,  Oakland. 
Bids  are  being  taken  for  a  general 
contract. 


Plans  Being  Figured.    Bids  Close  May 

21,  1919. 
SCHOOL  Cost,  $11'5,000 

LOS  ANGELES.     NO.  1569  E-32nd  St. 

(Nevin  School  Site). 
Three  brick  school  buildings. 
Owner — City  of  Los  Angeles. 
Architect — John  C.  Austin,  1125  Baker 

Detwiler  Bldg.,  Los  Angeles. 
The  main  building  to  contain  the 
administration  offices,  seven  class, 
rooms,  natural  history  class  room,  and 
an  auditorium  to  seat  550  people. 
There  will  be  a  separate  building  for 
the  manual  training,  domestic  science 
and  cafeteria  departments,  and  an- 
other building  for  the  kindergarten 
and  primary  grades. 


Owner  Taking  Figures. 

FACTORY   BLDGS.  Cost,   $ 

LOS  ANGELES.  Santa  Fe  Avenue 
near  27th  Street. 

Group  of  reinforced  concrete  faotorj 
buildings.  A  two-story  office 
building,  75x100  feet;  foundry 
building.  100x438  ft.,  and  a  gen- 
eral warehouse,  100x379  ft. 

Owner — The  Keystone  Iron  Works, 
1115  Merchants  National  Bank 
Bldg.,  Los  Angeles. 

Architect— Albert  C.  Martin,  430  Hlg- 
gins  Bldg.,  Los  Angeles. 


Plans  Being     Prepared.     Ready     for 

Figures  May  12th. 
ADDITION  Cost,  $12,000 

OROVILLE,  Butte  Co.,  Cal. 
Two-story  brick  and  steel  courthouse 

addition. 
Owner — Butte  County. 
Architect— Chester  Cole,  Chico,  Cal. 


Plans  Being  Figured.    Bids  Close  May 

2€,  1919,  5  P.  M. 
DOMESTIC  SCIENCE  ROOMS 

Cost,  $ . 

HEALDSBURG,  Sonoma  Co.,  Cal. 
Complete  sewing  and  domestic  science 

rooms  in  basement  of  school. 
Owner — City  of  Healdsburg. 
Architect— W.  H.  Weeks,  75  Post  St., 

San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $6,000 

SAN  FRANCISCO.     Fifteenth  Avenue 

near  Geary  Street. 
Two-story   and   basement   frame   and 

plaster    residence    (8    rooms   and 

garag*'.) 


Owner— A.    Ezeklel,     2763    Bush     St.. 

San  Francisco. 
Architect — Benj.   S.   Hirschfeld,     Care 

Bakewell  &.  Brown,  251     Kearny 

St.,  San  Francisco. 


Plans  Being  Figured.  Bids  Close  Alay 
8,  1919,  2:30  P.  M. 

SCHOOL  Cost,  $50,000 

PRBSXO,  Fresno  Co.,  Cal.  Tranquil- 
lity School  District. 

One-story  reinforced  concrete  school. 

Owner — Tranquillity  High  School  Dis- 
trict. 

Architect — Ernest  J.  Kunip,  Rowell 
Bldg.,  Fresno. 


Plans  Being  Prepared.  To  he  done  by 
Days  Work. 

RESIDENCES  Cost,   $5,000  each 

SAN  FRANCISCO.     Westwood  Park. 

Two  frame  and  plaster  residences. 

Owner — Hilding  Anderson,  1858  Fell 
St.,  San  Francisco. 

Architect — H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 


Owner  Taking  Figures  for  Materials. 

DWELLINGS  Cost,  $5,000  each 

SAN  FRANCISCO.     Westwood  Park. 

Two  two-story  frame  dwellings. 

Owner-jChas.  A.  Hall,  1301  4th  Ave., 
San  Francisco. 

Architect — ^H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 


Bids  in  and  Under  Advisement. 
BARN  Cost,    $7,500 

WOODSIDE,  San  Mateo  Co.,  Cal. 
Frame  and  plaster  barn. 
Owner — Selah   Chamberlain. 
Architects — Bakewell     &     Brown,  251 
Kearny  St.,  San  Francisco. 


Completing  Plans.  Segregated  Figures 
to  be  Taken  Next  Week. 

APARTMENTS  Cost,  $ 

SAN  FRANCISCO.  Bush  and  Monroe 
Streets. 

Six-story  reinforced  concrete  apart- 
ment house;  2  room  apts.  on  upper, 
floors  with  store  on  ground  floor. 
Size  of  lot,  20x68.9. 

Owner — Gerard  Investment  Co. 

Architects — Rousseau  &  Rousseau,  110 
Sutter  St.,  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,   $5,000 

LOS  ALTOS,  Santa  Clara  Co.,  Cal. 
Alter    one    and    one-half-story    frame 

residence  (new  oak  floors,  etc.). 
Owner — Withheld. 
Architect — ^Chas.  E.  J.  Rogers,  Phelan 

Bldg.,  San  Francisco. 


Plans  Being   Prepared.     To   be   Done 

,by  Days  Work. 
APARTMENTS  Cost,  $12,000 

SAN  FRANCISCO.     Sixth  Avenue  nr. 
Clement  Street. 
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Three-story  and  basement  frame  apts. 

(6  3-room  apts). 
Owner— A.  H.  Klint,  264  5th  Ave.,  San 

Francisco. 
Architect — C.    H.    Jensen     Cr.      John 

Reid  Jr.,  l.st  National  Bank  Bldg., 

San  Francisco. 
Owner     will  take     figures  for     ma- 
terials, etc. 


Plans   Being   Prepared.     To   be   Done 

by  Days  Work. 
RESIDENCE  Cost,  $10,000 

SAN  MATEO,  CAL.    San  Mateo  Park. 
One-story  8-room  fi-ame  residence. 
Owner — Withheld. 
Architect — Chas.  E.  J.  Rogers,  Phelan 

Bldg.,  San  Francisco. 


Plans      Being      Prepared.        Contract 

Awarded. 
RESIDENCE  Cost,  $8,000 

YUBA  CITY,  Sutter  Co.,  Cal. 
Two-stoiy  7-room  frame  residence. 
Owner — Hobart  Onstott,  Yuba  City. 
Architect — Chester  Cole,  Chico,  Cal. 
Contractor — J.  A.  Ashley,  Yuba  City. 


Plans   Being   Prepared. 

RESIDENCE  Cost,    $5,000 

SAN  FRANCISCO.    Westwood  Park. 

Two-story  and  basement  frame  and 
plaster  residence  and  garage. 

Owner— W.  L.  Hall. 

Architect— H.  C.  Baumann,  251  Kear- 
ny St.,  San  Francisco. 


TREWHITT .  SHIELDS  HANDLING 
CALIFORNIA  ASSOCIATED  RAISIN 
DIPBOVEMENTS. 

FRBSiNiO,  Fresno  Co.,  Cal.— Trew- 
hitt-iShields  Co.,  Engineers  and  Con- 
tractors, Rowell  Bldg.,  Fresno,  are 
handling  the  erection  of  the  ware- 
houses for  the  California  Associated 
Raisin  Company.  Structures  have 
been  started  in  Selma,  Parlier,  Kings- 
burg,  Del  Rey,  Monmouth  and  Fresno. 
The  buildings  are  to  ibe  three-story 
reinforced  concrete  frame  with  brick 
or  tile  filler  walls,  ranging  in  size 
from  80  feet  by  80  feet  ground  area  to 
140  feet  by  320  feet. 

Trewhitt^Shields  are  handling  the 
structural  engineering  and  the  con- 
struction on  a  percentage  basis  for 
the  entire  work. 


STATE  HIGHWAY  B¥  FORCE 
ACCOUNT. 

SACRAIMENTO,  Cal.— The  Califor- 
nia Highway  Commission  will  con- 
struct the  state  highway  between  Te- 
cate  Divide  and  the  easterly  boundary 
in  San  Diego  county  (VII-S  D-12-G) 
by  force  account.  The  section  is  15.2 
miles  in  length  and  is  to  be  graded 
throughout  and  11.4  miles  is  to  'be 
paved  with  concrete.  Bids  were  taken 


on  this  work  twice  and  the  contract 
was  finally  awarded  to  O.  G.  Ritchie 
of  Niles.  at  ^233,273.25.  but  he  failed 
to  qualify  on  his  bond.  The  engi- 
neer's estimate  for  the  work  was 
$186,664.60  with  no  allowance  for  con- 
tingencies, usually  placed  at  about  1'5 
per  cent.  The  work  will  involve  66,- 
000  cu.  yds.  of  unclassified  excava- 
tion; 111.140  cu.  yds.  of  Class  A  con- 
crete paving;  390  cu.  yds.  of  Class  A 
concrete  for  culverts;  1846  lin.  ft.  of 
18-in.  corrugated  metal  pipe;  942  lin. 
ft.  24-in.  corrugated  metal  pipe;  161 
lin.  ft.  30-in.  corrugated  metal  pipe; 
T630  lin.  ft.  of  guard  rail  and  268 
monuments. 


PRICES     DURING  THE  WAR    AND 
THE  READJUSTMENT  PERIOD. 


New   Price  Level   Established. 


After  an  extended  study  of  prices, 
it  is  the  opiniou  of  the  Division  of 
Public  Works  and  Construction  De- 
velopment that  a  new  price  level  has 
been  established  by  the  economic  con- 
ditions attending  the  world  war;  and 
that  economic  forces  appear  to  have 
already  acted  to  stabilize  prices  at  a 
level  below  which  they  are  not  likely 
to  fall  by  any  appreciable  amount  in 
the  near  future.  It  is  believed  that 
the  growing  confidence  in  the  future 
of  business  In  this  country,  evidence 
of  which  is  seen  on  all  sides,  is  well 
justified  by  the  facts  that  have  been 
learned  through  the  study  of  the  price 
situation.  Evidence  of  the  stability 
of  business  today  is  the  fact  that 
during  a  five  months'  period  of  stag- 
nation, the  number  of  business  fail- 
ures has  been  unusually  low. 

At  the  present  time  there  is  less 
concern  over  high  prices  than  there 
is  with  regard  to  the  stability  of 
prices.  It  appears  that  the  wisest 
business  men  are  those  who  decide 
now  to  go  ahead  with  the  construc- 
tion of  buildings  and  the  production  of 
goods;  the  need  for  both  forms  of 
activity  are  more  imperative  now  than 
ever  before. 


BIG   ORDERS   PLACED  FOR   RAIL- 
ROAD TIES. 

PORTLAND,  Ore.— R.  L.  Francis, 
assistant  purchasing  agent  for  the 
Federal  Railroad  administration, 
South  Pacific  lines,  has  begun  placing 
orders  for  railroad  ties  to  aggregaate 
20,000,000  feet,  among  the  mills  of  the 
northwest.  The  ties  will  be  shipped 
by  rail.  Previous  orders  for  ties  for 
shipment  by  steamer  from  Oregon  and 
Washington  ports  this  spring,  have 
aggregated  50,000,000  feet. 
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CONTRACTS    AWARDED 


Liiens,  A.cceptances,  Etc. 


t»*#i»$l>^KHKHM««««K«HKl-< 


BUILDUVG  CONTRACTS. 


San  Franciseo  Connty. 

Owner  Contractor 

Gartland    Gartland 

Stoff    .Stoff 

Laphani  Lapham 

Kraft    Jones 

Gillette   Forderer 

Colley   Forbes 

Clancy   Nelson 

Morgan  Nelson 

Gallagher    Gallagher 

Remick    Remick 

Schultz    Schultz 

Warnock    Wamock 

Morgan    Long 

Garden    Homes .Morton 

Stoff  Lacey 

Same    White 

Lieser   Johnson 

Anderson    Hamill 

Cahen    Cahen 

Siciliano   Owner 

Ferguson    Fegruson 

Rippe    Mitchell 

Associated  Oil. ...McDonald 

Garibotts    Owner 

Klink    Brockhage 

Booth  Booth 

Remick  Fed  Sign 

Goodman   Moller 

Shaw   Wegner 

Thomas  Hansbrcugh 

Wilson    Palmer 

Presidio    Golf McKenzie 

Swanton    Johnson 

Strohmaier    Messner 

Iwata    Nimmo 

Schroeder   Muller 

Y  M  C  A  Grace 

Goiddini  Fontanello 

Thompson    Hamill 

Philbrick    Owner 

Portola  Metallic  Prod 

Novello    Novello 

Schlickeiser   Moller 

Rippe    Mitchell 

Clancy  Clancy 

Allred  Owner 

Reiss  Reiss 

Foster    Kleiser 

Inskipp    Inskipp 

Parkison    Parkison 

Doud  -Arnold 

Morley    Coggins 

Harder   Denke  > 

Clancy   Nelson 

Strohmaier  Messner 

Allred   Owner 

Allred   Owner 

Heller    Heller 

Russ    Montague 

Page   Page 

Fountain Fountain 

Daclin    Daclln 

MesserRiclimidt    ..Petersen 
Muller  Christian 


Amti 

12000 

6000 

6850 

2590 

545 

400 

1860 

490O 

3825 

3500 

2000 

2000 

720 

500 

4785 

6500 

2722 

35290 

60000 

12000 

9500 

7400 

6800 

1600 

835 

700 

500 

525 

450 

400 

5505 

2000 

6800 

7014 

900 

3800 

2500 

950 

3000 

450 

3000 

2750 

1000 

7400 

24000 

8000 

1000 

950 

'580 

400 

400 

400 

2600 

1860 

7014 

6000 

9000 

30000 

€50 

3000 

800 

750 

4000 

1795 


(701)     NO.  NE  GUERRERO  AND  21st. 

Three-story  frame  residence. 
Owner — J.  J.  Gartland,  467  Guerrero, 

San  Francisco. 
Architect — Rousseau  &  Rousseau,  110 

Sutter,  Pan  Francisco. 
Day's  work.  COST,  ?12,000 


(702)     S  POST  192-6  W  Leavenworth. 

Four-story  and  basement  Class  "C" 

brick  apartments. 
Owner— Louis     D.  Stoff,     830     Sutter, 

San  Francisco. 
Architect — Albert  Schroepfer,   Nevada 

Bank  Bldg.,  San  Francisco. 
Day's  work,  and  Sub-Contracts. 

COST,  $60,000 


(703)     S  Shore  View  78  W  37th  Ave. 

Two-story  frame  dwelling. 
Owner — A.  R.  Lapham,  485  3'6th  Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $6850 


(704)     N  TURK  168-4  W  Scott.    Two- 
story  brick  mattress  factory. 

Owner— H.  Krafft,  1744  Turk,  S.  F. 

Architect — None. 

Contractor — Paul  K.  Jones,  180  Jessie, 
San  Francisco. 

COST,  $2590 


(705)     NO.  814  MARKET.     Marquise. 
Owner— Gillette  Safety  Razor  Co.,  814 

Market,  San  Franci.sco. 
Archiect— Weeks     &    Day,  933  Phelan 

Bldg.,  San  Francisco. 
Contractor — Forderer  Cornice  Works, 

2«9  Potrero  Ave.,  S.  F. 

COST,  $545 


(706)     SE  CALIFORNIA  &  POWELL. 

Underpin  foundation. 
Owner— C.  J.  Colley. 
Architect — None. 
Contractor— R.  J.  H.  Forbes,  1050  Mo- 

nadnock    Bldg.,    San   Francisco. 

COST,  $400 


(707)  E  THIRTIETH  AVE  125  S  Tar- 
aval  S  25xE  120.  All  work  except 
lumber  and  mill  work  for  one-story 
frame  residence. 

Owner — T.  H.  Clancy  Jr.,  and  Ellen  V. 
Clancy.  739  Brannrfn,  S.  F. 

Architect — None. 

Contractor — Nelson  Bros.,  747  19th, 
San   Francisco. 

Filed  Apr.  28,  '19.     Dated  Apr.  23,  '19. 

Frame  work  finished .$465 

Brown   coated   465 

Completed  and  accepted 465 

Usual  35  days '. 465 

TOTAL   COST,    $1860 

Bond,  none.     75  days.     Forfeit,  none. 

Plans  and  specifications  filed. 

(708)  LOT  21  BLK  3164  Westwood 
Park.  All  work  for  one-story  bun- 
galow and  garage. 

Owner — Nellie  M.  Morgan,  88  Haight, 
San  Francisco. 

Architect— Chas.  P.  Strothoff.  2276 
15th,  San  Francisco. 

Contractor — Nelson  Bros.,  747  19th 
Ave..  Sau  Francisco. 

Filed  Apr.  28,  '19.     Dated  Apr.  15,  '19. 

Frame  up  and  enclosed $1225 

Brown  coated  inside  and  out....  1225 

Completed  and   accepted 1225 

Usual  35   days 1225 

TOTAL  COST,  $4900 

Bond,  $2500.     Sureties.  Chas.  Monson 

and  Edwin  T.  Peterson.    Limit.  90  days 

Forfeit,  none.  Plans  and  specifications 

filed. 


(709)  TARAVAL.  bet.  31st  and  32nd 
Aves.     One-story  frame  dwelling. 

Owner— E.  J.  Gallagher,  231  Lyon  St., 
San  Francisco. 

Architect— E.  A.  Garin.  1845  Page  St., 
San  Francisco. 

Days  work.  COST,  $3825 


(710)  NO.  906  MARKET.  Alter  store 
and  add  mezzanine. 

Owner — J.  H,  Remick,  Premises. 

Architect— Will  H.  Toepke,  942  Mar- 
ket, Sau  Francisco. 

Day's  work.  OOST,  $3500 


(711)     N  LAKE  65  E  Ninth  Ave.  Alt«r 

two  flats  into  4  apartments. 
Owner — Niels      Schultz.    46      Kearny, 

San  Francisco. 
Architect— Arthur  Scholz.  839  Phelan 

Bldg,,   San  Francisco. 
Contractor — Schultz     Constr.  Co.,     46 

Kearny,  San  Francisco. 

COST,  $2000 


(712)     E  PAIRS  Lot  10  Blk  9  Crocker 
Amazon    Tract.      One-story    frame 

residence. 
Owner — Albert  Warnock,  820  2nd  Ave. 

Burlingame. 
Architect — None. 
Day's  work.        •  COST,  $2000 


I 


(713)  NO.    2231   WASHINGTON.  Alter 

dwelling. 
Owner — H.   W.   Morgan,   Premises. 
Architect — None. 
Contractor — Wm.  Long,  2304  Fillmore. 

Sau  Francisco. 

COST,  $720 


(714)  iSW  SANTA  -MONICA  WAY 
209.30  S  Santa  Clara  Ave.  One- 
story  private  garage. 

Owner— Garden  Homes  Co..  278  Post, 

San  Francisco. 
Architect — None. 
Contractor — John  Morton,  744  Victola 

Ave..  San  Francisco. 

COST,  $500 

(715)  S  POST  192-6  W  Leavenworth 
W  55xS  137-6.  Plumbing,  gas  fitting 
stand  pipe,  etc.,  for  four-story  and 
basement  Class  "C"  brick  apart- 
ment building. 

Owner— Louis     D.   Stoff,  830     Sutter, 
San  Francisco. 

Architect— Albert  Schroepfer,  Nevada 
Bank  Bldg..  San  Francisco. 

Contractor— E.  V.  Lacey,  180  Jessie, 
San  Francisco. 

Filed  Apr.  29,  '19.     Dated  Apr.  28,  '19. 

Roughed  in  $1800 

Completed  and  accepted 1785 

U.sual    35    days 1200 

TOTAL  COST,  $4785 

Bond,  none.    Limit.  100  days.    Forfeit, 

none.    Plans  and  specifications  filed. 

(716)  BRICK   WORK   ON   ABOVE. 
Contractor — 'White    &    Gloor,    Monad- 
nock  Bldg..  San  Francisco. 

Filed  Apr.  29,  '19.     Dated  Apr.  28,  '19. 

Up  to  3rd  floor  joists |1€00 

Up  to  4th  floor  joists 1600 

Completed  and  accepted 1675 


Usual  35  days 1625 

TOTAL  COST,  $6500 
Bond,  $3250.  Sureties,  Maurice  Dillon 
and  Stephen  I.  Guerin.  Limit,  40  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(717)  W    SHOTWELL    125    S    14th. 
All  work  except  tinning,  patent  flue, 
cement  floor,  shades  and  fixtures  for 
one-story  frame  residence. 

Owner — John  Leiser,  121  Shotwell, 
San  Francisco. 

Architect — None. 

Contractor — Joel  Johnson,  110  Jessie, 
San  Francisco. 

Filed  Apr.  29,  '19.  Dated  Apr.  29,  '19. 
Frame  up  ready  for  roofing....$680.50 

Brown  coated  680.50 

Completed   and   accepted 680.50 

Usual  35  days 680.50 

TOTAL    COST,    $2722.00 

Bond,  none.     Limit,  65  days  after  May 

2,    1919.      Forfeit,    none.      Plans    and 

specifications  filed. 

(718)  W    TM-ENTY-SE\"EXTH    AVE 

100  S  Clement  S  200xW  120;  E  28th 
Ave  100  S  Clement  S  50xE  120.  All 
work  for  ten  one-story  and  base- 
ment frame  dwellings. 

Owner — Jonathan  Anderson,  423  16th 
Ave.,  San  Francisco. 

Architect — None. 

Contractor— Thos.  Hamill,  4101  Bal- 
boa, San  Francisco. 

Filed  Apr.  29,  '19.  Dated  Apr.  25,  '19. 
Rough    frames      up    and      roof 

boards  on  $8822.50 

Rough  plumbing  in  and  brown 

coated    8822.50 

Completed  and  accepted 8822.50 

Usual  35  days 8822.50 

TOTAL  COST,  $35,290.00 

Bond,  none.    Limit,  90  days.    Forfeit, 

none.     Plans  and  specifications  filed. 

(719)  NE  SUTTER  AND  MASON. 
Five-story  and  basement  Class  "C" 
apartments. 

Owner — Joseph  Cahen  and  A.  Tonn, 
333  Kearny,  San  Francisco. 

Architect— Joseph  Cahen,  333  Kearny, 
San  Francisco. 

Day's  work  and  Sub-Contracts. 

COST,  $60,000 

(720)  SE  PO'W'ELL  AND  CHESTNUT. 
Alter  store  and  tennaments. 

Owner — N.  Siciliano,  Premises. 

Architect — None. 

Day's  work.  COST,  $12,0000 


(721)  S  FIFTEENTH  30  E  Albion 
Ave.  Three-story  brick  addition  to 
factory. 

Owner— P.  F.  Ferguson,  2027  Vallejo. 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $9500 


(722)     W  POTRERO  AVE  85  N  24th. 

One-S'tory  brick  garage. 
Ownerr— J.  H.  Rippe,  24th  and  Bryant, 

San  Francisco. 
Architect — None. 
Contractor— Thos.     F.  Mitchell,     1340 

Utah,  San  Francisco. 

COST,  $7400 


(723)     E  ILLINOIS  155  S  El  Dorado. 

One-story  frame  oflBce  building. 
Owner — Associated     Oil     Co.,   Sharon 

BIdg.,  San  Francisco. 
Architect — Eng.    Dept.    of   Associated 

Oil  Co.,  Sharon  Bldg.,  S.  F. 
Contractor— MacDonald   &   Kahn,    907 

Rialto  Bldg.,  San  Francisco. 

COST,  $6800 
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(724)     E    WALLACE    225    S    Railroad 

Ave.    One-story  and  basement  frame 

residence. 
Owner— T.   Garlbotts,    1662     Wallace, 

San  Francisco. 
Architect— Paul    F.    De    Martini,    2123 

Powel',  San  Francisco. 

COST,  $1500 


(725)     NO.     54  SIXTH    AVE.      Alter 

residence. 
Owner — \\m.  M.  Klink,  Premises. 
Architect— Smith  O'Brien,  742  Market, 

San  F'rancisco. 
Contractor — Brockhage,  Foley  &  Green 

180  Jessie,  San  Francisco. 

COST,  $835 


(726)     NO.   19   BAKER.     Alter   dwell- 
ing and  garage. 
Owner — S.  F.  Booth.  Premises. 
Architect — None. 
Day's   work.  COST,   $700 


(727J     NO.  906-A  MARKET.     Electric 

sign. 
Owner — J.  H.  Remick  &  Co...  Premises 
Architect — None. 
Contractor — Federal  Sign  System,  618 

Mission,   San  Francisco. 

COST,  $500 


(728)     NO.  1117  GEARY.     Repair  fire 
damage  to  rooming  house. 

Owner — Goodman  Bldg. 

Architect — None. 

Contractor— R.     W.  MoUer,     614  Call 
Bldg.,  San  Francisco. 

COST,  $525 


(729)  NO.  664  .MARKET.    Alter  store 
Owner — Shaw  &  Allen,  Oakland. 
Architect — None. 

Contractor — Wegcer  &  Blot,  232  Bal- 
boa BldR.,  San  Francisco. 

COST,  $450 

(730)  NO.    501    O'FARRELL.      Alter 
for  flower  stand. 

Owner — Thomas  Flower  Co.,  Premises 
Architect — None. 

Contractor — J.     W.     Hansbrough,  380 
Bush,  San  Francisco. 

Cost,  $400 


(731)  S"W  FIFTH  AND  STEVENSON 
50  feet  along  Stevenson.  Excavating, 
grading,  concrete  foundations,  con- 
crete floor,  1st  story  brick  walls, 
rough  carpentry,  window  frames, 
roofing  and  sheet  metal  work,  ex- 
terior cement  and  plastering,  steel 
Unlets,  and  rough  hardware  for  two- 
story  brick  dance  studio. 

Owner — W'al  Wilson. 

Architect — Francis  Berndt,  829  Monad- 
nock  Bldg.,  San  Francisco. 

Contractor — Palmer  &  Petersen,  Mo- 
nadnock  Bldg.,  San  Francisco. 

Filed  Apr.  30,  '19.    Dated  Apr.  8,  '19. 
Excavation   and  1st   floor  com- 
pleted     $  800 

Sheeting  of  2nd  floor  and  roof 

of  1st  story  completed 1980 

Roofing&sheet  metal  completed     950 

Completed  400 

Usual  35  days 1375 

TOTAL  COST,  $5505 

Bond,  none.     Limit,  35  working  days. 

Forfeit,    none.      Plans    and    specifica- 
tions filed. 


Add 


(732)     PRESIDIO      TERRACE. 

to  golf  club. 
Owner — Presidio  Golf  Club,   Prem. 
Architect — Kenneth     MacDonald,     907 

Rialto  Bldg.,  San  Francisco. 
Contractor— W.   .McKenzie.   734  Wash- 


ington, San  Francisco. 

COST,  $2000 

(733)     N   POST   77   E    Laguna.     One- 
story  brick  machine  shop. 

Owner — Alice  Swanton. 

Architect— Earle     B.   Bertz,  68     Post, 
San  Francisco. 

Contractor — J.  M.  Johnson,  1600  Cali- 
fornia, San  Francisco. 

COST,  $6800 


(734)  W  POTRERO  AVE  150  N  Mari- 
posa. One-story  brick  and  concrete 
garage    building. 

Owner — M.  J.  and  W.  F.  Strohmaier, 
942  .Market,  San  Francisco. 

Architect— Will  H.  Toepke,  942  Mar- 
ker. San  Francisco. 

Contractor — Paul  Messner,  942  Market 
San  Francisco. 

COST,  $7014 


(735)     NO.  253  POST.    Alter  art  store 
Owner — L.  Iw^ata,  Premises. 
Architect — None. 

Contractor — George  Niranro,  634  Clay, 
San  Francisco. 

COST,  $900 


(736)     S  DAY  bet.  Dolores  &  Church. 

One-story  frame  residence. 
Owner — Henry     Schroeder,  119     Day, 

San  Francisco. 
Architect — None. 
Contractor— C.  F.  Muller,  84  28th,  San 

Francisco.  COST,  $3800 


(737)     NO.      2520      FOLSOM.       Alter 

club. 
Owner — Y.  W.  C.  A.,  Premises. 
Architect — Julia   Morgan,     Merchants' 

Exchange  Bldg.,  San  Francisco. 
Contractor — Grace     &  Bernieri,  Claus 

Spreckels  Gldg.,  San  Francisco. 

COST,   $2500 


(738)     N  FILBERT  274%  W  Octavia. 

Alter  residence  and  garage. 
Owner— Joseph  Goiddini,  2832  (Jough, 

San  Francisco. 
Architect — None. 
Contractor — L.  Fontanello,'  1920  Pine, 

San  Francisco. 

COST,  $950 


(739)  NTN'  TWENTY-EIGHTH  AVE 
and  Anza.  Two-story  frame  resi- 
dence. 

Owner— Nat  Thompson.  SSO  Waller, 
San  Francisco. 

Architect— C.  O.  Clausen,  Hearst  Bldg 
San  Francisco. 

Contractor- Thos.  Hamill,  4101  Bal- 
boa, San  Francisco. 

COST,    $3000 


(740)     NO.     463      TWENTY-FOURTH 

Ave.    Alter  residence. 
Owner — E.  F.  Philbrick,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $450 


(741)  NO.  798  MINNESOTA.  One- 
story  brick  and  wood  supported  and 
metal  covered  steaming  shed. 

Owner — Portola  Oil   Co.,  Premises. 

Architect — None. 

Contractor — Metallic  Pi;6ducts  Co., 
923  .Monadnock  Bldg.,  S.  F. 

COST.  $3000 


(742)  NW  BERTITA  162-6  J^E  Mo- 
hawk. One  and  one-half-story  frame 
dwelling. 

Owner— Joseph  Novello.  4903-A  Mis- 
sion. San  Francisco. 

.Architect — None. 

Day's  work.  COST,  $2750 
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(743)     NO.      1023     MARKET.       Alter 

store  front. 
Owner — Schlickeiser       &       Wickham, 

Premises. 
Archuect — None. 
Contractor— .Moller  &  Son,  -520  Jessie, 

San  Francisco. 

COST,  $1000 

(714)  W  POTRERO  AVE  85  N  24th 
X  50xW  100.  All  work  for  one- 
story  brick  garage  building. 

Owner— John  A.  Rippe,  24th  &  Bryant 
San  Francisco. 

Architect — None. 

Contractor— Thos.  F.  Mitchell,  1340 
Utah,  San  Francisco. 

Filed  May  1,  '19.    Dated  May  1,  '19. 
Erick    and    mortar     mixed     oil 

pieniises    $1850 

Brick   work  completed 1850 

Job  completed  1850 

Usual  35  days 1§50 

TOTAL  COST,  $7400 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.    Plans  and  specifications  filed. 
NOTE:— 1st    report    Apr.    30,    1919; 

No.  722. 

(745)  SE  UNION  AND  VAN  NESS 
Ave.     Three-story  frame  apartments 

Owner— D.  J.  Clancy,  2884  Polsom, 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $24,000 


(746)  SW  NINETEENTH  AVE  AND 
Lincoln  Way.    Four  four-room  flats. 

Owner — C.  S.  Allred,  150  Onondaga 
Ave.,  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $8,000 


(747)     NO,  261  SEVENTEENTH  AVE. 

Alter  residence. 
Owner — J.  H.     Reiss,     149     Hamerton 

Ave.,  San  Francisco. 
Architect — ^None. 
Day's  \TOrk.  COST,  $1000 


(748)  NO.  10  EMBARCADERO.  Erect 
roof  sign. 

Owner — Foster  &  Kleiser,  273  Valencia 
San  Francisco. 

Architect — None. 

Contractor— R.  A.  Edwards,  273  Val- 
encia, San  Francisco. 

COST,  $950 

(749)  N  JUDAH  S2i^  W  23rd  Ave. 
No.s.  1820-1822  Judah.  Repair  fire 
damage. 

Owner — H.   In^kipp,   1814   Judah,   San 

Francisco. 
Architect — None. 
Day's  work.  COST,  $580 


(750)     NO.    131    LOWELL.     Alter   for 

garage. 
Owner — R.  H.  Parkison,  Premises. 
Architect — None. 
Contractor — H.     E.     Parkison,     115% 

Peralta  Ave.,  San  Francisco. 

COST,  $400 


(751)     NO.    548    NINTH.     Repair   fire 

damage. 
Owner— .Mrs.  Doud,  306  Bush,  S.  F. 
Architect — None. 
Contractor — Arnold  &  Mabey,  121  5th, 

San  Francisco. 

COST,  $400 


(752)     NO.  31  EDDY.    Alter  residence. 
Owner— G.  F.  Morley,  33  Eddy,  S.  F. 
Architect — None. 

Contractor — L.  M.  Coggins,  115  Turk, 
San  Francisco. 

COST,  $400 
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(753)  W  SCOTT  bet.  Waller  and  Du- 
bose  No.  31  Scott.  All  work  for 
alterations  and  additions  to  resi- 
dence into  2  Hat  frame  building. 

Owner — Peter  and  Clara  Harder,  31 
Scott  St.,  San  Francisco. 

Plans  by  Contractor. 

Contractor — E.  H.  Denke,  1317  Hyde, 
San  Francisco. 

Filed  May  2,  '19.     Dated  May  1,  '19. 

Building  ready  for  plaster $650 

Plumbing  roughed  in  and  plaster 

completed    650 

Completed  and  accepted 650 

Usual  35  days 650 

TOTAL  COST,  $2600 

Bond,  none.     Limit,  60  days.     Forfeit, 

none.     Plans  and  specifications  filed. 

(T54)  E  THIRTIETH  AVE  125  S 
Taraval  S  25xE  120.  All  work  ex- 
cept lumber  and  mill  work  for  one- 
story  frame  residence. 

Owner— T.  H.  Clancy  Jr.  and  Ellen  V. 
Clancy,  739  Brannan,  San  Francisco 

Architect — None. 

Contractor — Nelson  Bros.,  747  19th 
Ave.,  San  Francisco. 

Filed  May  2,  '19.     Dated  May  — ,  19. 

Frame    work   finished i $465 

Brown  coated   465 

Completed    -^65 

Usual  35  daysN 465 

TOTAL  COST,   $1860 

Bond,  none.     Limit,  75  days.     Forfeit, 

none.  Plans  and  specifications  none. 
NOTE:— Ist  report  Apr.  29,  No.  707. 

(755):    w  POTRERO  AVE  150  N  Mari- 
posa N  50xW  lOO.    All  work  for  one- 
story  brick  and  concrete  garage. 
Qvvmer — J.  and  W.  F.  Strohmaier. 
Architect— Will  H.  Toepke,  942  Market 

San   Francisco. 
Contractor — Paul  Messner,  942  Market 

San  Francisco. 
Filed  May  2,  '19.     Dated  Apr.  4.  '19. 
Concrete  foundations  in  and  front 
and   rear   concrete   girders   and 

columns  poured $1000 

Brick  walls  up     to  underside     of 
trusses    and     trusses    set     and 

braced    2000 

Completed   and  accepted 2260 

Usual  35  days 1754 

TOTAL  COST,  $7014 
Bond,  $3507.  Sureties,  Edwin  T. 
Peterson  and  C.  G.  Berg.  Limit,  50 
days.  Forfeit,  $10.  Plans  and  speci- 
fications filed. 
NOTE:— 1st  report  May  2,  No.  734. 

(756)  S  LINCOLN  WAY  82-6,  107-6 
W  19th  Ave.  Two  one-story  frame 
cottages. 

Owner— C.   S.  Allred,     150     Onondaga 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000  each 

(757)  W  NINETEENTH  AVE  25,  50, 
75  S  Lincoln  Way.  Three  one-story 
frame  cottages. 

Owner— C.    S.   Allred,    150     Onondaga 

Ave.,  San  Francisco. 
Architect— None. 
Day's  work.  (X)ST,  $3000  each 

(758)  W  PALM  AVE  257.-6,  283-11, 
336-9,  363  and  310  N  Geary.  Five 
two-storv  frame  flats. 

Owner— Chas.  L.  Heller,  Cr.  Architect. 
Architect— C.  O.  Clausen,  Hearst  Bldg 

San  Francisco. 
Day's  work.  COST,  $6,000  each 

(759)  N  BUSH  80  W  Montgomery. 
Alterations. 


Owner— Russ  Estate,  201  Montgomery, 

San  Francisco. 
Architect — None. 
Contractor— P.   Montague,   110  Jessie, 

San  Francisco. 

COST,   $6'50 


(760)     NO.    600    BOSWORTH.      Two- 
story  frame  store  and  flats. 
Owner— M.  E.  Page,  40  Surrey,  S.  F. 
Architect — None. 
Day's  work.  COST,  IJOOO 


(761)     NO.    218   VIENNA.     Two-story 

frame  residence. 
Owner— 0.  M.  E  Fountain,  Premises, 
Architect — None. 
Day's  work.  COST,  $800 


(762)  NO.  1829  FILBERT.  Alter 
laundry. 

Owner— E.    Daclin,    3004   Laguna   St., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  i$750 

(763)  W  BARTLETT  105  S  24th  S  50 
x\V  117-6.  All  work  except  painting, 
lumber  on  premises,  etc.,  for  two- 
story  and  basement  frame  residence. 

Owner— Henry  A.   and    Dora   M^esser- 
schmidt,  3245  23ra,  San  Francisco 
Arehitect — None. 
Conti-actor— Einar  Petersen,  3530  23d, 

San  Francisco. 
Filed  May  3,  '19.    Dated  Apr.  30,  '19. 

Rafters  on  $1250 

Plastering   completed   1250 

$1500  to  be  paid  in  monthly  in- 
stallments    of   $100,     int.   6% 

TOTAL  COST,  $4,000 
Bond,  $2000.  Sureties,  B.  Martin  and 
E.  E.  Reinhart.  Limit,  90  days.  For- 
feit, $5.    Plans  and  specifications  filed. 


(764)  NO.  176  DIVISADERO.  All 
work  except  painting  and  light  fix- 
tures for  alterations  and  additions 
to  two-story  frame  residence. 

Owner — Louis  Muller,  Premises. 

Architect — E.     A.      Neumark©!,     1566 
O'Farrell,  San  Francisco. 

Contractor — Thomas      Christian,      542 
Haight,  San  Francisco. 

Filed  May  3,  '19.     Dated  May  3,  '19. 
Giading  and  concrete  done;  new 

roof  on  and  plaster  finished- $645 

Completed  and  accepted 700 

Usual  35  days 450 

TOTAL  COST,  $17«5 

Bond,  none.     Limit,  40  days.     Forfeit, 

none.     Plans  and  specifications  filed. 

♦ ^ 

COMPLETION  N013CE8. 


San  Francisco  Connty. 

RECOKDBD  ACOBPTBD 

Apr.  26,  1919— NE  GRANT  AVE  & 
Manila  20x60  on  Manila.  Worth 
&  Bush  to  J  J  Stahl.. Apr.  18,  1919 

Apr.  26.  1919— NW  .MISSION  163-6% 
SW  Bosworth  SW  25xNW  75  Lot 
"G"  Resbdvn  Lots  1  to  10  Blk  11 
De  Bloom  Tct.  Michael  Costello 
to  whom  it  may  concern. .Apr.  17,  '19 

Apr.  26.  1919— E  STOCKTON  82-6 
S  O'Farrell  S  30xE  75.  Albert 
Levilla  to  J  J  Stahl Apr.  18,  1919 

Apr.  26.  1919— SE  O'FARRELL  AND 
Stockton  S  82-6xE  87-6.     Newman 

Magnin  &  Co  to  J  J  Stahl 

April    18,   1919 

Apr.  28,  1919— E  PAL.M  AVE  190  N 
Geary  N  97xW  120.  Percy  D  Tyler 
to  whom  it  may  concern. .Apr.  25,  '19 


Apr.  28,  1919— W  TENTH  AVE  bet. 
Geary  and  Anza;  No.  455  10th  Ave. 
Anna  Naselli  to  Elmer  J  Mont- 
gomery  April    25,   1919 

Apr.  30,  1919— NTV  ALAMEDA  AND 
Kansas  N  lOOxW  200.  Dunham, 
Carrlgan  &  Hayden  Co  to  Fennell 
&  Chrisholm Apr.  30,  1919 

May  1,  1919— N  EXCELSIOR  AVE  & 
Lisbon  NW  25xNE  75  Lot  4  Blk  17, 
Excel  Hd.  William  F  and  Inez  L 
Brown  to  whom  it  may  concern.... 

May  1.  1919— S  GEARY  87-6  W 
Grant  Ave  S  27-6  E  9  N  17-6  E  4  N 
4   E   3-6   W   16-6.     A   S   Blake   to 

Frank  Barrett  &  H  H  Hilp  Jr 

April  23,  1919 

May  1,  1919— SW  GEARY  AND 
Grant   Ave  W   87-6xS    27-6.     The 

Paragon  to  Barrett  &  Hilp 

April   23,   1919 

May  1,  1919— SW  ST.  MARY'S  AVE 
26  NW  Marsely  NW  25xSW  95 
Lots  1  and  2  Blk  2  De  Boom  Tct. 
(McDonough  &  Costello  to  McDon- 
ough  &  Costello _May  1,  1919 

May  2,  191^— E  FOLSOil  &  ESSEX 
NE  137-6  SE  125  SW  137-6  NW 
125.  Babcock  Estate  Co  to  E  L 
Fischer May   1,   1919 


LIEK8  FILEB. 


San  FrandECO  County, 


RECORDED  AMOUNT 

Apr.  26,  1919— E  FILLMORE  55  S 
Sutter  S  55xE  93.  J  L  Ash  & 
Brown  (as  J  L  Ash  &  Co)  vs  Em- 
press  Decorators,  Chris   Vucinich 

and  Leonide  G  Auzerais $147.32 

Apr.  30,  1919— E  MISSION  45  S  23rd 
S  40xE  122-6.  W  J  Partridge  vs 
Anna  S  Diel  and  C  S  Delaney..$41.35 


BUILDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTY. 


747  Cohen  Cohen 

748  Grainger   Grainger 

749  Vrettos  Owen 

750  Bair    Torres 

761  Mohr   Mohr 

752  Bettencourt    Owner 

763  Gier    Koenig 

754  Same    Same 

755  Strong   RUty   Owner 

756  Hengen    .Muller 

757  Boehmer   Boehmer 

758  Allyn    Allyn 

759  Godeau    .Loustanon 

760  Hempel    Hempel 

761  Metcalf   Peterson 

762  Corder    Duval 

763  Stout    Burks 

764  Stout    Burks 

765  Davidson    ..- Rule 

766  Hand    Props 

7©7  Parr    Tibbetts 

768  Hartmann   Warner 

769  Wright   Sharp 

770  Idora  Park  McPhee 

771  Lever    Milwain 

772  Kawashima    Mitani 

773  Rlty    Syndicate. ...Woodard 

774  Dolan    Dolan 

775  Glantz    Glantz 

776  Cheli   Sorbi 

777  Prince    Lydiksen 

778  .Marquis    JVIarquis 

779  Marquis    JMarquis 

780  Marquis    Marquis 

781  Greuner    Greuner 

782  .Mahoney  Gordon 

783  Schneider    Corbett 

?j4  Drury Holland 


3500 

3000 

850 

375 

3000 

5000 

2500 

4800 

2490 

2000 

1500 

1000 

1000 

500 

500 

400 

2000 

2000 

750 

400 

85000 

2600 

2000 

400 

400 

100 

4468 

3000 

2500 

2000 

2000 

2000 

2000 

2000 

500 

475 

400 

1400 
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785  Henshaw    Anderson  1600 

786  Henshaw    _Anderson  800 

787  Henshaw    Anderson  1000 

788  Button   Button  6000 

789  Brennan   Offe  400 

790  Ala  Veg  Gardens....Owner  500 

791  Finley    Finley  1500 

792  Encinal    .~^: Lee  460 

793  Noble   Noble  2800 

794  Noble    Noble  2500 

795  Noble   Noble  2800 

796  McQuade    Sircy  500 

797  O'Neill  Cal  Bldg  13700 

798  Sang Okd  Rfg  Co.  4000 

799  Nelson   Nelson  3000 

800  Braunwarth   Marshall  2440 

801  Anderson    McCoy  2000 

802  Cooley    Cooley  1500 

803  Dahl   .Olsen  550 

804  Western  Novelty....Corbett  450 

805  Hansen  Hansen  3000 

806  Brown   Serensen  2869 

807  Y  W  C  A  Connor  32300 

808  Anderson   Anderson  3000 

809  Cucio    Cucio  900 

810  Carson    Oarson     450 

811  Corvillo    Wolfe  400 

812  Ferral    Ferral  1400 

813  Fidelity  Mlg David  3000 

814  Same    Same  3OO0 

815  Same  Same  6000 

816  Same    Same  9000 

»17  Hurtig   Johnson     800 


(747)  S  THIRTY-SECOND  100  W 
Linden,  Oakland.  Two-story  5-room 
dwelling. 

Owner— Ben  Cohen,  1618  Grove,  Okd. 

Architect None. 

Day's  work.  COST,  $3500 


(748)  E  DES.MOND     40  S    Coronado, 
Oakland.     One-story   5-room   dwlg. 

Owner— I.  L.  Grainger,  537  &6th,  Okd. 
^Architect — None. 
Day's  work.  COST,  $3000 

(749)  NO.   202     MATHER,     Oakland. 
Alterations. 

Owner — Pauline  Vrettos,  Premises. 
Architect — None. 

Contractor — Charles      Owen,      2111-A 
Vine,  Berkeley. 

COST,  $850 


(750)     NO.       228      FIFTH,     Oakland. 

Alterations. 
Owner— William  Bair,  213  5th,  Okd. 
Architect — None. 

Contractor— J.  V.  Torres,  495  6th,  Okd 
COST,  $375 


(751)  LOT  30  NOVA  DRIVE,  Pied- 
mont. One  and  one-half-story  frame 
dwelling. 

Owner— Geo.  T.  Mohr. 

Architect — ^^None. 

Day's  work.  COST,  $3000 


(752)  E  PARK  BLVD.  190  N  San 
Luis,  Oakland.  Two-story  10-room 
dwelling. 

Owner — Mrs.  Maria  T.  Bettencourt, 
3624   16th,  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $5000 


(753)  W  SEQUOIA  COURT  214  N  E- 
14th,  Oakland.  One-story  5-room 
dwelling. 

Owner — Theo.  Gier,  270  Grand  Ave., 
Oakland. 

Architect — None. 

Contractor — Fred  G.  Koenig,  445  Oak- 
land Ave.,  Oakland. 

COST,  $2500 


il 

(754)  W  SEQUOIA  COURT  152-183 
N  E-14th,  Oakland.  Two  one-story 
5-room  dwellings. 

Owner — Theo.  Gier,  270  Grand  Ave., 
Oakland. 

Architect — None. 

Contractor — Fred  K.  Koenig,  445  Oak- 
land  Ave.,   Oakland. 

COST,  $2400  each 


(755)  W  COLLEGE  AVE  425  S 
Manila  Ave.,  Oakland.  One-story  3- 
room  dwelling. 

Owner— Strong  Realty  Co.,  5049  Col- 
lege Ave.,  Oakland. 

Architect — None. 

Day's  work.  COST,  $2490 


(756)     NO.   1976-78   FRANKLIN,   Oak- 
land.    Alter  flats  into  apartments. 

Owner— G.  B.  Hengen,  612  Grand  Ave., 
Oakland. 

Architect — None. 

Contractoi' — F.     A. 
Bldg.,  Oakland. 


Muller,     Syndicate 
COST,  $2000 


(757)  NO.  1100  SECOND  AVE.,  Oak- 
land. Alter  two-story  dwelling  into 
flats. 

Owner — H.  M.  Boehmer,  Premises. 

Architect — None. 

Day's  work.  COST,  $1500 


(758)  N  MADRONE  AVE  50  E  Kan- 
ning.  Oakland.  One-story  3-room 
dwelling. 

Owner— A.  H.  Allyn,  546  E-llth,  Okd. 

Architect — None. 

Day's  work.  COST,  $1000 


(759)     NO.   2210  WEBSTER,  Oakland. 

Alterations. 
Owner — Julius  S.  Godeau,  41  Van  N«s= 

Ave.,  San  Francisco. 
Architect — None.  4 

Contractor — J.    Loustanon,    1743    La- 

guna,  San  Francisco. 

COST,   $1000 


(760)     NO.     5925     HAYES,    Oakland. 

Addition. 
Owner — Chas.  Hempel,  Premises. 
Architect — None. 
Day's  work.  COST,   $500 


(761)  NO.  764  FIFTY-FOURTH,  Oak- 
land.    Addition. 

Owner — W.  E.  Metcalf,  Premises. 

Architect — None. 

Contractor— A.  O.  Peterson,  808  57th, 
Oakland.  COST,  $500 


(762)     NO.   363   BELMONT,     Oakland. 

Garage. 
Owner — W.  E.  Corder,  Premises. 
Architect — None. 
Contractor — Oliver  Duval  &  Son,  Dal- 

ziel  Bldg.,  Oakland. 

COST,  $400 


(763)  N  DWIGHT  WAY  43.11  E 
Bonar,  Berkeley.  One-story  5-roora 
dwelling. 

0^vner — Alice  M.  Stout,  Oakland. 

Architect — None. 

Contractor— C.  E.  Burks,  4152  Ran- 
dolph Ave.,  Oakland. 

COST.  $2000 


(764)     E  BONAR  100  N  Dwight  Way, 
Berkeley.     One-story  5-room  dwlg. 

Owner — Alice  M.  Stout,  Oakland. 

Architect — None. 

Contractor — C.    E.    Burks,    4152    Ran- 
dolph Ave.,  Oakland. 

COST.    $2000 
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(765)  NO.  2436  BANCROFT  WAY, 
Berkeley.  One-story  brick  store 
room. 

Owner— N.  M.   Davidson,  2519  College 

Ave.,  Berkeley. 
Architect — None. 
Contractor— J.    W.    Rule,    1613    Ward, 

Berkeley.  COST,    $750 

(766)  NO.  3109  DEAKIN,  Berkeley. 
Alterations. 

Owner— James  Hand,  Premises. 
A  rch  i  te  c  t — No  n  e , 

Contractor— W.  Props,  San  Francisco. 
COST,  .$400 

(767)  KEY  ROUTE  BASIN,  Oakland. 
Extend    wharf. 

Owner — Parr  Terminal  Co. 
Architect — None. 

Contractor— Tibbetts-Pacific  Co.,  16 
California,  San  Francisco. 

COST,  $85,000 

(768)  E  THIRTY-SEVENTH  AVE  605 
N  E-14th,  Oakland.  One-story  5- 
room  dwelling. 

Owner— Sena  Hartmann,  3333  E-8th, 
Oakland. 

Architect— L.  P.  Hyde,  —  26th  Ave., 
Oakland. 

Contractor— S.  A.  Warner,  4606  Brook- 
dale  Ave.,  Oakland. 

COST,  $2600 

(769)  W  FIFTY-FOURTH  AVE  400  S 
E-14thi  Oakland.  One-story  five- 
room  dwelling. 

Owner- Delia  M.  Wright,  308  B-12th, 

Oakland. 
Architect — None. 
Contractor— A.  C.  Sharp,  3260  Kansas, 

Oakland.  COST,  $2000 

(770)  IDORA  PARK,  Oakland.  One- 
story  store. 

Owner— Idora  Park  Co.,  Premises. 
Architect — None. 

Contractor— A.  J.  McPbee,  2144  E-27th, 
Oakland.  ^  COST,   $400 

(771)  NO.  290  GRAND  AVE.,  Oakland 
Garage. 

Owner — S.  Lever.  Premises. 
Architect — None. 

Contractor— A.  M.  Milwain,  607  37th. 
Oakland.  COST,  $400 

(772)  NO.  2240  ROSE,  Berkeley.  Alter 
and  additions. 

Owner — K.  Kawashima,  Premises. 
Architect — None. 

Contractor— M.  Mitani,  1527  Post  St., 
San  Francisco. 

COST,  $1000 

(773)  S  SNAKE  ROAD  approximately 
620  E  Moraga  Road,  Oakland.  All 
work  for  two-story  and  basement 
fraive  dwelling. 

Owner— Realty  Syndicate  Co.,  1440 
Broadway.  Oakland. 

Architect— R.  A.  Hutchinson,  1440 
Broadway.  Oakland. 

Contractor— E.  W.  Woodard.  4025 
Brighton   Ave..  Oakland. 

Filed  Apr.  29,  '19.     Dated  Apr.  29,  '19. 

Frame  up  and  root  on ^4 

Plastered  Vi 

Coraple'ed  and  accepted Vi 

Usual  35  days Vi 

TOTAL  COST,  $4468.60 

Bond,  none.    Limit,  100  days.    Forfeit, 

none.    Plans  and  specificationas  filed. 

(774)  W  CALMAR  AVE  65  N  Man- 
dana  Blvd.,  Oakland.  One-story  6- 
room  dwelling. 
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Owner— Leo  J.     Dolan,     2289  E-16th, 

Oakland. 
Archiiect — None. 
Day's  work. 


COST, 


(775)  S  SAN  JUAN  70  W  Rosedale, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner— C.  AV.  Glanlz,  2006  Eagle  Ave., 
Alameda. 

Architect — None. 

Day's  work.  COST,  $2500 


(776)'  E  EIGHTY -EIGHTH  AVE  40  S 
Holly,  Oakland.  One-stoiy  5-room 
dwelling. 

Owner— G.  Cheli,  1912  92nd  Ave.,  Okd. 

Architect — None. 

Contractor— A.  Sorbi,  353  Edinburgh, 
San  Francisco. 

COST,  $2000 


(777)     TAVENT-Y-NINTH    AVE    at    E- 
11th,  Oakland.     Two-story  addition. 

Owner— H.  G.  Prince  Co.,  Premises. 

Aichitect — ^None. 

Contractor— Geo.    H.    Lydiksen,      1244 
29th  Ave.,  Oakland. 

COST,  .$2000 


(778)  W  FORTY-FIRST  AVE  140  S 
San  Carlos,  Oakland.  One-story  5- 
room  dwelling. 

Owner— E.  M.  Marquis,  2827  Russell, 
Berkeley. 

Architect — None. 

Day's  work.  COST,  $2000 


(779)  E  COURTLAND  AVE  200  N 
Foothill  Blvd.,  Oakland.  One-story 
5-room  dwelling. 

Owner- E.   M.   Marquis,  2827   Russell, 

Berkeley. 
Architect — None. 
Day's  work.  COST,  $2000 

(780)  :s  SAN  CARLOS  150  W  47th 
Ave.,  Oakland.  One-story  5-room 
dwelling. 

Owner— E.  M.   MarquiK,   2827  Russell, 

Berkeley. 
Architect — ^None. 
Day's  work.  COST.  $2000 


Architect — ^None. 
Contractor — W.  A.  Anderson,  531  Van 
Buren  Ave.,  Oakland. 

COST,  $1600 

(786)  NO.  1315  JACKSON,    Oakland. 
Alterations  and  additions. 

Owner — Wm.  G.  Henshaw. 
Architect — None. 
Contractor— W.  A.  Anderson,  531  Van 
Buren  Ave.,  Oakland. 

COST,  $800 

(787)  NO.  1329  JACKSON,     Oakland. 
Alterations  and  additions. 

Owner — Wm.  G.  Henshaw. 
Architect — None. 

Contractoi' — W.  A.  Anderson,  531  Van 
Buren  Ave.,  Oakland. 

COST,  $1000 


(788)     NW  ETON  AND  CLAREMONT, 
Berkeley.    Two-story  10-room  dwlg, 
Owner— I.  W.  Button,  347  60th,  Okd. 
Architect — None. 
Day's  work.  COST,  $600( 


(789)     NO.   1124  ADDISON,  Berkelej 

Alterations. 
Owner— Herbert  Brennan,  Premises. 
Architect — None. 
Contractor — F.  Offe. 

COST,  $40( 


(790)  NO.    205    CYPRESS,    Alameda. 
Tank  frame. 

Owner— Alameda    Vegetable    Gardens 

161  Cypress,  Alameda. 
Architect — None. 

Days  work.  COST,  fSOl 

DWELLING 

(791)  NO.    443    HAIGHT   AVE.,   Ala 
meda.     One-story  5-room  dwelling., 

Owner — Marie  E.  FinJey,  Premises. 
Architect — None. 

Contractor — E.  G.  Finley,  Premises. 
•  COST,  $150 

(792)  FOOT  GRANT,  Alameda.     A^ 
dition. 

Owner — Encinal  Boat  Club,  Premise 
Architect — None. 

Contractor— Samuel  Lee,  1832  San 
tonio  Ave..  Alameda. 

COST,  $460 


(7.S1)     NO.  3320     BROADWAY,     Oak- 
land.   Alterations. 
Owner — W.  M.  Breuner,  Oakland. 
Architect — None. 
Day's  work.  COST,  $500 


(782)     NO.     332     VINCBNTE      ROAD, 
Oakland.    Addition. 

OvN-ner — W.  J.  .Mahoney,  Premises. 

Archritect — None 

Contractoi- — G.   A.   Gordon,   5915   Ade- 
line, Oakland. 

CO.ST,  $475 


(793)  NOS.  1160  &  1164  PEARL,  Ala- 
meda. Two  one-story  6-room  dwlgs. 

Owner— George  H.  Noble,  2205  Santa 
Clara  Ave.,  Alameria. 

Architect — ^None. 

Day's  work.  CoOST,  $2800  each 


(794)     NO.     1154     PEARL,     Alameda. 

One-story  5-room   dwelling. 
Owner— George  H.   Noble,  2205  Santa 

Clara  Ave.,  Alameda. 
.\rchitect — None. 
Day's  work.  COST,  $2500 


(783)     NO.  348  GRAND  AVE.,  Oakland 

Addition. 
Owner— .M.  Schneider,  Premises. 
Architect — None. 
Contractor— Corhett     &  Bayliss,     1110 

Franklin,  Oakland. 

COST,  $400 


(795)     NO.  2712  SAN  JOSE  AVE.,  Ala 

meda.     One-story  5-room  dwelling. 

Owner— George  H.  .Noble,  2205  San 

Clai-a  Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $2800 


1 


(874)     NO.     5407     DOV^R,     Oakland. 

Alteiations  and  additions. 
Owner — H.  L.  Drury.  Premises. 
Architect — None. 
Contractor— W.   J.    Ildllanrt,   62nd  and 

Grove,  Oakland. 

COST,  $1400 

(785)     NO.  1301  JACKSON.     Oakland. 

Alterations  and  additions. 
Owner— Wm.  G.  Henshaw. 


(796)     NO.  1051  SAN  ANTONIO  AVE., 

Alameda.    Garage. 
Owner--P.  M.  McQuade. 
Architect — None. 
Contractor— W.  J.  Sircy. 

COST,  $500 


(797)  S  STANFORD  AVE  102-143-182 
E  San  Pablo  Ave..  Oakland.  Three 
two-story  12-room  apartments. 

Owu'er— W.  O'Neill,  1802  57th,  Oakland 


Architect — None. 

Contractor— ^."alifoin'a    Building    Co.. 
1534  Frank! :n.  Oakland. 

COST.  14900  each 


(798)     NO.  379  NINTH,  Oakland.    Al- 

teration.s  (ice  box.  etc.) 
Own«r— Tong  Sang  Co.,  383  9th,  Okd. 
Architect — None. 
Contractor— Oakland        Refrigerating 

Co.,  2766  Grove,  Oakland. 

COST,  $4000 
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Contractor — Connor..  &  Connor,     2105 
Berkeley  Way,  Berkeley. 

Filed  -May  2.   19.    Dated  Apr.  28,  '19. 

On  oth  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  132,300 

Bond,  limit,  forfeit,  none.     Plans  and 

specificatioTis  filed. 


(799)  E  DESMOND  77%  S  Coronado, 
Oakland.     One-story  5-room   dwlg. 

Owner — Oscar  E.  Nelson,  537  66th, 
Oakland. 

Architect — Nonr , 

Day's  work.  COST,  ?3000 


(800)     NO.  2142  FORTY-SEX:OND  AV. 

Oakland.     One-story   5-room   dwlg. 
Owner — Wm.     J.     Braunwarth,      2035 

Rosedale  Ave.,  Oakland. 
Architect — None. 
Contractor— J.    S.    Marshall,    1929    E- 

18th,  Oakland. 

COST,  $2440 


(801)-  S  E-THIRTY-SEVENTH  100  W 
Randolph  Ave.,  Oakland.  One-story 
5-rooni  dwelling. 

Owner— Anderson  &  McCoy,  1483  Wel- 
lington. Oakland. 

Architect — None. 

Days  work.  COST.  $2000 

(802>  W  RHODA  AVE  56  N  Hopkin.s. 
Oakland.    One-story  3-room  dwlg. 

Owner— Carrie  W.  Cooley,  2628  Wake- 
field Ave.,  Oakland. 

Architect — None. 

Day's  work.  COST.  $1500 


(803^  E  FIRST  AVE  100  S  E-12th, 
Oakland.    Alterations  and  additions. 

O^vner- Mrs.  T.  Dahl. 

Architect — None. 

Contractor— Edward  Olsen,  264  Mather 
Oakland.  COST,  $550 


(804)     NO.  418  FIFTEENTH,  Oakland 

Alterations. 
Owner — Western  Novelty  Co.,  Prem. 
Architect — None. 
Contractor— Corbett    &    Bayliss.   1110 

Franklin,  Oakland. 

COST.  $450 


(805)  E  BONITA  100  S  Ro.se,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner— Louis  O.  Hanssen,  1128  The 
Alameda.  Berkeley. 

Architect — .None. 

Day's  work.  COST.  $3000 


(808)  N  MORAGA  AVE  250  E  Pleas- 
ant Valley,  Oakland.  One-story  0- 
room  dwelling. 

Owner — A.  H.  Anderson,  2625  Pleasant 
Oakland. 

A;  chitect — .None. 

Day's  work.  COST,  $3000 


(806)     RUSSELL  AND  DOMIN(X)  No. 

2902  Domingo,  Berkeley.     One-story 

store. 
Owner — Brown  &  Brown,     Claremont 

Ave.,  Berkeley. 
Architect — None.  i 

Contractor— Waker      Sorensen,      3219 

Ellis,  Berkeley. 

COST,  $2869 


(809)     NO.  1431  TWELFTH,  Oakland. 

Alterations  and  additions. 
Owner— Frank     Cucio,     907     Willow, 

Oakland. 
Architect — ^None. 
Day's  work.  COST,  $900 

(810  (     NO.  50  VOSEMITE  A\^.,  Oak- 
land.    Alterations  and  additions. 
Owner— H.  Carson,  Berkeley. 
Architect — None. 
Day's  work.  .        COST.  $450 

(811)     NO.     3980     PENNIMAN,     Oak- 
land.   Addition. 
Owner— J.  Corvillo,  Premises. 
Architect — 'None. 

Contractor- Max  Wolfe,   3934  Angelo, 
Oaklarrd. 

Cost,  $400 


(3LASS   "C"   BUILDING 

(807)  SE  ALLSTON  WAY  &  UNION 
110.92  on  Allston  Way  by  103.69  on 
Union,  Berkeley.  All  work  except 
electric  fixtures  for  one-story  Class 
"C"  building. 

Owner- Y.  W.  C.  A.  of  Berkeley. 

Architect — Julia  Morgan.  Merchants' 
Exchange  Bldg..  San  Franciscor 


(812)  w  EIGHTY-SECOND  AVE  100 
S  Olive,  Oakland.  One-story  4-room 
dwelling. 

Owner— Geo.  H.  Ferral,  2009  82nd  Ave. 
Oakland. 

Architect — None. 

Day's  work.  COST,  $1400 


(813)     E  MILVIA  95  N  Carlton,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner— Fidelity  -Mortgage  Securities 
Co.  ct  California,  Ist  National  Bk. 
Bldg.,  Berkeley. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 

Contractor— W.  J.  David,  2428  Linden, 
Oakland. 

COST,  $3000 


(814)     .MILVIA    95    N    Carlton,    Ber- 
keley.     One-story      6-room      frame 
dwelling. 
Owner— Fidelity    Mortgage    Securities 
Co.  of  California,  1st  National  Bk. 
Bldg..  Berkeley. 
Architect— W.  H.  Ratc'.iff  Jr..  1st  Na- 
tional Bank  Bldg..  Berkeley. 
Contractor— W.  J.  David,  2428  Linden, 
Oakland. 

COST,  $3000 


(815)     CARLTON  16  and  55  W  Milvia, 
Berkeley.     Two     one-storv     6-room 
frame  dwellings. 
Owner— Fidelity    Mortgage    S-Ecnrities 
Co.  of  California,  l?it  National  Bk. 
Bldg..  Berkeley. 
Architect — W.  H.  Raicliff  Jr..  1st  Na- 
tional Bank  Bldg.,  Berkeley. 
Contractor— W.  J.  David,  2428  Linden, 
Oakland. 

COST,  $3000  each 


(816)     CARLTON    16.    95    and    125    E 

.Milvia,    Berkeley.     Three   one-story 

6-rooni  frame  dwellings. 

Owner — Fidelity    Mortgage    S'Scurities 

Co.  of  California.  1st  National  Bk. 

ridg.,  Berkeley. 
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Architect— W.  H.  Ratcliff  Jr..  1st  Na- 
tional Bank  Bldg..  Berkeley. 

Contractor— W.  J.  David.  2428  Linden, 
Oakland. 

COST,  $3000  each 

(S17)     .NO.'    1536     EDITH,     Berkeley. 
One  and  one-half-story  4-room  dwlg 
Owner— G.  E.  Hurtig.  1720  Jayne.  Ber- 
keley. 
Architect — ^None. 

Contractoar — Oscar      Johnson,       5466 
.Manila  Ave.,  Oakland. 

COST.  $800 

^ 

♦ 

COMPLETIO   NOTICES. 

Apr.  25.  1919— E  T>VE\T¥-SECO>'D 
Ave  lll>i  X>V  sard  Ave  N-^V  45  SE 

65  SW  32.22  SW  46.01.  Okd.  David 
D  Oliphant  Jr  and  R  B  Baker  to 
E  E  Rollins Mar.  20.  1919 

Apr.  28.  1919— LOT  92  BLK  1  .Map 
Lakeshore  Highlands,  Okd.  Lake- 
shore  Highlands  Co  to  C  M  Mac- 
.Gregor Apr.  28,  1919 

Apr.  28,  1919— S  CHABOT  ROAD  40 
E  Hearn  E  40xS  110,  Okd.  Leslie 
R  Wilson  to  whom  it  may  concern 
April  26,  1919 

Apr.  29.  1919— S  10  LOT  6,  all  Lot 
7  and  8  and  N  10  Lot  9  Blk  9  Map 

Solano  Ave  Terrace.  .     Anna 

H  Spring  to  J  A  Pinkerton 

April   22,   1919 

i, 

LIEXS  FILED. 


Alameda  Conntj-. 

Recorded  Amount 
Apr.  28,  1919— W  LINE  RIGHT-OP 
way  Northern  Railroad  437  N  di- 
vision line  bet  lands  of  J  S  Emery 
and  Edward  Waird,  same  existing 
June  22,  1883,  if  said  line  be  ex- 
tended westerly,  N  56.50  NW  315 
NE  56.50  SE  317,  also  being  on  N 
line  pply  F  H  Hood  355  W  of 
pt  on  W  line  of  right-of-way  of 
Northern  R  R  distant  thereon 
49.50  N  intr  division  line  J  S 
Emerv  and  Ed  Wiard  as  same  ex- 
sisted  on  June  22,  1883,  if  extend- 
ed westerly  N'W  40.70  SE  56.50  SE 
37.60  NW  56.50,  Emeryville. 
Redwood  Mfg  Co  vs  Hood  Canning 
Co,  Ida  Post,  Bert  R  Post  and  B  F 
Marshall    .: $123.09 


Bl  ILDING  C0MR.4CTS. 


Sacramento   County. 


NO.    1515      THIRTY-SEVENTH      ST., 

Sacramento.  One-story      4-room 

frame  dwelling. 
Owner— C.    H.    Beard,    1511    37th    St., 

Sacramento. 
Architect — None. 
Contractor— Harry    Gould,    1022    27th 

St.,  Sacramento. 

COST.  $3600 


CATOLA  WAY,  Sacramento.  Four- 
room  frame  dwelling. 

Owner— F.  Wiederight,  4434  Catola 
Way,  Sacramento. 

Architect — None. 

Day's  work.  COST,  $1200 


NOS.  3247-51  SERRA  WAY.  Sacra- 
mento.   Two  five-room  dwellings. 

Owner— C.  Chatterton,  3162  Serra 
Way.  Sacramento. 

Architect — NoiiC. 

Day's  work.  COST.  $2700  each 
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NO.  3915  "N-  ST.,  Sacramento.    Club 

house. 
Owner — Sutter      I.awn    Tennis     Club. 

Sacramento. 
Architect — None. 
Day'.s  work.  COST,  $6000 


NO.  316  TENTH  ST.,  Sacramento.  Re- 
model building. 

Owner — Mrs.   A.  Miller,   Sacramento. 

Architect — None. 

Contractor— F.  A.  Holdener,  2310  "J" 
St.,  Sacramento. 

COST,  $1400 

NO.  Ui43  THIRTY-FOURTH  ST..  Sac- 
ramento.    Frame  building  (2)  flats. 
Owner — Mrs.   K.L.Wilson,   Sacramento 
.Architect — None. 
Day's  work.  COST,  $2500 


Bl  ILDIXG  COXTRACTS. 


San  Joaiinin  Connty. 


NO?.   26-28  N-SUTTER  ST..  Stockton. 

r.e'iodel  building. 
Owner — Florence^and  Eva  Brooks.  838 

N-San  Joaquin  St..  Stockton. 
A  rchitect — Non«. 
Day's  work.  C03T,  $10,000 


ROHTROCK      ADDITION.      Stockton. 

Fra-ne  building. 
Owcer— P.   G.   Kothrock.   Stockton. 
Architect — None. 
Day's  work.  COST,  $1800 


POPLAR  ST.,  bet.  Yosemite  &  Stock- 
ton Sts..  Stocjtton.  Four-room  frame 
dwelling. 

Owner — E.  L.  Marsh,  Stockton. 

Architect — None. 

Day's  work.  COST.  $2540 


MAIN  ST..  bet.  Madison  and  Monroe 
Sts..  Stockton.  Five-roo  n  frame 
dwelling. 

Owner — A.  De  Peoli,  Stockton. 

A  rchitect — None. 

Day's  work.  COST,  $3500 


LINDSAY  AND  AURORA  STS.,  Stock- 
ton.    Three-room   dwelling. 
Owner — Pearl    V.    Blunde'.l,    Stockton. 
*  rchitect — None. 
Day's  work.  COST.  $1100 


niiLDixc;  roxTR.icis. 


Fresno   Comity. 

E  14  OF  SE  Vi  OF  SE  V4  of  Sec  10,14'- 
20   Fresno.     Drier  building. 

Owner — Califorria    Associated    Raisin 
Co..  2131  Fresno  St..  Fresno. 

-■'  rch'tcct — None. 

Cotitrrotor— Trewhitt-Shields   Co.,   435 
Howell  Eldg.,  Fresno. 

COST,  $140,000 

l.CTS  21  AND  22  BLK  2.  Hazellon  Ad- 
dition.  Fresno.     Store  building. 

Owner— Joe  P.  Evangelho.  Fre.^no. 

/  rchitect — None. 

Contract'-.r— J.     B.  Hart.  3G67     Grant 
Ave.,  '"resno. 

COST,  $3500 


I  OTS  71  AND  72  Ingersoll  Tract, 
Fresno.  Frame  dwelling  and  ga- 
rage. 

0-iier-  Lloyd  Cobb,  4.')7  Forthcamp 
?t.,  Fresno. 

Architect — None. 


BUILDING  AND  ENGINEERING  NEWS 

Contractor— C.  Sanuielson,  232  Yo- 
semite St.,  Fresno. 

COST,  $4150 

1X)T  6  BLK  5.  Alia  Vista  Tct,  Fresno. 
Frame  dwelling  and  garage. 

Owner— Reese  &  Atkins,  3643  Piatt 
St.,  Fresno. 

Architect — None. 

Day's  work.  COST,  $2800 

N  %  OF  LOT  8  BLK  17,  Wilson  North 
Fresno  Tract.  Fresno.    Frame  dwlg. 

Owner — H.  T.  Humphreys,  1040 
Roosevelt  St.,  Fresna. 

Architect — None. 

Days    work.  COST,    $2700 

LOT   1   BLK  2,  Dudley  Park,  Fresno. 

Frame  dwelling. 
Owner — Pearl  Invst.  Co.,  Fresno. 
Architect — None. 

Contractor— Yarnell  &  Garges,  2327 
White   St.,  Fresno. 

COST,   $2800 

♦ 

COMPLETIOX  XOTICES. 

Fresno    Countj-. 

r.ecorded  Accepted 
Apr.  22.  1919— SEC  25,  20-14,   (Der- 
rick and  Rig  No.   65).  Fresno.  S. 
P  Company  to  w^hom  it  may  con- 
cern  April   19,   1919 

♦ 

BIILIUXG  COXTRACTS. 

Santa   Clara  County. 

4  and  a  fraction  acres  of  the  iulto 
Rancho  of  the  East  Vi  of  the  NW 
Vt  of  Sec  7.  Twp  S,  South  of  R;iP.?e 
1  West  M.  D.  M.  All  work  for  one- 
story  frame  dwelling. 
Owner— G.  D.  White. 
Architect— C.  A.  Tantau,  Clunie  Bldg., 

San  Francisco. 
Contractor — 0.  H.     Anderson.     Monte 

Vista.  Santa  Clara  Co. 
Filed  Apr.  19.    19.    Dated  Apr.  5,  '19. 

Frame   up   $1075 

Dwelling    closed    in 1075 

Rough  plastered  1075 

U.'^ual   35   days 1075 

TOTAL  COST,  $4300 
Eond  $2000.  Sureties.  0.  H.  Anderson 
and  Annie  Law.  Limit.  60  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

CO.MPLETIOX  XOTICE.S. 

San  Joa(|iiin  County. 

Recorded  Accepted 

Apr.  25.  1919— LOT  22  BLK  9  North 
Manteca.  Stockton.  Mildred  A 
Forbes   to   wEom   it  may   concern 

- April    15,   1919 

_♦ 

COMPLETIOX  XOTICE.S. 
Stxu'.tx  Clara  County. 

Recorded  Accepted 

Apr.  11.  1919- NO.  554  S-FIRST  ST.. 
Pan  Jose.  .\I  Broedcl  to  J  H  Miller 
Apr.   3.   1919 

Apr.  14  1919— STANFORD  CAMPUS 
Leland  Stanford  Jr  University  to 
J  T  Thorp  &  Son Apr.  4.  1919 

Apr.  17.  1919— COR.  EMERSON  AND 
University  Ave..  Palo  Alto.  Bank 
of  Palo  Alto  to  Rcymand  Granite 
Co.._ Apr.    10,    1919 

Apr.  17.  1919— LOT  9  BLK  3.  Keiser 
Tract,  San  Jose.  I  Campisi  to  F 
Savio Apr.    15,    1919 


LIENS  FILED. 
Fresno   County. 

Recorded  Amount*  i 

Apr.  24,  1919— S  %  OF  NE  14  OF 
NE  Vi.  N  M  of  SE  Vi  of  NK  14  of 
Sec  34,  12-21,  Fresno.  S  J  Montz 
vs  Clarence  T  and  K  P  Clark $97 

Apr.  24.  1919— E  10  ACRES  OF  SE 
14  of  SW  Vi.  SW  Vi  of  SE  V*  of 
Sec  26,  12-21,  Fresno.  S  J  MonU 
vs  Charles  Simons  and  L  F  GiflSng 
$98 

Apr.  24.  1919— NE  Vt  of  SE  Vi .  NW 
14  of  NW  14  of  Sec  32,15-20.  Fres- 
no. David  Girtz  vs  Francis  Krall 
and  Isbell  Constr  Co $223 

♦ _ 

RIDS  OPEXED  BT  HARBOR  BOARD 
FOR    STEEL    ROLLIXG    DOORS. 


SAN  FRANCISCO.— At  yesterday's 
meeting  of  the  State  Board  of  Harbor 
Commissioners  bids  for  steel  rolling 
doors  were  opened  as  follows: 

Waterhouse   Wilcox   $19,750 

Pacific  Bldg.  Material  Co 20,990 

C.  Jorgensen  &  Co 21,7'50 

Zourie  Drawn  Metal  Co 22,500 

Other  business  vras  transacted  as 
follows: 

Informal  contract  for  laying  4  inch 
concrete  pavement  on  deck  of  wharf 
at  Fish  Lagoon,  awarded  to  Frank  B. 
Peake  for  ISV^c  per  sq.  ft. 

The  Board  of  Control  advises  that 
contracts  are  approved  for: 

J.  D.  Hannah,  extension  to  Pier  43. 

Clark  &  Henry,  paving  Pier  31. 

L^pon  recommendation  of  Chief  En- 
gineer "White  bills  were  ordered  paid 
as  follows: 

W.  B.  Kyle.....'. $  6,120.00 

J.  L.  McLaughlin 21.663.86 

W.  B.  Kyle „.       866.08 

Mission  Mosaic  Co 333.00 

Fay  Improvement  Co 33.17 

J.  D.  Hannah  (43) 7,206.95 

Same   (27) 3.443.25 

F.  B.  Peake 5.661.07 

Healy  Tibbetts  Constr.  Co 1.875.82 

J.  D.  Hannah  (41) 3.532.50 

E.  K.  &  N.  H.  Pierson 2,500.00 

Same    75.00 

Fay  Improvement  Co 7.331.34 

Meeting  adjourned  to  May  6,  11  A.  M. 


Street  Work  Contract  Awarded. 

SACRAMENTO.    Cal— The    McGilli- 


vray  Construction  Co.  has  been 
awarued  a  contract  by  the  City  Com- 
missioners for  the  following  work: 

Improving  Fourteenth;  street  from 
"Q"  street  to  "X"  street  by  grading 
the  roadway  and  constructing  thereon 
a  pavement  consisting  of  a  hydraulic 
concrete  foundation  4  inches  In  thick- 
ness, an  asphaltic  cement  flush  coat, 
and  a  bitulithlc  wearing  surface  1>,4 
inches  thick. 


{;OVER>'ME>T       AUARDS       STEEL 

(  ONTRACT  FOR  MARE  ISLAND 

BlILDIXG. 

WASHINGTON,  D.  C.—ffhe  Ameri- 
can Bridge  Co.  of  Washington  has 
been  awarded  the  contract  under 
Specification  3838  for  steel  for  the 
Structural  Shop  at  Hare  Island. 
Estimated  1591,181.20,  for  items  la,  b, 
2a,  b,  2c,  and  3,  exclusive  of  freight, 
time  to  complete,  170  days. 


TO  ENLARGE  SAMTARIOL 

WOODLAND,  Yolo  Co.,  Cal.— Own- 
ers of  the  Woodland  Sanitarium  are 
contemplating  additions  and  altera- 
tions to  the  present  building.  The 
work  planned  will  cost  about  $15,000. 


DIRECTOR'S  COTTAGE  AT  CHABOT 
OBSERYATORY  BIDS  UAiVTED. 

OAKLAND.  Cal.— Bids  will  be  re- 
ceived up  to  May  12th,  4:30  P.  M.,  by 
Dan  W.  Pratt,  Clerk  of  the  Oakland 
High  School  District.  1101  City  Hall. 
for  the  erection  of  the  following; 

1.  Director's  Cottage  at  Chabot  Ob- 
servatory, Leona  Heights,  Oakland. 

2.  Addition  to  Chabot  Observatory, 
Leona  Heights,  Oakland. 

Plans  were  prepared  by  Architects 
Reed  &  Corlett,  Oakland  Bank  oi 
Savings  Bldg.,  Oakland. 


STEEL     LOCKER   AXD     ELECTRIC 
GENERATOR  BIDS  WANTED. 

OAKLAND,  Cal.— Bids  will  be  re- 
ceived by  Dan  W.  Pratt,  Clerk  of  the 
Oakland  High  School  District,  Room 
1101,  City  Hall,  Oakland,  up  to  May 
12th,  4:30  P.  M.,  for  the  furnishing 
and  erection  of  100  steel  lockers  to  be 
installed  at  Oakland  Technical  High 
School,  and  lor  one  electric  generator 
to  be  supplied  to  Vocational  High 
School. 


PAYING  PLANNED. 

CHULA  VISTA,  San  Diego  Co.,  Cal. 
—The  Board  of  Trustees  of  Chula 
Vista  have  passed  resolution  of  inten- 
tion for  the  paving  of  portions  of  Sec- 
ond avenue,  Third  avenue.  "E"  street, 
"F"  street  and  Second  street.  The 
work  will  be  done  under  the  Vrooman 
Act  and  comprises  three  miles  of  3-in. 
bituminous  base  with  l^^-in.  War- 
renite  wearing  sunrface;  one-halt 
mile  of  4-in.  bituminous  base  with  1V4 
in.  Warrenite  wearing  surface;  one- 
quarter  mile  of  5-in.  cement  concrete 
without  wearing  surface.  The  work 
will  be  done  under  the  supervision  of 
Edward  M.  Lynch,  engineer.  Central 
Bldg.,  Los  Angeles,  who  prepared  the 
plans  and  specifications.  The  trusiees 
will  hold  their  next  meeting  ths  even- 
ing of  May  8,  at  which  time  any  pro- 
tests will  be  heard. 


BUILDING  AND  ENGINIJERING  NEWS 
STREET  WORK  PLANNED. 

LIVINGSTON,  Merced  Co.,  Cal.— 
Third  street,  the  south  side  businesi 
street  of  Livingston,  will  be  paved 
from  curb  to  curb  at  the  same  time  tht 
new  county  highway  is  being  built 
here.  Property  owners  from  the  rail- 
road to  "E"  street,  a  distance  of  four 
blocks,  have  signed  a  petition  asking 
the  supervisors  to  declare  the  forma- 
tion of  an  improvement  district  for 
paving  purposes.  The  contract  will  he 
let  to  the  same  contractor  who  builds 
the  county  highway,  the  width  of 
which  will  be  twenty  feet.  Property 
owners  along  "C"  street  will  pay  one- 
half  if  the  county  will  pay  the  other 
half  for  the  paving  of  that  street  from 
Third  to  the  state  highway,  a  distance 
of  five  blocks. 


PAYING  WORK  PLANNED. 

EUREKA,  Humboldt  Co.,  Cal.— The 
City  Council  will  discuss  at  its  next 
meeting  the  proposed  highway  which 
is  to  connect  the  city  with  the  Areata 
county  road  from  Fourth  and  "W" 
streets  and  the  paving  of  Broadway 
avenue  and  Fourth  street. 


STREET  WORK  BIDS  WANTED. 

REDDING,  Shasta  Co.,  Cal.— Bids 
will  be  received  by  the  City  Board  of 
Trustees,  Leslie  Engram,  City  Clerk, 
up  to  May  12th,  8  P.  .M.,  for  the  fol- 
lowing work: 

That  Market  Street,  from  the  N  line 
of  Placer  Street  to  a  point  150  feet 
feet  S  of  the  S  line  of  Placer  Street; 

That  Placer  Street,  from  California 
Street  to_Market  Street; 

That  Placer  Street,  from  Market 
Street  to  the  alley  midway  between 
Market  and  Pine  Streets; 

That  Yuba  Street,  from  Market 
Street  to  alley  midway  between  Mar- 
ket and  Pine  Streets; 

That  Butte  Street,  from  Market  to 
alley  midway  between  Market  and 
Pine  Streets; 

That  Tehama  Street,  from  Market 
Street  to  alley  midway  between  Mar- 
ket and  Pine  Streets; 

That  Tehama  Street,  from  California 
to  Oregon  Streets; 

That  Shasta  Street,  from  Market 
Street  to  alley  midway  between  Mar- 
ket and  Pine  Streets  be  graded;  paved 
with  4-inch  Portland  Cement  Concrete 


Base  and  a  IV^-inch  Bithulithic  wear- 
inf^surface;  curbs,  gutters  and  side- 
walks to  be  constructed  of  Portland 
cemenT  concrete. 

PAYING  BIDS   ORDERED. 

NAPA,  Napa  Co.,  Cal.— The  City 
Trustees  have  overruled  the  protests 
of  property  owners  and  have  ordered 
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the  improvement  of  Napa  street.  The 
City  Clerk  was  directed  to  advertise 
for  bids. 


Street  Work  Contract  Awarded. 
NAPA,  Napa     Co.,     Cal.— The     City 
Trustees  have  awarded  a  contract  to 
George  Errington,     Napa,  to     improve 
Elm  street  at  a  cost  of  $2,992.11. 


PREPARING  PLANS  FOR  STADIUM. 

HOLLYM^OOD,  Los  Angeles  Co., 
Cal. — ^Architects  Mead  &  Requa,  614 
"B"  street,  San  Diego,  are  preparing 
plans  for  a  stadium  to  be  erected  in 
the  Hollywood 'foothills  for  the  Thea- 
tre Arts  Association,  of  which  Mrs.  W. 
Yorke  Stevenson  is  chairman.  The 
present  plans  will  provide  for  a  stad- 
ium to  seat  2000  people  but  the  site  is 
susceptible  of  development  into  an 
open  air  theatre  to  seat  20,000.  The 
stadium  is  estimated  to  cost  .$50,000. 


SUB    BIDS    WANTED    BY    DAWSON 
COMPANY. 

SAN  DIEGO,  Cal.— The  Dawson 
Construction  Company,  which  has  the 
contract,  amounting  to  approximately 
$1,000,000  for  the  construction  of  six 
permanent  barracks  buildings  for  the 
Marine  Brigade  post  on  Dutch  Flats, 
San  Diego,  desires  bids  for  the  follow- 
ing: Electric  wiring,  sheet  metal 
work;  stone,  gravel  and  sand;  artifi- 
cial stone  work;  plastering,  marble 
and  tile  work;  painting.  glaz;ng  and 
hardware.  Plans  and  specifications 
may  be  seen  at  the  office  of  the  com- 
pany on. the  job.  W.  A.  Roffe  is  the 
chief  engineer  in  charge  of  the  work. 
Information  may  be  obtained  by  writ- 
ing to  the  Dawson  Construction  Com- 
pany, San  D;ego. 


PLAN  HOTEL  AND  BUNGALOWS. 

PASADENA,  Los  Angeles  Co..  Cal.— 
J.  B.  Coulston,  president  of  the  Na- 
tional Bank  of  Pa.sadena,-  and  others 
are  buying  through  the  Ilogan  Com- 
pany, Pasadena,  a  tract  of  about  10 
acres  in  the  Country  Club  Park  tract 
on  Foothill  boulevard  near  Allen  ave- 
nue, Altadena,  upon  which  they  plan 
to  erect  a  hotel.  The  main  building 
will  contain  dining  rooms,  kitchens, 
library,  lounging  rooms,  offices,  lob- 
by, etc.,  and  about  ten  bungalows  for 
the  use  of  guests  will  be  grouped 
oraund  the  central  building.  Ths 
buildings  will  cost  approxima'ely 
$200,000,  it  is  said. 


CONCRETE  ROAD  PLANS  OKDEHEI* 

EUREKA.  Humboldt  Co.,  Cal.^The 
County  Engineer  has  been  instructed 
to  prepare  plans  and  specifications  for 
a  concrete  base  road  fro:ii  Fernbridge 
to  Ferndale. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Wipe- 


wopk 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  141S  Harrison  St. 


CH><KHKH><K«HJ<Has«HKH>0<HKHKH><KH><H><HKH^ 

Telephone  Oakland  2181 

American  Exccvating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal 

<H>O<H><KWKHKH>^><H><HKH><H>^><H3■a<HK:-0^^^ 

iKhMh><kKhKhKh«KkkhKhkh><h><h><hKhkhkh^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 

560  Mission  Street  San  Francisco 

«<K«HKHKH><HJ<HMHKHKHKHKH><HKHKH><HKHK^ 

Crahi.e.s  David  Uhom.r  Phono  GnrHeki  2672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 


SAN  I RANG  SCO 


Membfr 
lasurance  Broken  Exchufe 


J<HKHKH><H><Ha<H>{KHKH><H«H«H><HKHJiKH>i><H^ 
^0<H>^KH><HKK«HKH><HKHKHKHKHKHKHKH3iKHKHKH^ 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

830-941  Mission  Street  San  Francisco 

a<H><HKK><HKHKH>e<H><HKrtHK«H><H>0<HKHKH«H^ 

Reintiait  Lumber  and  P.aining  Mill  Company  ^ 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Capacity  10  Million  Teet  per  Annum 

Censral  Mill  and  Cablnat  Work,  Stook  Doora,  Saah  Framaa 

and  Mouldinga. 

il<KrtH«HKHKrtHKl<HKHKHKHKHKHKH>lKHl<HKHKHKK>IKl 


PO. 


Telephone  Donglaa  23T2 


Pabliution  OKice 
560  Mission  Street 


San  Francisco,  Cal,  May  14,  1919 


Poblitbed  Eycrr  Wnlnndir 
Nineteenth  Year,    No.  20 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


^ 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


TROJAN  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thaw^ing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
Sin  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO  ^' 


Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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CABINET    BIAKE31S. 


Hunter,  R,  J.,  expert  cabinet  maker, 
2166  Telegrraph  Ave.;  dealer  in  ma- 
hog-any,  antoque  and  all  kinds  of 
fumJture;  repairs  and  polishing: 
Telephone   Oakland  2735. 

i«HK«8KHS<HKHKHKHKH«HK«K«HS  i 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


POSITION  WAMEI) 


AS  SUPERVISING  FOREMAN  or 
Superintendent.  General  construction 
work.  Specialist  concrete  structures. 
Experienced  designer.  Address  BOX 
A.  H.  S.,  This  Office.  (May  5) 
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HIGHT>'AT  BONDS. 

ALTURAS.  Modoc  Co.,  Cal.— The 
Modoc  County  Development  Board  is 
backing  a  movement  urging  the  is- 
suance of  $400,000  in  bonds  with  which 
to  finance  construction  of  a  highway 
system. 

It  is  prol)able  that  a  petition  will 
be  presented  the  Supervisors  at  their 
next  meeting  asking  the  calling  of  the 
election. 


SERVER  WORK  PLAXNED. 

iMiARTINEZ,  Contra  Costa  Co.,  Cal. 
— ^The  City  Board  of  Trustees  has 
passed  a  resolution  ol  intention  pro- 
viding for  the  following  work: 

That  vitrifiefid  ironstone  pipe  sew- 
ers, brick  manholes,  lampholes,  etc., 
be  constructed  in  portions  of  Tal'bart, 
Main  and  High  Streets. 

C.  E.  Daley  is  City  Clerk. 


STREET     MORK     CONTRACT 
AMARDED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— J.  E.  Staninger  has  been  awarded 
a  contract  by  the  City  Council  for  the 
improvement  of  25th.  26th  and  28th 
streets. 


BIDS  OPENED  FOR  PORTLAND 
DOCK. 

PORTL.AND,  Ore.— Elliott  &  Scog- 
gins,  Portland,  submitted  the  lowest 
bid  to  the  Commission  of  Public  Docks 
for  the  construction  of  an  extension  to 
Pier  No.  1;  a  wiharf,  and  for  the  con- 
struction of  Pier  No.  2,  at  $329,279.20. 

It  is  probable  that  they  will  be 
awarded  the  contract. 


PAYING    PLANS    COMPLETE. 

EUREKA,  Humholdt  Co..  Cal.— City 
Engineer  Hannah  has  completed  plans 
and  specifications  for  the  grading  and 
paving  of  Fourth  street  andBraodway. 

The  plans  call  for  the  street  to  start 
at  the  bridge  over  the  Eureka  Slough. 
The  road  will  begin  at  the  west  end  of 
the  bridge  and  will  be  30  feet  wid«  to 
the  west  line  of  X  street.  From  this 
point  the  street  will  be  graded,  full 


HAR0WOOD  HEADQUARTERS 


WHITE  BROTHERS 


width,  to  the  east  line  of  W  street. 

The  street  will  be  paved  from  curb 
to  curb  from  the  east  line  of  W  street 
to  the  south  line  of  Wabaah  street, 
and  on  out  Broadway  to  the  city  lim- 
its there  will  be  a  20  foot  paved  road- 
way. 

The  work  will  represent  about  four 
miles  of  paving. 


STREET  WORK  PLANNED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Council  has  passed  a  reso- 
lution of  intention  (No.  335-2)  pro- 
viding for  the  following  work: 

That  South  Street,  from  the  SW 
line  oif  Walls  Addition  to  Pullman 
Avenue,  be  graded  to  the  official  lines 
and  grades,  paved  with  a  5  inch  ce- 
ment concrete  base  and  a  two-coat 
wearing  surface  of  asphalt  and  broken 
rock. 

That  curbs,  gutters,  sidewalks,  wing- 
wall  and  portal  of  cement  concrete, 
and  curb  bars  of  galvanized  steel,  be 
constructed  thereon. 


T.  B.  (iOODWlN   GETS  TRANQUIL- 
ITY SCHOOL  CONTRACT. 

FRESNO,  Fresno  Co.,  Cal.— From 
plans  prepared  by  Ernest  J.  Kump, 
Rowell  Bldg.,  Fresno,  the  following 
bids  were  received  for  the  construc- 
tion of  the  proposed  Tranquility 
school  building: 
T.  B.  Goodwin,  San  Francisco.... 140,306 

James  L.  Daly,  Fresno 43,820 

Frederickson        &       Shannan, 

Fresno    46,754 

R.  Pedersen  Co.,  Fresno 48,492 

D.  Ashbury  Evans,  Fresno 49,000 

G.  M.  Bergren,  San  Francisco...  51,972 

The  contract  was  awarded  to  T.  B. 
Goodwin,  110  Jessie  St.,  San  Francisco 
The  building  will  be  one  story  in 
heigth  of  reinforced  concrete  con- 
struction. 


PLAN    ATHLETIC    CLl  B, 

OAKLiAIND,  Cal.— The  Oakland 
Men's  Athletic  CIQTj,  Lynn  Stanley, 
1320  Broadway,  Oakland.  Manager,  are 
planning  to  erect  a  large  fireproof 
club  building.  The  architect  and  the 
site  for  the  building  have  not  been 
decided  upon,  but  it  will  be  located  , 
downtown.  | 


.d  'BRANNAN  STREE T.S 


SAN  FRANCISCO,  CAL. 


SCHOOL  BONDS. 

OROVILLE,  Butte  Co.,  Cal.— The 
$40,0u0  school  bond  issue  of  the  Dur- 
ham School  District  has  been  sold  by 
the  County  Supervisors.  Proceeds  of 
the  sale  will  finance  construction  of  a 
new  one-story  Class_"C"  school  build- 
ing. Plans  are  being  prepared  by  W. 
H.  Weeks,  75  Post  St.,  San  Francisco. 
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RECOJDTEXl)       ACCEPT.4>CE       OF 
STREET  MACraXERT. 

SACRAMENTO,  Cal.— Commissioner 
of  Streets  D.  W.  Carmichael  has  rec- 
ommended to  the  City  Commission  the 
acceptance  of  the  bid  of  the  Spears- 
Wells  Machinery  Co.,  239  12th  St., 
Oakland,  for  a  street  planer  and  scari- 
fier, to  cost  $1300.  Action  was  post- 
poned one  week. 


P.iTIXG  WORK  PL.4XXED. 

SA'NTA  ROSA,  Sonoma  Co.,  Cal.— 
The  City  Council  has  passed  resolu- 
tions of  intention  providing  for  the 
improvement  of  Santa  Rosa  avenue 
from  the  Main  Street  Bridge  over 
Santa  Rosa  Creek.  Plans  will  provide 
for  a  concrete  base  with  an  asphalt 
pavement.  The  improvement  will  con- 
nect the  State  highway  with  the  Civic 
Center. 

Plans  were  ordered  prepared  for 
the  grading  of  King  Street  from  Ben- 
ton to  Howard.  This  work  was  order- 
ed done  in  compliance  with  a  request 
of  the  property  owners.  The  con- 
struction of  curbs  and  gutters  and  a 
rock  roadway  is  planned  when  the 
street  is  brought  to  the  official  grade. 


MART.SVILLE     P.IYIXG     BID.S     RE- 
JECTED. 

MARVSVIbLE.  Yuba  Co.,  Cal.— 
Bids  received  for  the  paving  of  "B," 
Twelfth,  "D,"  Fifth,  and  Sixth  Streets 
were  considered  too  high  by  the  City 
Trustees     and  were     rejected.       City 


Clerk  Geo.  W.  Richards  was  directed 
to  call  for  new  bids. 

The  Federal  Construction  Co.  was 
the  lowest  of  the  seven  bidders.  Its 
figure  on  "B"  street  from  Seventh  to 
North  Levee  was  $42,600;  for  "D"  St., 
from  Fifth  to  Ninth,  and  for  stretches 
on  Fifth  and  Sixth  Streets  was  $27,654. 
and  for  Twelfth  Street,  from  "B"  to 
the  Browns  Valley  grade,  $14,127. 


STREET  IMPROTEJTEXT  CONTRACT 
AWARDED. 

SANTA  BARBARA,  Cal.— Fairchild- 
Gilmore-Wilton  Co.,  of  Los  Angeles, 
was  awarded  the  contrect  at  $12,711 
for  the  improvement  of  Sola  street 
between  De  La  Vina  and  Bath  streets 
and  portions  of  Micheltorena  street, 
by  gi-ading  and  paving  with  4-in.  con- 
crete base  and  li/^-in.  Warrenite  sur- 
face, constructing  cement  curb  and 
gutters,  6-in.  Wtrified  pipe  sewer  con- 
nections and  concrete  driveways.  Los 
Angeles  Paving  Company  submitted 
the  only  other  bid  ot  $13,065.83. 


BRIDGE  BIDS  WASTED. 

SAX  JOSE.  Santa  Clara  Co.,  Cal.— 
Bids  will  be  received  by  the  Board  of 
Supervisors,  Henry  A.  Pfister,  County 
Clerk,  up  to  11  A.  M.,  June  2nd,  for 
the  construction  of  bridges  as  follows: 

Reinforced  concrete  bridge  on  Wat- 
sonville  road,  over  Llagas  creek  in 
Supervisor  District  No.  1;  reinforced 
concrete  bridge  on  Hicks  road  near 
old  lime  kiln  in  Supervisor  District  No. 
4;  reinforced  concrete  bridge  on 
Alamitos  road  in  Gannon  place.  Su- 
pervisor District  No.  4. 

Plans  may  be  had  from  the  County 
Clerk  at  San  Jose. 


BIDS   WANTED   FOR   PIPE. 

ANAHEIM,  Orange  Co.,  Cal.— Until 
8  P.  M.,  May  22,  bids  will  be  received 
by  the  City  Clerk  for  1350  feet  of  12- 
inch  and  300  feet  of  4  inch  cast  iron 
water  pipe  and  fittings  in  accordance 
with  specifications  which  may  be  ob- 
tained from  Edward  B.  Merritt,  City 
Clerk. 


r,  S.  FOREST  SERVICE  OFFER.S 
ROAD  APPROPRIATIOX. 

.MARIPOSA,  Mariposa  Co..  Cal.— 
The  U.  S.  Forest  Service  has  ottered 
to  appropriate  $250,000  for  the>  con- 
struction of  a  road  twenty-eight  miles 


in  length  from  Mariposa  to  the  Mari- 
post  Big  Trees  if  Mariposa  counity 
will  appropriate  $25,000  as  a  supple- 
mentary fund.  The  Forest  Serviice 
cannot  participate  in  the  building  of 
the  Merced-El  Portal  road. 


BOXDS     FOR     HTTDRO-ELECTRIC 
PLANT. 

SAN  FRAXCISCO,  Cal.— The  SUte 
Railroad  Commission  has  authorized' 
the  Great  Western  Power  Company  to 
issue  $6,000,000  bonds  and  $1,500,000 
cumulative  stock.  The  money  will  be 
used  in  the  $6,000,000  construction 
program  calling  for  a  40,000-watt 
hydro-electric  plant  on  the  north  fork 
of  the  Feather  river,  six  miles  from 
Beldon. 


GRADING,   DITCHING   &   CULTERT 
BIDS  WANTED. 

EUREKA,  Humboldt  Co..  Cal.— 'Bids 
will  be  received  by  the  County  Super- 
visors, Fred  M.  Kay,  County  Clerk,  up 
to  May  13th,  2  P.  M.,  for  grading, 
ditching,  furnishing  and  placing  cul- 
verts and  putting  in  shape  for  con- 
certing 3.85  miles  of  road  leading 
from  the  town  of  Femdale  to  Fern 
Bridge,  in  Road  District  No.  1. 


■Sewer  Bid  Retamed  Unopened. 

SEATTLE,  Wash— Only  one  bid  was 
received  by  the  City  Council  for  the 
Empire  Way  Trunk  sewer  contract, 
estimated  by  the  City  Engineer  to  cost 
in  the  neighborhood  of  $380,000.  The 
board  declined  to  open  this  proposal 
but  instructed  the  City  Engineer's  de- 
partment to  redraft  the  specifications 
for  the  work  and  make  various  bor- 
ings to  determine  the  nature  of  the 
formation  over  the  route  of  the  pro- 
posed sewer. 


ONTiT     SKETCH     PREPARED     FOR 

HE.4LTH    DEPARTMENT 

BITLDING. 

SAN  FRANCISCO,— Architect  John 
Reid  Jr.,  First  National  Bank  Bldg., 
has  prepared  a  preliminary  sketch  of 
the  proposed  $400,000  Class  "A"  build- 
ing to  be  erected  in  the  Civic  Center 
for  the  City  and  County  Health  De- 
partment. 

Plans  will  not  be  prepared  until  the 
appropriation  for  the  construction  of 
the  building  is  made  by  the  Super- 
visors. 


BUILDING  AND  ENGINEERING  NEWS 


ADVANCE     NEW 

Official  Proposals,  Etc. 


Preliminary  Sketches  Nearly  Com- 
plete. 

aFTPIOB  BUDG.  Cost,  | 

SAORlAiMlEINTO.  SE  'Seventh  and  "K" 
Streets. 

Bi'ghiteen-story  Class  "A"  bank  and 
office  building  (to  house  both  Fort 
Sutter  Bank  and  ISacramentoi 
Bank.) 

Owner — J.  M.  Henderson  Jr.,  Presi- 
dent of  the  Fort  Sutter  National 
and  Sacj-amento  Banks. 

Architects — Weeks  &  Day,  Phelan 
Bldg.,  San  Francisco. 


Cost,  $ 

JIason     and 


Plans  Being  Figured. 
APARTMENTS,  ETC. 

9AN  F^m-Ntcrsco.    SW 

Greenwich. 
Two-story  frame  store  and  apartment 

house  4  4-room  apts  on  2nd  floor 
Owner — aiarsicano  Estate. 
Architect— -E.    E.    Young,    251    Kearny 

St.,  San  Francisco. 


Plans  Being  pngured. 

STORE  &  LOFT  BLDG       Cost,  $ 

DOS  ANGEIiES.     NE  Eighth  and  Los 

Angeles  Streets. 
Two-story  Class  "C"  brick  store  and 

loft  building.  lllxlOO. 
Owner — S.  M.  Bernard  Co. 
Architect— Richard  D.  King,  517  Van 

Nuys  Bldg.,  Los  Angeles. 


Owner  Taking  Figures. 
SWIMMING  TANK  Cost,  $7,000 

DOS  ALTOS,  Santa  Clara  Co.,  Cal. 
Open  air  swimming  tank. 
Owner— Jos.  Bien,  Los  Altos,  Cal. 
Arcbitect^Sani       Lightner       Hyman, 

Crocker  Bldg.,  San   Francisico. 
(27261)  A  to  J  Q  to  S  X 


Plans  Being  Prepared. 

ALTBRIATIONS  Cost,  $ 

SAN  FRANCISCO.  Front  and  Broad- 
way. 

Repairs  and  alterations  to  five-story 
and  basement  brick  hotel  and 
store  building  damaged  by  fire. 

Owner — Whitcomb  Estate. 

Architect— Geo.  Rushford,  364  Pine 
St.,  San  Francisco. 


Segregated  Figures  Being  Taken. 

APARmiBNTS  Cost,   $ 

SAN  FRANCISCO.    S  Washington  St. 

near  Van  Ness  Ave. 
Three-story  and  basement  frame  and 

brick  veneer  apartment  house   (6 

5  room  apts.) 
OAvner— Withheld. 


Architect — Walter  C.     Falch,     Hearst 
Bld'g.,  San  FYancisco. 


Plans   Being  Figured. 

RESIDENCE  Cost,    $6,000 

BERKELEY,  Alameda  Co.,  Cal.  Rock- 
ridge. 

One  and  one-half-story  frame  resi- 
dtenee   (6  rooms  and  garage.) 

Owner — Dr.  M.  S.  KimbuU,  Oakland 
Bank  of  Svgs.  Bldg.,  Oakland. 

Architect — John  Hudson  Thomas,  1st 
National  Bank  Bldg.,  Berkeley. 


Exterior    Finish,    cement    plaster; 
Floors,   tile,   hardwood;    Interior  Fin- 
ish,  hardiwood;    Plumbing,  hot  water 
heater;  Roof,  wood  shingles. 
(2TO2«)     1st  report  Apr.  26,  1919. 


Segregated  Figures  to  be  Taken  In 
About  a  Week. 

APARTMENTS  Cost,  $110,000 

SAN  FRANCISCO.  Hyde  St.,  bet. 
Greenwich  and  Lombard  Sts. 

Seven-story  steel  and  reinforced  con- 
crete community  apartment  house 

Owner — ^Summit  Community  Apart- 
;meat  House  Association. 

Architect — T.  Patterson  Ross,  310 
California  St.,  San  Francisco. 


Plans    Being    Prepared.      Ready    fo^ 

Figures  Next  Week. 
FACTORY  Cost,  $55,000 

SIAN  FR!A'NX:iSCO. 
Three-story  mill   construction  factory 

ibuiMing,  60xl'50. 
Owner — ^Withheld. 
Architect — iSam       Lightner      Hyman, 

Crocker  Bldg.,  San  Francisco. 
1  freight  elevator;  sprinkler  system 
and  steel  sash. 


Plans  Being  Prepared 

STOIRE  BUILDING  Cost,  $15,000 

SAN  FRANCISCO.    Fillmore  and  By- 

ington  Streets. 
One-story    reinforced    concrete    store 

with  frame  for  2  additional  floors. 
Owner — Laurence  A.  Meyers  and  Sam 

(Lightner  Hyman. 
Architect— 'Sam       Lightner       HjTJian, 

Crocker  Bldg..  San  Francisco. 


Plans  Being  Prepared. 

GARAGE  Cost,  $24,000 

SAN   FRANOIiSCO.     O'Farrell   Street. 

bet.  Webster  and  Fillmore;  52x120 

feet. 
Two-story  reinforced  concrete  garage. 


Owner — Laurence  A.  Meyers  and  Sam 

Lightner  Hyman. 
Architect — Sam       Lightner       Hyman, 

Crocker  Bldlg.,  San  Francisco. 


Plans  Being  Prepared. 
ALTDRIATIONS  Cost,  $125,000 

SlAN  FRlANlCrSCO.  No.  2'46  Post  Street 
Alterations  to  brick  building. 
Owner — iS.  &  G.  Gump  Art  Store,  Prem 
Architect — (Sam  Lightner  Hyman, 
Crocker  Bldg.,  San  Francisco. 
Work  will  consist  of  alterations  to 
stores,  additional  mezzanine  floor, 
leveling  floors;  complete  new  fixtures, 
counters,  shelving,  all  of  M  sawed 
oak;  roof  garden;  also  additional 
stories  and  new  elevator. 


Plans   Being     Figured.       Bids     Close 

Thursday.. 
RIEBIDENOE  Cost,  $6,000 

SAN  FftANCISOO.     St.  Francis  Wood. 
Two-story  frame  residence. 
Owner — Mr.  Sauter. 
Architect — Gertrude  E.     Comfort,   110 
Sutter  St.,  San  Francisco. 
Plans     for   tihree     other     buildings 
similar  to  above-  are  also  being  pre- 
pared. J 


Ready  for  Figures  Within  Two  Weeks 
THE1ATR.B  Cost,  $40,000 

BBNICIA,  Solano  Co.,  Cal. 
One-story  brick  theatre  building,  50x 

100  (seating  capacity  of  600). 
0\vner — ^Walter  B.  Crooks,  Benicia. 
Architect— Jas.  W.  Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 

Plans  Being  Figured.    Bids  Close  May 
19,  1919. 

ADDITION  Cost,  $ 

SiAN  FRANCISCO.    SW  California  and 

Battery  Streets. 
Five-story  Class  "A"  addition  to  five- 
story  oflice  building,  89x103. 
Owner— 'Robt.  Dollar  Co.,  250  Califor- 
nia St.,  San  Francisco. 
Architect— Chas.    W.   McCall,  Central 

Bank  Bldg..  Oakland. 
■Engineer — T.  Ronneberg,  30O5  Crocker 
Bldg.,  San  Francisco. 
A  selected  list  of  eight  San  Fran- 
cisco  general   contractors  have   been 
invited  to  figure. 


Plans  Being  Figured.    Bids  Close  May 

9,  1919. 
GARAGE  Cost,  $9,000 

OAKLAND,   Alameda   Co.,    Cal.     24th 

and  Webster  Streets. 


One-Story  reinforced  concrete  garage, 

65x100. 
Owner— Withheld. 
Architect— C.  W.  McCall,  Central  Bank 

Bldg.,  Oakland. 


Plans  to  be  Prepared. 

ADDITION  Cost.  % 

SAN  FRANCISCO.    SE  O'Farrell  and 

Grant  Avenue. 
Class  "A"  addition  to  bank  building. 
Owner — Union  Trust  Co': 
Architect— Frederick  H.  Meyer,  Bank- 
ers' Invst.  Bldg.,  San  Francisco. 
The  number  of  stories  to  be  added 
•has  not  been  decided,  but  will  prob- 
ably be  three. 
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Being  Done  by  Days  Labor. 
WAREHOUSE,  ETC.  Cost.  $10,000 

BURLINGA.ME,  San  Mateo  Co.,  Cal. 
Frame  and  galvanized  iron  buildings 

(warehouse,  coal  bunkers,  sheds, 

etc.) 
Owner— H.  A.  Cahalan  Co.,  357  "B"  St., 

San  Mateo. 
Architect— W.  H.  Toepke.  M2  Market 

St.,  San  Francisco. 


To  be  Done  by  Days  Work.  Excava- 
tion Started, 

APARTBIENTS  Cost,   |16,000 

MERCED,  Merced  Co.,  Cal.  19th  and 
"L"  Streets. 

Two-story  and  basement  frame  and 
stucco   (4  room)  apartments. 

Owner— Fred  F.  Daunt,  Merced.  Cal. 

Architect— Not  Given. 


(4  stores  and  garage.) 
L€Ssee--Hogan  &  Leder,  331  14th  St.. 

Oakland. 
Architect— A.  W.  Pattiani,  Merdiants 

National  Bk.  Bldg.,  San  Francisco. 


To  be  Done  by  Days  Work. 

MiANUTiACrr  RIuNO  BLDG 
Cost,  $30,000. 

SEATTLE,  Wash.    No.  915  11th  Ave. 

Two-story  concrete  auto  part  manu- 
facturing building,  120x104. 

Owner— E.  W.  Bader.  Hoyt  &  Eicks, 
Inc.,  Lessees,  1515  Broadway, 
Seattle,  Wash. 

Architect— V.  W.  Voorhees,  Eitel  Bldg. 
Seattle.  Wash. 

Plans  Nearing  Completion. 
AiPARTMEN'TS  Cost,  415,000 

RICHMOND,     Contra  Costa  Co.,    Cal. 

SW  24th  and  Lowell  Streets. 
Two-story     frame  and     plaster     (10) 

apartments. 
O^ner— The  Richmond  Co.,  Richmond. 
Architect— Not  Given. 


Plans  to  be  Prepared. 

RESIDENCE  Cost,    $ 

SAN  FRANTCISCX).  Bush  Street  E  of 
Taylor  Street. 

Fire  Chief  Murphy's  Residence. 

Owner— City  and  County  of  San  Fran- 
cisco. 

Architect— John  Reid  Jr.,  1st  National 
Bank  Bldg.,  San  Francisco. 

Plans  Being  Prepared. 
BUNGALOWS  Cost,  $5,500,  $6,300 

and  $6,000  respectively. 
SAN  FRANCISCO.     WesCwood  Park. 
Three  frame  bungalows. 
Owner— Ida  F.  McCain  efals. 
Archi^tect- Ida  F.  McCain,  318  Kearny 

St.,  San  Francisieo. 


Plans  Being  Prepared. 

FRA.ME  FLATS  Cost,  $7,000 

BERKELEY,  Alameda  Co.,  Cal.  Ox- 
ford Street  near  Eunice  Street. 

Two-story  frame(2)  flats  4  rooms  each 

Owner — J.  H.  McHaffie. 

Architect— J.  W.  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 

Plans  Being  Figured. 

MEROAN"TILE  BLDG.         Cost,   | 

LOS  ANGELES.     Nos.   621-625   South 

Broadway. 
Five-story  and  basement     Class  "A" 

reinforced     concrete      mercantile 

building.  67x145. 
Owner— J.  E.  Carr. 
Architect— John  C.  Austin,  1125  Baker 

Detwiler  Bldg.,  Los  Angeles. 

Work  Started. 

BUNGAIXTO^S  C03t,  $2,600  each 

BURLINGAilE,    San    Mateo    Co.,   Cal. 

North  Burlingame. 
Ten  one-story  frame  bungalows. 
Owner— J.  C.  Rodolph. 
Architect— A.   W.   Pattiani,  Merchants 

National  Bk  Bldg..  San  Ftanoisco. 

Mr.  Pattiani  has  awarded  contracts 

for  different  parts  of     the  work     and 

foundations  have  been  laid  for  three 

bungalows. 

Plans  Being  Prepared. 
CHL-BCH.  ETC.  Cost,  $60,000 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Frame  and  Stucco  church,  rectory  and 

hall   buildings. 
Owner— St.  Peter's  Parish. 
Architect-^Smith     O'Brien,     Bankers' 

Investment  Bldg..  San  Francisco. 

Plans   Being  Figured. 

FLATS  Cost.  $ 

SAN  FRANCISCO.     NW  26th  Avenue 

and  California  Street. 
Two-story  and  basement  frame   (4   4- 

room  flats.) 
Owner— W.  T.  Allen. 
Architect--C.  O.  Clausen.  Hearst  Bldg 

San  Francisco. 

Figures  to  be  Taken  in  About  a  Week. 
AUTO  SALES  BLDG.  Cost.  $100,000 
OAKLAND,    Alameda  Co.,   Oal.      13th 

St.  extending  through  to  14th  St. 

near  Jackson. 
One-story  brick    auto  sales    building 


Plans   Being   Prepared.       Ready     for 

Figures  in  One  Month. 
BUNXiALOW  Cost,  $5,000 

RBD'WX)OD  CITY,  San  Mateo  Co.,  Cal.    * 
One-story  frame  bungalow. 
Owner— Withheld. 

Architect— Walter    King,      New      Call 
Bldg.,  San  Francisco. 


Ready  For  Figures  Next  Week. 
BUNGALOW  Cost.  $3,000 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
Five-room   bungalow. 
Owner— Mrs.  Grey,  San  Francisco. 
Architect— Walter     King,     New .  Call 
Bldg.,  San  Francisco. 


To  Select  Architect  for  Town  Hall. 
TONV-N  HALL  Cost,  $45,000   to 

$50,000. 
ANTIOOH,   Contra     Costa   Co..     Cal. 

Corner  of  Third  and  "H"  Sts. 
Two-story    brick   and   concrete    town 

hall. 
Owner — Town  of  Antioch. 
Architect— Not  Selected. 

The  following  architects  have  sub- 
mitted competitive  plans:  B.  G.  Mc- 
Dougall  of  San  Francisco;  W.  H.  Rat- 
cliff  Jr.,  of  Berkeley;  James  T.  Nar- 
bet  of  Richmond;  W.  A.  Doctor  of 
Martinez  and  Town  Engineer  R.  P. 
Easley  of  Antioch.  Selection  of  an 
architect  will  be  mad«  in  about  a 
week. 


Taking  Figures  for  Piling.  Excavat- 
ing and  concrete  basement. 

OFFICE  &  LOFT  BLDG.  Cost,  $50,- 
000  to  160,000. 

SAN  FRANCISCO.  Jackson  Street, 
bet.  Drumm  and  Embarcadero. 

Five-story  and  basement  Class  "A" 
office  and  loft  building,  60x60. 

Owner— Wellman  Estate  Co. 

Architect— Julius  Krafft  &  Sons,  Phe- 
lan  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

OFFICE  BUILDING  Cost,  $12,000 

DINUTBA,  Fdesno  Co.,  Cal. 

One-story  brick  and  terra  cotU  ofBce 

building  (6  rooms). 
Owner— Alta  Irrigation     District.    Di- 

nuba.  California. 
Architect— Ernest      J.      Kump,     207-8 

Rowell  Bldg.,  Fresno. 


Plans  Being  Prepared. 
BALNTC  &  OFFICES  Cost,  $175,000 

FRE^SNO,  Fresno  Co.,  Cal.     Main  and 
Church  Streets. 


Four-story  brick,  hollow  tile  and  steel 

bank     and  office     building      (70 

offices.) 
Owner — ^Visalia    National    Band    and 

Trust  Company. 
Architect — Ernest    J.    Kump,    Rowell 

Bldig.,  Fresno. 


Contractor  Taking  Sub-Figures. 
HOSPITAX.  Cost,  $100,552 

FAIRFIELD,  Solano  Co.,  Cal. 
Frame  and  plaster     county     hospital 

buildings. 
Owner — ^Solano  County. 
Architect— C.  E.  Perry,  514  .Marin  St., 

Vallejo. 
Contractor — E.    E.    Etherton,    Mc(nad- 

nock  Bldg.,  San  Francisco. 
Mr.  Etherton  is  taking  sub-figures 
for  the  following  work:  Painting, 
plumbing,  plastering,  sheet  metal 
work,  ornamental  iron  work,  brick 
work,  millwork  and  interior  tiling. 
Contracts  for  all  oth-er  portions  of  the 
work  will  ibe  signed  within  a  week. 


Plans  Being  Prepared. 
SCHOOL  Cost,  140,000 

COALINGA,  Fresno  Co.,  Cal. 
One-story  brick     and  stucco     school 

(8  rooms). 
Owner — Claremont    School    District. 
Architect — ^Ernest  J.     Kump,     Rowell 

Bldg.,  Fresno. 


Contract  Awarded. 

SCHOOL  Cost,  $28,007 

EilERYVI'LLE,  Alameda  Co.,  Cal.  NW 

47th  and  San  Pablo  Avenues. 
Two-story   concrete    (9-room)    school. 
Owner — City  of  Emeryville. 
Architect — ^Fredk.   Soderberg,   1st  Na- 
tional Bank  Bldg.,  Oakland. 
Contractor— Val     Franz     &  Son,     180 
Jessie  St.,  San  Francisco. 
Bids  will  be  called  shortly  for  heat- 
ing, electric  "work  and  finishing  of  the 
auditorium. 


Plans  Being  Prepared. 
CHURCH  Cost,  $15,000 

FTJILUBRTON,  Orange  Co.,  Cal. 
Hollow  tile  church,  90x90. 
Owner — Christian   Science  Church. 
ArchitectK-G.  A.  Howard  Jr.,  820  Story 
Bldg.,  Los  Angeles. 


Contract  Awarded. 

RiESIDEXCB  Cost,  $9,500 

SAN  FRANCISCO.  SE  27th  Avenue  & 
Balboa  Street. 

All  work  for  two-story  and  basement 
frame  residence  {7  rooms). 

Owner — Dr.  A.  C.  Wallace. 

Architect — Ernest  Hildebrand,  Crock- 
er Bldg.,  San  Francisco. 

Contractor — K.  H.  McKenzie,  2773  Mc- 
Allister St.,  San  Francisco. 
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Contract  Awarded. 

REPAIR  SHOP  Cost,   $8,400 

SAN  FRANCISCO.     E  Valencia  81-6  S 

Twentieth  Street. 
One-story   Class    "C"    cencrete    auto 

repair  shop. 
Owner — M.  I.  Sullivan. 
Architect— Arthur      S.     ffugbee,     316 

Sharon  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

CHURCH  Cost,  $12,000 

SAN  FRIANXJISCO.     Fifth  Avenue  and 

Irving  Street,  Sunset  District. 
One-stoiT  frame  church  and     Sunday 

School  (seating  capacity  200.) 
Owner — Christ   Church    (Lutheran) 
Architects^ — ^Ward      &Blohm,      Alaska 

Commercial  Bldg.,  S.  F. 


Plans  Being  Prepared.  Ready  for 
Figures  in  About  a  Week. 

STORE  Cost,  $10,000 

MAYFIHLD,  Santa  Clara  Co.,  Cal. 

One-story  reinforced  concrete  store, 
50x100. 

Owner — Withheld. 

Contractor— O.  E.  Evans  &  Co.,  2569 
Mission  St.,  San  Francisco. 


Plans  Being  Figured. 

DWEJLLINXJS  Cost,    $2,500    each 

SAN    FRANCISCO.      Twentieth    Ave., 

Sunset  District. 
Two  one-story  4:-room  frame  dwellings 
Owner — ^Withheld. 
Architect — O.  E.   Evans,   2569  Mission 

St.,  San  Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,  $8,000 

SAN     FRANCISCO.        Park  -  Presidio 

District. 
One-story  frame   addition   to   make   4 

apartments. 
Owner — ^Withheld. 
Architect— O.  E.  Evans     &  Co.,     2569 

(Mission  St.,  San  Francisco. 


Prelimnnary  Plans  Being  Prepared. 

HOTEL,  ETC.  Cost,  $150,000 

■milTTIER,  Los  Angeles  Co..  Cal. 
Corner  Philadelphia  and  Painter 
Avenue. 

Three-story  brick  or  hollow  tile  hotel 
"With  two  two-story  wings  also  4 
or  5  separate  bungalows. 

Owner — A  hotel  Company  being  or- 
ganized by  the  Chamber  of  Com- 
merce of  Whittier. 

Architect — ^Albert  R.  Walker  and  Chas. 
M.  Hutchison,  1402  Hibernian 
Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

FACTORY  Cost,   $100,000 

STOCKTON,     San  Jq^quin     Co.,     Cal. 

Cherokee  Lane. 
Fireproof   factory    buildings    (a    two- 


story  brick  and  concrete  office 
building  will  be  erected  first.) 

Owner — Jas.  Kroyer  Mfg.  Co. 

Architect — Frank  V.  Mayo,  512  Farm- 
ers &  Merchants  Bank  Bldg., 
Stockton. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $35,000 

HANFORD,  Kings  Co.,  Cal.     Grange- 

ville  School  District. 
Concrete  and  frame  5-room  school. 
Owner — Grangeville  Grammar  School 

District. 
Architect — ^Ernest     J.  Kump,     Rowell 

Bldg.,  Fresno,  Cal. 

SPBCIFIOATIONS 
Exterior  Finish,  pressed  brick;  Roof 
tile. 


Preliminary  Plans  Being  Prepared. 
THEATRES  Cost,  $250,000 

SAN  FRANCISCO.    Mission  District. 
Three  or  four  Class  "A"  theatres. 
Owner— Withheld. 

Architect— 0.  E.     Evans  &     Co.,  2569 
Mission  St.,  San  Francisco. 

The  same  owner  has  under  con- 
sideration the  erection  of  three  addi- 
tional theatre  buildings  in  neighbor- 
ing cities  to  San  Francisco. 

Architect  Evans  is  also  taking  fig- 
ures on  three  alteration  J'>bs. 

Plans  Being  Prepared. 
GYMNASIUM.  Cost,  $12,000 

LHilOORE,  Kings  Co.,  Cal. 
Gymnasium. 

Owner — Lemoore    Union    School    Dis- 
trict. 
Architect — -Ernest     J.  Kump,     Rowell 
Bldg.,  Fresno. 


Plans  Being  Prepared. 

ADDITION  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.    Twenty 

fourth  and  Webster  Streets. 
35  foot  addition  to  1-story  reinforced 

concrete  garage. 
Owner — Withheld. 
Architect— Chas.    W.    McCall,   Central 

Bank  Bldg.,  Oakland. 
Bids  have  been  taken  for  a  one-story 
building,  65x110,  and  the  owner  has 
decided  to  add  a  35-foot  addition  to  the 
side  of  the  building.  When  plans  are 
complete  bids  will  be  taken  for  the 
addition.  The  present  bids  will  be 
considered  with  a  deduction  for  omit- 
ting the  south  side  wall. 


Planes  Being  Prepared. 

RESIDENCE  Cost,  $ 

RE}HDLEY,  Fresno  Co.,  Cal. 
Two-story   8-room   frame   and   stucco 

residence. 
Owner— R.  S.  Holt,  Reedley,  Cal. 
Architect^Ernest     J.     Kump,  Rowell 

Bldg..  Fresno,  Cal. 


Plans  Being  Figured.     Date  of  Open- 
ing Bids  Extended  to  May  14. 

WAREHOUSE  Cost,  f 

OAKLAND,   Alameda   Co.,   Cal.     Foot 
of  Seventh  St.,  Key  Route  Basin. 

One-story  frame  bulkhead  transit  shed 
120X500. 

Owner — Parr-McCormick  Co. 

Engineer — W.  N.     Ball,  1st    National 
Bank  Bldg.,  and  Foot  of  7st  St., 
Oakland. 
The  date  for  opening  bids  has  been 

extended  from  May  10th  to  May  14th, 

between  11  A.  M.  and  12  M. 
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LODI  A»  ABDS  PAVING  CONTRACT. 

LODl,  San  Joaquin  Co.,  Cal.— The 
Clark  &  Henery  Construction  Co.,  38 
S-Sutter  St.,  Stockton,  has  been 
awarded  a  contract  by  the  City  Coun- 
cil for  the  paving  of  Lodi  streets  witb 
an  asphalt  macadam  composition. 

A  mile  of  pavement,  witb  concrete 
curbs,  will  be  put  down  on  Locust 
street,  five  blocks  will  be  improved  on 
Lee  avenue  and  an  alley  between  Lee 
avenue  and  Hutcbins  street  will  be 
fixed  as  a  part  of  the  same  job.  Four 
other  bids  were  submitted. 


TRESTLE    ROAD    CONTRACT 
AWABDED. 

SEATTLE,  Wash.— The  Board  of 
PuWic  Works  has  awarded  a  contract 
to  Hansen  &  Hauge,  Seattle,  for  the 
construction  of  the  Fairview  avenue 
trestle  roadway  on  this  company's  bid 
of  $17,908.50. 


CONTRACT  AWARDED  FOR  WATER 
COOLING  PLANT. 

WILMINGTON,  Los  Angeles  Co., 
Cal.-JC.  F.  Braun  &  Co.,  BO'S  Market 
St.,  San  FYancisco,  have  secured  a 
permit  to  erect  a  water  cooling  struc- 
ture, 18x169  feet,  33  feet  high,  at  the 
Union  Oil  Company's  refinery  at  150il 
Wilmington  and  San  Pedro  road,  Wil- 
mington. It  will  have  reinforced  con- 
crete foundlation  and  tank  at  its  base, 
timber  superstructure  and  piping.  It 
will  cost  115,000. 

TO  ERECT  SUB-STATION  AND 
SHOPS. 

FRESNO,  Fresno  Co.,  Cal.— The  San 
Joaquin  Light  &  Power  Company  will 
have  plans  completed  in  60  days  for 
its  new  sub-station  and  shops  to  be 
built  in  Fresno.  A.  G.  Wishon  is  gen- 
eral manager  of  the  company. 


BEDS  WANTED  FOB  TOLO  COUNTY 
FEBRT  BOAT. 

WOODLAND,  Yolo  Co.,  Cal.— The 
County  Supervisors  have  instructed 
H.  R.  Siaunders,  County  Clerk,  to  ad- 
vertise for  bids  for  the  building  of  a 
modern  45-horseipower  river  ferry  to 
be  stationed  at  Clarksburg,  and  in- 
tended to  serve  the  fast  developing 
reclamation  districts  on  the  west  side 
of  the  river. 

It  is  the  first  ferry  of  the  kind  on 
the  Sacramento  river,  and  it  is  vari- 
ously estimated  that  it  will  cost  be- 
tween f20,0OO  and  |25,00O. 

The  specifications  call  for  hull  4Si/4 
feet  long,  20  and  29  feet  (over  plank 
and  over  guard)  in  width  and  with  a 
depth  of  five  feet.  The  engine  will 
have  power  to  move  paddle-wheels  40 
re^volutions  a  minute  and  will  be  con- 
trolled from  a  pilot  house  stationed 
over  the  boat. 


BIDS     WANTED  FOR    HARDWARE, 
ETC 

PROPOSALS  FOR  INDIAN  SUP- 
PLIES: Department  of  the  Interior, 
OflSce  of  Indian  Affairs,  Washington, 
D.  C. — iSealed  proposals,  plainly 
marked  on  the  outside  of  the  sealed 
envelope:  "Proposals  for  Hardware" 
(or  other  class  of  supplies  as  the  case 
may  be)  and  addressed  to  the  "Com- 
mission of  Indian  Affairs,  310  Elm  St., 
St.  Louis,  Mo.,"  will  be  received  until 
10  o'clock  A.  M.,  on  each  of  the  fol- 
lowing dates  and  on  the  class  of  sup- 
plies specified,  and  then  opened: 
Hardware,  June  2,  1919;  Furniture, 
May  27,  1919;  Harness,  Leather,  etc.. 
May  29,  1919;  Tinware,  Stoves,  etc.. 
May  26,  1919;  Paints,  Oils,  etc..  May 
31,  1919;  Carbide,  etc..  May  29,  1919. 
Schedules  covering  all  necessary  in- 
formation for  bidders  will  be  furnish- 
ed upon  application  to  the  Indian  Of- 
fice, Washington,  D.  C,  and  to  the  U. 
S.  Indian  Warehouses  at  Chicago,  St. 
Louis,  and  San  Francisco.  The  De- 
partment reserves  the  right  to  reject 
any  or  all  bids  or  any  part  of  any  bid, 
and  to  post  tentative  awards  promptly, 
subpect  to  correction. 

OATO    SEULS, 
Commissioner. 


BIDS  WANTED  FOR  WATER  WORKS 
AND  ELECTRIC  PLANT. 

FLORENCE,  Ariz.— Until  2  P.  M., 
May  28,  bids  will  be  received  by  the 
town  clerk  for  construction  of  a  muni- 
cipal water  works  and  electric  plant. 
Bids  will  be  taken  separately  for  the 
following: 

1.  Building  main  power  plant,  well 
houses  and  derricks,  concrete  reser- 
voir, fuel  oil  reservoirs,  electrical  and 
water  distributing  systems,  hydrants, 
valves,  steel  tank  and  tower,  founda- 
tions, etc. 

2.  Two  80  h.  p.  l)Oilers  with  stack, 
oil  burning  equipment  and  steam  au- 
xiliaries; two  80  h.  p.  enginei-s  direct 
connected  to  two  60-70  K.  V.  A.  alter- 
nators; 2  300  gallon  per  minute  motor 
driven  centrifugal  pumps;  two  3<X» 
gallons  per  minute  motor  driven  cen- 
hrifugal  deep  well  pumps;  all  piping 
and  electric  wiring  complete. 


The  town  may  install  oil  enginers 
for  prime  movers  and  will  take  alter- 
nate bids  on  the  following: 

1.  One  80  h.  p.  oil  burning  boiler; 
one  80  h.  p.  direct  connected  60-70  K. 
V.  A.  alternator  and  other  equipment 
as  specified  above. 

2.  Two  100  h.  p.  compression  igrni- 
tion  type  oil  engines  direct  connected 
or  belted  to  two  60-70  K.  V.  A.  alter- 
nators and  other  equipment  as  speci- 
fied aibove. 

3.  For  cast  iron  pipe  and  special 
castings  f.  o.  b.  Florence. 

4.  For  California  redwood  pipe  and 
castings  f.  o.  b.  Florence. 

Plans  and  specifications  may  be  ob- 
tained from  the  engineers,  BurnseO^ 
McDonnell,  Interstate  Bldg.,  KanAas 
City,  on  deposit  of  $15  of  which  sum 
|10  will  be  refunded  on  return  of 
plans.  S.  M.  Bailey,  town  clerk. 


BIDS  WANTED  FOR  PUMP  AND 
MOTOR- 
ANAHEIM,  Orange  Co.,  Cal.— Until 
8  P.  M.,  May  22,  bids  will  be  received 
by  the  City  Clerk  for  a  deep  well 
pump  and  motor  in  accordance  with 
specifications  which  may  be  obtained 
from  Edward  B.  Merritt,  City  Clerk. 
(27243)     E 


BIDS   WANTED   FOB   SEWER  SYS- 
TEM AND  SEWAGE  TANK. 

BIiSIDO'P,  Inyo  Co.,  Cal.— Until  »:30 
P.  M.,  June  2,  bids  will  be  received  by 
the  .town  of  Bishop,  Inyo  County,  for 
the  construction  of  a  sanitary  sewer 
system  and  a  sewage  treatment  tank 
in  accordance  with  plans  and  specifi- 
cations on  file  at  the  oflBce  of  the  town 
clerk  and  which  may  be  obtained  from 
the  engineers,  Olmsted  &  Gillelen,  1112 
Hollingsworth  Bldg.,  Los  Angeles,  on 
payments  of  $1.50,  plans  to  remain  the 
property  of  the  bidder.  Certified 
check  for  10  per  cent  required  with 
each  bid.  A.  D.  Schiveley,  town  clerk. 
Bids  will  be  taken  on  both  vitrified 
clay  and  cement  pipe.  Following  are 
the  approximate  quantities:  17,000 
lin.  ft.  6-in.  pipe  and  500  Y's;  3110 
lin.  ft.  8-in.  pipe  and  25  Y's;  3422  Un. 
ft.  12-in.  pipe  and  30  Y's;  810  lin.  ft. 
14-in.  pipe;  49  manholes  and  15  flush 
tanks.  There  will  also  be  a  septic 
tank  of  the  Imhoff  type,  constructed  of 
reinforced  concrete,  for  treatment  of 
sewage. 


PLAN   TO   ERECT  BUILDING. 

FRESNO,  Cal. — The  San  Joaquin 
Baking  Company,  F.  O.  Bradford,  Man- 
ager, San  Benito  and  "P"  Streets, 
Fresno,  will  establish  a  wholesale 
baking  plant  at  Los  Angeles  and  "L" 
streets  in  Fresno.  A  two-story  brick 
and  concrete  building,  145x240  feet, 
will  be  erected. 
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No. 

7&5 
T&8 
767 
768 
772 
769 
770 
771 

m 

774 
775 
776 
777 
778 
779 
780 
781 
7«'2 
783 
784 
785 
786 
787 
788 
7»9 
7»0 
791 
792 
793 
794 
795 
796 
797 
798 
799 
800 
801 
802 
80.3 
804 
805 


810 
8ill 
812 
813 
814 
815 
816 
8117 
818 
810 
820 
821 
822 
823 


AWARDED 
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San  Francisco  Comity. 

Owner               Coatractor  Amt. 

Briscx)e  S  F  Oven  Co  3000 

Bjorkman    Bjorkman  2900 

Stoumate's   Owner  1800 

Cllayhugh   Barrett  800 

Dana    Johnson  1610 

Elkins    Hanssler  425 

iStolty    Healing  400 

Ruef    Ruef  400 

Voorhies    Voorhies  60000 

Chapiman    Chapman  9000 

City    Invst Grace  4500 

R  C  Archbishop  ....Fennell  28000 

Same    Same  1500 

Hall   .Hall  6000 

Fassia  Fassio  13O0O 

Dye   Dye  20OO 

Crocker    Otis  8000 

Hagedorn    Hagedorn  3000 

Gamta  Gamba  3000 

Edimonds    Hamill  800O 

Scheper    iScheper  400 

(Martin   'Perss»»*  460 

Nelson    Nelson  11500 

Kingwell    Kingwell  5800 

City  &  County Ringrose  87600 

Cain  Chrisholm  40O0 

Hintz    Swenson  120O 

Leihtenberg  ....Pasqualetti  770 

La  Place  Heni-y  750 

Heller  jStein'auer  Sl'5 

Galli   Quigli  450 

Helbush  Moehrle     400 

Slack  Moore  400 

Harvey  Ctobum  400 

Spaich    .Spaich  400 

Burnham  Gillispie  400 

(EdtoiondB    .AUred  8'2O0 

aioHugh    Owner  50000 

Rispin    JMoore  6000 

Janssen    Janssen  5000 

iSiplivalo    Mullen  3OO0 

Rosenberg    Novelty  2000 

Morris    Morris  1950 

iSchupipert  Owner  1250 

Jason    Delaney  400 

Stern    Monson  1878 

Lajanette    Bjors  3200 

Oils    Cole  3000 

Hearcin    Steitel  1900 

Friedle    Owner  lOOO 

Wahren    Fe'ddiersen  .      '500 

Auei^back   Cahen  40O 

Wieland   Ohlsen  400 

Grant   Spencer  2350 

Cooper   Fennell  750O 

Jacobs    Braas  4812 

Dunphy    Hemminga  4750 

Hirsch    MoUer  500 

Michard    Woite  400 


(7€5)     NO.  ISaS  HOWARD.     Install  2 

ovens. 
Owner — ^Pred  S.  Briscoe. 
Architect — ^None. 

Contractor — ^^San   Francisco   Oven   Co., 
1265  Eddy,  San  Francisco. 

COST,  $3000 


(766)     IS  GENEVA  AVE  128  W  Athens. 

One-story  frame  residence. 
Owner — Victor  Bjorkman,  1206  Naples, 

San  Francisco. 
Architect — (None. 
Day's  work.  COST,  i$290O 


(767)     NO.  1640  DIVISADERO. 

Store. 
Owner — Shumate's     Pharmacy, 

Premises. 
Architect' — 'None. 
Day's  work.  COST,  $1800 


(768)  'SE  MAIN  AND  MISSION. 
Alter  store  andl  m'achinery  house 

Owner — ^A.  P.  Clayhugh,  Premises. 
Ai'Chitect — ^None. 

Contractor — Barrett    &  Hilp,     Sharon 
Bldg.,  San  Francisco. 

COST,  $800 

(772)  W  CODE  150  S  Haight  25x100; 
No.  631  Cole.  All  work  for  repairs 
to  building  damaged  'by  fire. 

Owner — H.  H.  Dana. 

Architect — ^None. 

Contractor — Johnson   &  Johnson,   844 
'14th,  San  Francisco. 

Filed  May  5,  '19.    Dated  May  3,  '19. 

Root  on  $  500 

Work  completed 1110 

TOTAL,  COST,  $1610 

Bond,  limit,  none.     Forfeit,  $30.  Plans 

and  specifications,  none. 

(769)  NO.  137?  ELLIS.     Alter  flats. 
Owner— Arthur  Elkins,  77  6th,  S.  F. 
Architect' — None. 

Contractor — ^L.  Hanssler,   1142  Broad- 
way, San  Francisco. 

COST,  $425 


(770)     NO.  3850  JACKSON.    Alter  ga- 
rage. 
Owner — ^F.  A.  Stolty,  Premises. 
Architect-vNone. 

Contractor — Geo.   Healing,   110   Jessie, 
San  Fi-ancisco. 

■COST-  $400 


(771)     'NO.  28'30  ■MISSION.  Alter  store 
Owner— Abe  Ruef,  916  Kearny,  S.  P. 
Architect — ^None. 
Day's  work.  COST,  $400 


(773)     S  B'XJISH  111-6  E  Jones. 

story  concrete  apartments. 
Owner — W.     R.   Vooiihies   and 

'Newman,  Care  Architect. 
Architect — ^C.  0.  Clausen,  Hears 

Ban  Francisco. 
Day's  work  and  SubJContracts'. 
CO'ST,  ; 


Five- 


Bldg 


3,000 


(774)  NW  A)NZA  AND  EIOHTEBNTH 
Ave.  Two-story  and  basement  frame 
(4)  flats. 

Owner— iPaul  E.  Chapman,  812  Howard 

San  Francisco. 
Architect— C.  0.  Clausen,  Hearst  Bldg 

San  Francisco. 
Day's  work.  COST,  $9,000 

(775)  NO.  926  'MABJKET.    Alter  store 
Owner — City     Investment   Co.,     First 

National  Bank  Bldg.,  S.  F. 
Architect' — None. 
Contractor-^Grace    &    Bernieri,   Claus 

Spreckels  Bldg.,  S.  F. 

COST,  $4500 


(776)  W  ASBBU'RY  bet.  Waller  and 
Frederick.  Add  wing  to  present 
building. 

Owner — Roman    Catholic     Archbishop 


of  San   Francisco,   llOO  Franklin, 

San  Francisco. 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San  Francisco. 
Contractor — Fennell  &  Chrisholm,  180 

Jessie,  San  Francisco. 

COST,  $28,000 


New 


(777)     E  HOWARD  190  S  18th. 

foundation,  60x122-6. 
Owner — .Roman    Catholic    Aroh'bishop 

of  San   Francisco,   1100   Franklin, 

San  Francisco. 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 

San  Francisco. 
Contractor — Fennell  &  Chrisholm,  180 

Jessie,  San  Francisco. 

COST,  $1500 


(778)     W  EASTWOOD  DRIVE  205-245 
S   Wildwood   Way.     Two    one-story 
frame  residences. 
Owner— C.   A.   Hall,     1301    4th     Ave., 

San  Francisco. 
Architect — N.  C.  Bauman,  251  Kearny, 

San  Francisoo. 
Day's  work.  COST,  '$3000  each 


(779)     E  RIAJIONA  100  N  15th.    Three 

story  frame  apartments. 
Owner — ^Lucia    Fassio,  331     Guerrero, 

San  Francisco. 
Architect — ^None. 

Contractor — Vincent  Fassio,  331  Guer- 
rero, San  Francisco. 

COST,  $13,000 


(780)     S'W  SAN  -BRUNO  200  SE  Olm- 

stead.    Frame  cottage. 
Owner— M.  Dye,  629  Girard,  S.  F. 
Architect — ^None. 
Day's  work.  COST,  $2000 


In- 


S. 


(781)     STOCKTON   near  Sutter. 

stall  passenger  'elevator. 
Owner— iChas.   H.    Crocker,  Cr.   H. 

Crocker  Co.,  San  Francisco. 
Architect — Kenneth     MacDonald,     234 

Pine.  San  Francisco. 
Contractor — Otis  Elevator  Co..  Beach 
and  Stockton,  San  Francisco. 

COST,  $8000 


(782)     E  TW^NTY-PIRjST  AVE  175  S 
Balboa.     One-story     and    basement 
frame  residence. 
Owner— Mrs.   Hagedorn,   2431   Bryant, 

San  Francisco. 
DesigTier— J.  H.  Thorup,  690  24th  Ave., 

San  Francisco. 
Day's  work.  COST,  $3000 


(783)     E  TWENTY-FIRST  AVE  150  S 
Bolboa.    One-story     and    basement 

Owner— Mr.   and  Mrs.  Gamba,  24a9-A 

Brvant,  San  Francisco. 
Designer— J.  H.  Thorup,  '690  24th  Ave., 

San  Francisco. 
Day's  work.  COST,  $3000 


(784)  W  T'tt^NTY-'SEOOND  AVE 
174-5  and  lflfl-5  N  Cabrillo.  Two  2- 
story  frame  dwellings. 

Owner— Jas.  Edmonds,  672  27th  Ave., 
San  Francisco. 

Architect — ^None. 


Contractor— Thos.  Hamill,  4101  Balboa 
San  Francisco. 

COST,  14000  each 


(785)     S      TWENTY-FIFTH      110      E 

Castro.    One-story  frame  bungalow. 
Owner— C.   Scheper,  4177  25th,  S.  F. 
Architect — None. 
Day's  work.  COST,  $400 


(786)  NO.  549  CASTRO.  Alterations. 
Owner — Peter  Victorine  Martin,  Prem. 
Architect — None. 

Contractor — Jack  Persson,  702  Divisa- 
dero,  San  Francisco. 

COST,  $460 


(TSiy     IX)TS  2  AND  4  BLK  3165  West- 
wood  Park.    All  work  for  two  one- 
story  bungalows  and  garages. 
Owner — Hans   Nelson,   747   19th   Ave., 

San  Francisco. 
Architect— Chas.     F.     Strothoff,     2276 

15th,  San  Francisco. 
Contractor — Nel.son     Bros.,   747     19th 

Ave.,  San  Francisco. 
Filed  -May  6,  '19.    Dated  Apr.  24,  '19. 
Frames  of  building  up  and  roofs 

on   $2875 

Brown  coated  inside  &  outside  2875 

C()mpleted  and  acceirted 2875 

Usual   35  days 2875 

TOTAL  COST,  $11,500 
Bond,  $5500.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(788)  LOT  24  BLK  3163  Westwood 
Park.  All  work  for  one-story  and 
basement   frame   bungalow. 

Owner — Katherine  C.   Kingwell,     3360 

Geary,  San  Francisco. 
Architect— Chas.     F.     Strothoff,     2276 

15th.  San  FYancisco. 
Contractor — John     J.     Kingwell,     401 

Butler  Bldg..  San  Francisco. 

Filed  May  6,  '19.    Dated  Apr.  — ,  '19. 

Frame  up,     enclosed  and     roof 

on    $1450 

Brown  coated  inside  &  outside  1450 

Completed  and  accepted. 1450 

Usual  35  days 1450 

TOTAL  COST,  $5800 
Bond.  $2800.  Surety.  Wm.  A.  Kingwell 
Limit,  90  days.  Forfeit,  none.  Plans 
and  speci^  cations  filed. 

(789)  N  CABRILLO  bet.  17th  &  18th 
Aves.  fAgronne  School.  'Two-story 
frame  and  brick  school. 

Owner — ^City  &  County  of  San  Fran- 
cisco. 
Architect — John  J.  Reid  Jr.,  1st  Nat'l. 

(Bank  Bldg.,  San  Francisco. 
General  Contractors — Ringrose  &  An- 
derson, 320  Market,  S.  F. 

COST,  $87,600 
Brick  and  hollow  tile  work  awarded 
to  Bmil  Hog'herg  for  $7,400. 

Plumbing  to  F.  W.  Snook,  596  Clay, 
for  $8,688. 

Electric    work    to    Turner    Co.,    272 
Natoma  St.,  for  $3,980. 

Heating   to   W.   F.   Wilson   Co.,   328 
Mason  St.,  for  $5,997. 


(790)     NO.  67  CLAY.    Alter  store. 
Owner-^Chas.     Cain,   160  25th     Ave., 

San  Francisco. 
Architect— J.  E.  Krafft  &  Sons,  Phelan 

Bldg.,  San  Francisco. 
Contractor— Fennell  &  Chrisholm,  180 

Jessie,  San  Francisco. 

COST,  $4000 
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Owner— J.  J.  Hintz,  641  Cole,  S.  F. 
Architect — None. 

Contractor — Swenson   &  Franzen,  145 
Natoma,  San  Francisco. 

CX>ST,  $1200 


(792)     NO.  2520  GREBN.  Alter  garage 
Owner — E.  Leihtenberg,  Premises. 
Architect — 'None. 

Contractor — J.  Pasqualetti,  785  Market 
COST.  $770 


(793)     NO.  2574  THIRTY-FIRST  AVE 

Alter  for  garage. 
Owner — L.  La  Place,  Premises. 
Architect — 'None. 

Contractor— M.     J.  Henry,    2347    35th 
Ave.,  San  Francisco. 

'COST,  $750 


(794)     NO.  218  KEARINY.     Alter  res- 
taurant. 
Owner — ^Sam  Heller. 
Architect — ^None. 

Contractor — S.  Steinauer,  3926  Sacra- 
mento, San  Francisco. 

COST,  $515 


(795)  NO.  39  CARJIEL.  Alter  flats. 
Owner— Noibe  Galli,  29  Camiel,  S.  F. 
Architect — None. 

Contractor — A.  I.  Quigli,  1407  Vallejo, 
San  Frtancisco. 

COST,  $450 


(7%)     ARGUEiLLO  BLVD.  75,  lOO,  125 

150  S  Sacramento.    Eight  flues. 
Owner— H.  Helbush,  20O  Bush,  S.  F. 
Architect — None. 

Contractor-^.    E.    Moehrle.    731  Cle- 
ment, San  Francisco. 

COST,  $400 


(797)     NO.        2224        SACRA-MENTO. 

Alter  diwelling. 
Owner — ^Chas.  W.  Slack,  Alaska  Com- 
mercial Bldg.,  San  Francisco. 
Architect — ^Nathaniel     Blaisdell,       255 

California,  San  Francisco. 
Contractor — iMoore  &  Watson,  110  Jes- 
sie, San  Francisco. 

COST,  $400 


(798)     NOS.     1205-07  SOOTT.       Alter 

garage. 
Owner— W.  R.  Hervey.  180  Jessie,  S.  F. 
Architect — -None, 

Contractor — Chas.  Coburn,  180  Jessie, 
San  Francisco. 

COST,  $400 


(799)     NO.    1633   LOMBARD.     Add   to 

cottage. 
Owner — Thos.  Spaich,  Premises. 
Architect — OCone. 
Day's   work.  COST,   $400 


(80O)     NO.     1.32  ANZA.      Repair    fire 

damage. 
Owner— iMiss  Edith  Burnham,  667  Phe- 
lan Bldg.,  San  Francisco. 
Architect — (None. 

Contractor — 'Robinson      &      Gillesipie, 
1051  Sutter.  San  Francisco. 

OOtST,  $400 


(791)     NOS.  637-39-41  COLE.     Repair 
fire  damage  to  flats. 


(801)  W  TWENTY  jSBOOND  AVE 
199.5  N  Cabrillo  N  50x120.  All  work 
for  two  two-story  frame  buildings 
and  garages. 

Owner — James  Edmonds,  672  27th  Ave. 
San  Francisco. 

Architect — ^None. 

Contractor— C.   S.   Allred,   150     Onon- 
dlaga  Ave..  San  Francisco. 

Filed  .May  7,  '19.     Dated  May  7.  '19. 
Frame  up,  enclosed  and  roof  on 
Brown   coated  


Completed    

Usual   35  days 

TOTAL  (X)ST,  $8200 
Bond,  Imiit,  forfeit,  none.  Plans  and 
specifications  filed. 


(802)  E  TWENTY-FOURTH  AVE  156 
and  175  N  Anza.  Two  one-story  and 
basement  residences. 

Owner— Felix  McHugh,  372  7th  Ave., 
San  Francisco. 

Architect — None. 

Day's  work.  COST.  $2500  each 


(803)     NO.  2756   VALLEJO.     Alter  2- 

story  frame  residence. 
Owner — Henry    Rispin,    Pacific    Bldg., 

San  Francisco. 
Architect — G.  E.  McCrea,  Oakland. 
Contractor — ^.Moore  &  Watson,  110  Jes- 
sie, San  Francisco. 

COST,   $6000 


(804)     N   CALIFORNIA   32-6   W   20th 

Ave.     Two-story  frame  flats. 
Owner— E.  A.     Janssen,  1001     Hearst 

Bldg.,  San  Francisco. 
Architect — ^None. 
Day's  work.  COST,  $5000 


(805)  N  BRYANT  220  E  8th.     Frame 
addition  to  flour  mill. 

Owner-X;.  R.  Splivalo  &  Co.,  956  Bry- 
ant, San  Francisco. 

Architect — ^None. 

Contractor— J.   W.   Mullen,   1528   San- 
chez, San  Francisco. 

COST,   $3000 

(806)  I9LAIS  OrLElEK  AND  RANKLN 
Electric  sign. 

Owner — Rosenberg     Bros.,       &     Co., 

Premises. 
Architect — 'Eugene  F.  Kreigsman. 
Contractor — ^Novelty    Elec.    Sign    Co., 

165  Eddy,  San  Fl-ancisco. 

COST,  $2000 


(807)     W  TENTH  AVE  325  S  Irving. 

One-story  frame  cottage. 
Owner — A.   T.   Morris,   501    11th  Av«., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $1950 


(80S)     NE  CEiDAR  AVE  &  LAGUNA. 

Alter  apartments. 
Owner — 'Mrs.  A.  F.  Schuppert,  Prem. 
Architect — Jno.  J.  Foley,  770  Sth  Ave., 

San  Francisco. 
Day's  work.  COST,  $1250 


(809)     NO.      1482      MASONIC      AVE. 

Alter  residence. 
Owner — Wm.  E.  Jason,  Premises. 
Architect — None. 

Contractor — C.  S.  Delaney,  2892  Pine, 
San  Francisco.  COST,  $400 


(810)    S     WASHINGTON     223-9     W 
Presidio  Ave  W  37xS   127-814.     All 
work    for    one-stor>'    brick    private 
garage  in  front  under  residence. 
Owner— Moses  Stern,  3363     Washing- 
ton. San  Franci.sco. 
Architect — (Hermann    Barth,      Phelan 

Bldg.,  San  Francisco. 
Contractor — 'Monson    Bros.,   1907   Bry- 
ant San  Franci.sco. 
Filed  May  8,  '19.     Dated  May  8,  '19. 

Completed  and  accepted $1408 

Usual   35   days 470 

TOTAL  COST,  $1878 
Bond,  $470.  Sureties.  E.  V,  Lacey  and 
Luis  Blum.  Limit,  30  days  Forfeit, 
$2.50.     Plans  and  specifications  filed. 
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(811)     S  NEWCOMB  AVE  27'5  E  Men- 

dall.     One-story  frame  residence. 
Owner — L4ntonin  Lajanette,  1825  Fair- 
fax, San  Francisco. 
Architect — None. 

Contractor — Victor  Bjors,  5S9  Sanchez 
San  Francisco. 

COST,  $3200 


(812)     SE  FRO'NT  AND  BROADWAY 

Repair  fire  damage. 
Owner — James  Otis  Trustee  Whitcomb 

Estate,    310   Califoniia,   S.   F. 
Architect— Geo.    Rushforth,    3i54    Pine, 

iSan  Francisco. 
Contractor— P.     J.  Cole,     110     Jessie, 
San  Francisco. 

COST,  $3000 


(813)     NO.  2131  LAJTH.    Advl  story  to 

dwelling. 
Owner — ^Hearcin,  Premises. 
Architect — ^None. 

Contractor— John  V.  Steifel,  184  23rd 
(        Ave.,  San  Francisco. 

COST,  $1900 

(S14)     NO.  814     GRiEAT     HIGHWAY. 

Woodwork  for  figure  8  coaster. 
Owner — John  Friedle,  Premises. 
Architect — None. 

Contractor — Arthur  Looff,  Long  Beach 
COST,  $1000 

(815)     SiE\'T}NTEiENTH      AVE      AND 

Ealboa.     One-story  frame  garage. 
Qiwner — J.  Wahren,  Premises. 
Architect — None. 

(Contractor— !S.    Feddersen,    eil    17tb 
Ave.,  San  Francisco. 

COST,  $500 


(816)     NO.    49'8    BROADWAY.      Alter 

drug  store. 
OA\ner — Auerback     Invst.     Co.,     3536 

Clay,  San  Francisco. 
Architect — None. 

Contractor — Joseph   Cahen,  333  Kear- 
ny, San  Francisco. 

COST,  $400 


F. 


(817)     NE        SEVEiNTEEiNTH        AND 

Guerrero.    Alter  store.  ~ 
Owner— G.  Wieland,  677  Capp,  S. 
Architect — None. 

Contractor— A.    H.   Ohlsen,   3562   20th, 
San  Francisco. 

COST,  $400 


(818)     NO.  C63  MISSION.      One    pas- 
senger and  one  freight  elevator  for 
building. 
Owner — Mary  A.  Grant. 
Architect — Wm.  H.  Crim  Jr.,  425  Kear- 
ny St.,  San  Francisco. 
Contractor — ^Spencer  Elevator  Co.,  128 

Beale  St..  San  Fi-ancisco. 
FJled  -May  9,  '19.    Dated  Apr.  28,  '19. 

On   completion   T5% 

Usual  35  days 25% 

TOTAL  COST,  $2350 
Bond,  $1175.  Surety,  Mai-yland  Casu- 
alty Co.  Limit,  60  days.  Forfeit,  none 
Specifications  only  filed. 


(819)     W   BATTERY     bet.   Pine     and 
Califoria.  Inierior   fixtures,   glazing, 
hardware,   painting,   etc.,   for  build- 
ing knoAvn  as  'Battery  Building. 
Ov.ner — Cooper.    Coate    &   Casey,    149 

Slitter  St..  San  Francisco. 
Arvchitect — Kenneth     MacDonald   Jr., 

234  Pine,  San  Francisco. 
Contractor — Martin    Fennell,    151    Al- 
bion Ave.,  San  Francisco. 
Filed  May  9.  '19.     Dated  May  9.  '19. 
As  work  progresses 76% 
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Balance    

TOTAL  COST,  $7500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications,  none. 


(820)     iPOWElLiL  ST.     Carpeter  work, 
cabinet  work,  painting,  etc.,  for  store 
in  Flood  Building. 
Owner — Hyman  Jacobs,  25  Powell  St., 

San  Francisco. 
Architect — ^Schussler  Shops  &  Studios 
(Dir€ctor     H.   P.     VoUnier),     570 
Geary  St.,  San  Francisco. 
Contractoi' — ^Brass     &  Kuhn  Co.,  191G 

Bryant.   San    Francisco. 
Filed  May  9,  '19.    Dated  May  6,  '19. 
On  lath  &  30th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $4812 
Bond,  none.  Limit,  June  12,  1919.  For- 
feit, none.  Plans  and  specifications 
filed. 

(«21)     W  ASHBURY  65  N  Grove.  Two 

story  frame  (2)  flats. 
Owner — A.  P.  Dunphy,     10     Ashbury, 

San  Francisco. 
Architect — None. 

Contractor — ^W.  L.  Hemmiuga,  40  Ash- 
bury, San  Francisco. 

'COST,  $4750 


(822)     W 

THIRD 

75  S  Fol 

som. 

Alter 

restaurant. 

Owner — L, 

,  Hirsch. 

Architect- 

-None. 

Contractor — R.  W. 

Moller, 

614 

Call 

Bldg., 

San  Francisco. 

COST, 

$500 

(■823)     NO.  1155  INGERSON  near  Rail 

Road  Ave.     Alter  restaurant. 
Owner — Honore  Michard,  Premises. 
Architect — None. 

Contractor— Henry     Woite,    980     Key 
Ave.,  San  Francisco. 

CAST,  $400 


NOTICE  OF  N0N-LI.4BILITT. 


San  Francisco  County. 


May  10,  191»— ^S  GEARY  137-6  B 
Stockton  E  112-6XS  137-6.  The 
Wlesljury  Estate  Co  as  to  improve- 
ments on  leased  property 


LEASES. 
San  Fraitcisco  County. 


May  5,  1919— E  POLK  bet.  Austin 
Alley  and  Bush.  Frances  E  Morse 
to  Phillip  Collatti.    5  years.    $4,830. 

May  7,  1919— E  FILLlMORE  bet.  Pine 
and  Bush;  No.  1906  Fillmore.  J  Fay 
to  Phil  Levin.  5  years.  $1500.  As- 
signed May  6,  1919  to  0.  P.  Beck. 

May  S,  1919— N  CLEMENT  57  E  5th 
Ave  N  100  W  57  S  42  E  28  S  58  E  29. 
Ernest  J  Uobner  to  Jacob  Lienhard 
and  Ernest  Pechner.  5  years.  $85 
per  month. 

May  8,  1919-^NO.  973  OCEAN  Ave. 
Mary  and  EdAv.  Young  to  Bartolo 
Lima,  5  years,  $2400. 


COMPLETION  NOTICES. 


San  Francisco  County. 

RBCOKDBD  ACCBPTIJID 
May    3,    1919— W    TWENTY-FIFTH 
Ave  150  N  Geary  S  75xW  100.    A  V 
Anderson    to   ^vhom    it    may    con- 
cern   May  2,  1919 


-May  3,  1919— S  GEARY  100  E  Grant 

~  Ave  S  78  SW  38  E  11  S  33-4%  SW 
36-11%  —  99-2%  NE  193-4%  NW 
53-0%  N  to  pt  on  S  Geary  198-6  E 
Grant  Ave  W  98-6.  Bankers  Invst 
Co  to  Heidt  Cornice  Works,  F  W 
Snook,  Decker  Electrical  Constr 
Co,  W  P  Fuller  &  Co,  Geo  Wagner, 
Scott  Co,  Harry  Maundrell,  Cali- 
fornia Artistic  Metal  &  Wire  Co, 
Otis  Elevator  Co  Fink  &  Schindler 
Co  and  E  P  Norman Apr.  30,  1919 

May  5,  1919— S  ANZA  107-6  W  22nd 
Ave  W  25xS  100.  Joseph  C  Kirby 
to  whom  it  may  concern 

May  5,  1919— NO.  415  EIGHTH.  The 
Riesener  Chocolate  Co  to  Carl 
Frank ."...May  2,  1919 

May  6,  1919-^S  GEARY  45  W  4th 
Ave  W  50sS  75.  Fred  Culverwell 
to  Thos  Hamill May  6,  1919 


I 


LIENS  FILED. 


San  Francisco  County. 


RECORDED  AMOUNT 
May  7,  1919— E  FAIRFAX  AVE  30 
N  Keith  N  70kE  100.  J  A  Chevalier 
vs  -Mars  (2^therine  J  Doering...j$143 
May  8,  1919— NW  FIFTEENTH  and 
Julian  Ave  N  95xW  50.  Atlas 
Mortar  Co  vs.  R  W  Gilbert,  J  S 
Hannah   $'215.10 


BUILDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTY. 


818 
819 
820 
821 


826 
827 
828 
829 
830 
831 
832 
833 
834 


838 
83'9 
840 
841 
S42 
843 
844 
846 
S47 
S48 
849 
850 
851 
852 
8.53 
»54 
855 
856 
857 
858 
859 
860 
861 
862 
863 
864 
865 
866 
867 


Manasse    Kidder  44i86 

Schnoor   Healy  3000 

Waddell  MacGregor  2000 

Same    Same  1950 

Same  Same  1900 

Sharpe Peterson  120O 

Drew   Brick  400 

Kern    Kern  380O 

Fabing  Fabing  3200 

Larsen  Larsen  3000 

Same    Same  3000 

Gilland   Gilland  1600 

Stein  Charleston  940 

Caruth  McChesney  500 

Maasberg    Owner  6000 

Same    Same  3250 

Camipomenosi    Owner  3000 

Delmar    Nail  2500 

Miller    Stanley  2000 

Da  Asension   Sapper  700 

Benler    Benler  1500 

Beagguist    Owner  1000 

Clark    Nelson  26450 

Jerman    Knight  3000 

Carleitto    ...Carletto  1600 

Abt    Weldon  1300 

Robinson    Snell     400 

Okd.    Copper Carson  5000 

O'Neill  jCal  Bldrs  2i900 

Plum   Corbett  1400 

Murdock    Corbett  1000 

Dodd    Dingwell  400 

Engler   ...Engler  6750 

Sprague    .Sheridan  2400 

Ginotti    Ginotti  700 

Langworth    Fleischer  400 

Henshaw   Owner  2'500O 

Smith    .MacGregor  9000 

Same    Same  8550 

Lyon    .(Muller  '5300 

Pollard    Strang  4300 

Norris    Norris  20OO 

Same    Same  2000 

McChesney    Owner  4000 

Ald«r    Alder  2000 

Denbigh    Denbigh  14i60 

Rose    Rose  6000 

Stewart    .Stewart  3400 

Roth    Roth  3000 


S68    Chambers    .Chamibers      2000 

869  Powell    Dean        650 

870  Pulsar    Putsar        500 


(818)     N    T\\1}LrTH    100 .  W   Castro, 

Oakland.     One-storj'  brick  addition. 

Owner — ^Jlanasse   Block   Tanning  Co., 

4tli  and  Camilia,  Berkeley. 
Architect — ^None. 

Contractor— H.  C.  Kidder,  2075  Addi- 
son, Be'-keley. 

'JOST,   $4486 


i  (819)  E  OLAREUrONT  AVE  160  N 
.  Hudson,  Oakland.  One-story  5-room 
'        dwelling. 

Owner — P.  Schnoor,     5965    Claremont 

Ave.,  Oakland. 
Architect — ^None. 

Contractor— P.  J.  Healy,  842  37th,  Okd 
COST,  $3000 


(820)     NE     E-TIIIRTY-THIRD     AND 
Bruce,  Oakland.     One-story   5-room 
dwelling. 
Owner— Violet  E.   Waddell,   70«   Oak- 
land Bank  of  Savings  Bldg.,  Oakland 
Architect — None. 

Contractor— C.  M.  MacGregor,  470  13th 
Oakland. 

COST,  $2000 


(821)     N  E-THIRTY-THIRD  66  2-3  E 
Bruce,  Oakland.     One-story  5-room 
dwelling. 
Owner— Violet     E.  Wadd'ell,     Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Architect — ^Xone. 

Contractor— C.  M.  MacGregor,  470  13th 
Oakland. 

COST,  $1950 


(822)     N  E-THIRTY-THIRD  33  1-3  E 
Bruce,  Oakland.     One-story  5-room 
dwelling. 
Owner— Violet   E.   Waddell,   708   Oak- 

landBank  of  Svgs  Bldg.,  Okd. 
Architect — None. 

Contractor-JC.  M.  MacGregor,  470  13th 
Oaklan-d.  ,  Cost,  $1900 


(823)     NO.   526     VERNON,     Oakland. 

Addition. 
Owner — E.  C.  Sparpe,  Premises. 
Architect — ^None. 

Contractor — Alfred  Peterson,  3918  Lin- 
wood  Ave.,  Oakland. 

COST,   $1200 


(824)  NO.     675     CAPELL,     Oakland. 
Garage. 

Owner — P.  A.  Drew,  Premises. 

Architect None. 

Contractor— W.  E.  Brick,  6018  College 
Ave.,  Oakl?nd. 

COST,  $400 

(825)  N  SAN    MATEO     ROAD    Cor. 
Mendocino  Path,  Berkeley.    One  and 

-  one-half-story  6-room  dwelling. 
Owner— Herbert     F.  Kern,  2064     Los 

Angeles  Ave.,  Berkeley. 
Architect — None. 
Day's  work.  CXDST,  $3800 


(«26)  9E  E-THIRTY-THIRD  AND 
Elliott,  Oakland.  One  and  one-half- 
story  5-room  dwelling. 

Owner— F.  N.  Fabing,  556  62nd,  Okd. 

Architect — None. 

Day's  work.  COST,  $3200 


(827)  NW  TWENTY-NrNTH  AVE  & 
E-16th.  Oakland.  One-story  5-room 
dwelling. 

Owner— R.  K.  Larsen,  1550  28th  Ave., 
Oakland. 


BUILDING  AND  ENGINEERING  NEWS 

Architect — ^None. 
Day's  work. 


COST,  $3000 


(828)  W  TWEINTY-NINTH  AVE  45  S 
E-16th,  Oakland.  One-story  5-room 
dwelling. 

Owner— R.  K.  Larsen,  1550  28th  Ave., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $3000 


(829)  NO.  1448  TWENTY-NINTH 
Ave.,  Oakland.  Alter  barn  into  a 
dwelling. 

Owner — Wm.  Gilliland,  1446  29th  Ave., 
Oakland. 

Architect — 'None. 

Day's  work.         *  COST,  $1600 


(830)     SE    ELEVENTH    AND    OLAY, 

Oakland.     Alterations. 
Owner — Stein  Furniture  Co.,  Premises 
Architect — ^None. 

Contractor— C.     E.     Charleston,     5627 
Genoa,  Oakland. 

COST,  $940 


(831)     NO.  28i24  THIRTEENTH  AVE., 
Oakland.    One-story  concrete  garage 
Owner — C.  W.  Caruth,  Premises. 
Architect — 'None. 

Contractor — ^W.  E.     McChesney,     1315 
San  Luis  Ave.,  Oakland. 

COST,  $500 


(832)  S  HAMPBL  45  and  85  Ardley, 
Oakland.  Two  one-story  7-room 
dwellings. 

Owner — E.  Maasberg,  3915  Green- 
wood Ave.,  Oakland. 

Architect — ^None. 

Day's  work.  COST,  $3000  each 


(833)     SE   HAMPEL   AND   ARDLEY, 
Oakland.     One-story  7-room  dwlg. 
Owner — ^E.    Maasberg,      3915      Green- 
wood Ave.,  Oakland. 
Architect — None. 
Day's  work.  (X>ST,  $3250 


(834)     NW  JAMBS  AVE  &  CAVOUR, 

Oakland.     One-story  5-room   dwlg. 
Owner — E.    Campomenosi,    5238    Law- 
ton  Ave.,  Oakland. 
Architect — ^None. 
Dfay's    work.  COST,    $3000 


(835)     W  MARKET!  150  N  37th,  Oak- 
land.    One-story     4-room     dwelling 
and  garage. 
Owner^^.      Delmar,    3303     Chestnut, 

Oakland. 
Architect — None. 

Contractor — Geo.     C.   Nail,   930     41st, 
Oakland.  COST,    $2500 


(836)     N  LCCIOV'WDD  15  W  73rd  Ave., 

Oakland.     One-story  5-room  dwlg. 
Owner — G.   E.   Miller,   7217   Lockwood 

Ave.,  Oakland. 
Architect — ^None. 
Contractor — J.  A.  Stanley. 

COST,  $2000 


(837)     SE   NINETEENTH    AVE   AND 

E-23rd.  Oakland.    One-story  hall. 
Owner — Interio     Da  Asension     Corp., 

19t'b  Ave  and  E-25th,  Oakland. 
Architect — None. 

Contractor— J.  B.  Sapper,  1802  E-23rd, 
Oakland.  COST,  $700 


(838)     NO.  2417  EDWARDS,  Berkeley 

One-story  4-room  dwelling. 
Ownei^^Myron  Benfer,  525  13th,  Okd. 
Architect — ^None. 
Day's    work.  009T,    $1500 
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(839)     NO.  2330  SAN     PABLO,     Ber- 
keley.    Alterations. 
Owner — John  Baegguist,  Premises. 
Architect — None. 
Day's  work.  COST,  $1000 


(840)     FOURTH  AND  PACIFIC  AVB. 
Alameda.     Three-story  dryer  build- 
ing. 
Owner-^N.  Clark  &  Sons,  116  Natoma, 

San  Francisco. 
Architect — None. 

Contractor — Nelson  &  Forsyth,  Union 
Bank  Bldg.,  Oakland. 

COST,  $24,450 


(841)     KE   BNCINAL   AVE  AND   RE- 
gent.    Alameda.      One-story    5-room 
dwelling. 
Owner- A.   L.   Jerman,     13011/^    Park, 

Alameda. 
Architect^— None. 

Contractor— Harry     C.     Knight,     2265 
Powell,  Alameda. 

OOST,(    $3000 


(842)     EIGHTH  ,  Alameda.     One- 
story  5-room   dwelling. 
Owner — John  Curletito,     1020     Taylor 

Ave.,  Alameda. 
Architect — 'None. 
Day's  work.  COST,  $1500 


(843)     NO.   3272   BRIOGS  AVE.,  Ala- 
meda.   Addition. 
Owner — "Mrs.  Abt,  Premises. 
Architect — None. 

Contractor-<;has.     F.    Weldon,     2702 
Bncinal  Ave.,  Alameda. 

COST,  $1300 


0844)     NO.  1058  CENTRAL  AVE  ,  Ala- 
meda.    Ake  rations. 
Owner— W.      H.      Rdbinson,      Hearst 

Bldg..  San  Francisco. 
Architect — ^None. 

Contractor— D.  Snell,  26th  and  Adeline 
Oakland.  COST.   $400 


(845)     NW   DERBY  AVE    210   NE   E- 
12th  N-E  35xjvnv  123.38,  Oakland.  All 
work  for  one-story  dwelling. 
Owner — A.  K.  P.  Harmon  and  Cora  B. 

Grady,  2S25  B-14th,  Oaklkand. 
Architect — A.   W.   Smith,   1010   Broad- 
way, Oakland. 
Contractor's.  A.  Warner,  4606  Brook- 
dale  Ave.,  Oakland. 
Filed)  May  7,  '19.     Dated  May.  7,  '19. 

Frame   up  ^4 

Brown   coated   ^ 

Completed  and  aoceipted. 14 

Usual  35  days ^ 

TOTAiL  COST,  $3200 
Bond,  $1920.  Surety,  American  Surety 
Co.  Limit,  60  days.  Forfeit,  $1.  Plnas 
and  specifications  filed. 


(846)     N  SEV^JNTH  100  E  Kirkham. 

Oakland.  One-story  factory  building 

Owner — Oakland     Copi>er     &     Brass 

Works,  Premises. 
Architect — ^None. 

Contractor — John    Carson,    Oakland. 
COST,  15000 


<847)     S  STAMFO'RiD  AVE  220  E  San 
Pablo  Ave.,  Oakland.     One-story  4- 
room  dwelling. 
Owner— Wm.  O'Neill,  1082  57th,  Okd. 
Architect — ^None. 

Contractor — California    Builders    Co., 
1534  Franklin,  Oakland. 

COST,  $2900 
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(SiS)   .NO.  1220  BROADWAY,  Oakland 

Alterations. 
Owner— Geo.    Plum.    1218    Broadway, 

Oakland. 
Architect — ^Kone. 

Contractor--Corbett     &     Bayliss,  1110 
Franklin,  Oakland. 

COST,  $1400 
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Contractor — ^F.   A.   MuUer,     Syndicate 
nidg.,  Oakland. 

COST,   $5300 


(8-lfl)   NO.  1530  BiROADWAY,  Oakland. 

Alterations. 
Owner— fllurdock  &  Munderback,  ISSO 

Broadway,  Oakland. 
Arcbitect — None. 

Contr.;ctor — Corbett     &     Bayliss,  1110 
Franklin,  Oakland. 

COST,  $1000 


(850IE  SAN  PAIBU)  AVE  100  N  16th, 

Oakland.     Alterations. 
Owner—Dodd  &  Brazean,  1013  Broad- 
way, Oakland. 
Architect— None. 

Contractor— J.  H.  Dingwall,  2006  West 
Oakland.  COST,  $400 


(851)     S  STUART  90  E  Benvenue  Ave 

Berkeley.     Two-story  8-room   dwlg. 

Owner— Louis     Engler,   2435     College 

Ave.,  Berkeley. 
Architect — ^None. 
Day's  work.  COST.  $5750 


(8'52)     'NO.     1524  HENRY,     Berkeley. 

One-story  5-room  dv/elling. 
Owner— Edith     Sprague,  2019     Cedar, 

Berkeley. 
Architect — ^None. 

Contractoi-- H.      P.      Sheridan,      2815 
Grove   Berkeley. 

COST,  $2400 


(853)     NO.   1730  SEVENTH,  Berkeley 

One-story  3-room  dwelling. 
Owmer— E.  Ginotti,  1732  Seventh,  Bkly 
Architect — None. 
Dav's   work.  COST,   $700 


(»"4)     NO.    2723    DXJRANT,   Berkeley. 

Fire  repairs. 
Owner — R.  L.  Lang^vorth,  Berkeley. 
Architect — iNone. 

Contractor-JChas.       Fleischer,      2032 
Bancroft  Way,  Berkeley. 

COST,  '$400 


(Sf"J')     S   FOTTRTFlFiN'TH    97   E   Alice, 

0?k'a"d.     OTie-'itorv   brick  garage. 
O'-n'-r — Wn.  G.  Henshaw.  Oakland. 
Arch-feet- A.  W.  Pattiani,  625  Market, 

fan  F'Tncisco 
Day's    v/ork.  COST,    $25,000 


(8^61   N  HmFBOLDT  250   300  and  350 
F,  Prookdale  Ave..  Oakland.     Three 
one-storv  5-room  dwelling. 
Owner — Gladvs    'M.     Smith,     Oakland 

Tank  Bld.g..  Or.kland. 
A  rchitect — None. 

Contractor— C.  M.  MacGregor.  470  13th 
Oakland.  COST,  '$3000  each 


(8''-7)     S  HTTiM'BiOLDT  232.  248  and  290 
B  Prookdale  Ave.,  Oakland.     Three 
ore-stor-''  5-room   dwelling. 
Own^r — G'advs     M.     Smith,     Oakland 

Brnk  of  ."Savings  Bldlg.,  Oakland. 
y*rchitect — None. 

Contr-rtor-C  \M.  >'ar-Gregor,  470  13th 
Oak'and.  COST.   $'2850  each 


(8'8)     f^E  THIRD  A>'T)  GRO'VE.  Oak- 
'and.    One-story  trick  addition. 
Ov.mer— H.  P.    Lyon,  3430    Broadlway, 

Oakland. 
.Architect— Clay  N.  Burrell,     1st  Nafl. 
Bank  Bldg.,  Oakland. 


(■8',j9-)'     N   EXCELSIOR  50   W   SpiTJce, 

Oakland.    Two-story  6-room  dwlg. 
Owner— W.  H.  Pollard,  1510  14th,  Ala. 
Architect — ^None. 

Contractor— Fred  N.  Strang,  1403  Cen- 
tral Ave.,  Alameda, 

COST,  $4300 


(870)     NO.      150      PBRRY,     Oakland. 

Altefetions. 
Owner— Bessie    Putsar,      154      Perry, 

Oakland. 
Architect — ^None 
Day's   work.  COST,   $500 


NOTICE  OF  JfOX-KESPOXSIBILITY. 


Alameda  I'onnty. 


(860)     'B  WED9TER  50  N  42nd,  Oak- 
land.    One-story   5-room    dwelling. 
Owner — Justus  Norris,  2828  Richmond 

Ave.,  Oakland. 
Architect — ^None. 
Day's  '.vork.  COST,  $2000 

(8161)  NE  FORTY-SECOND  AND 
Webster,  Oakland.  One-story  5- 
room   dwelling. 

Owner — Justus  Norris,  28i2S  Richmond 
Ave.,  Oakland. 

Architect — 'None. 

Day's  work.  COST,  $2000 


'May..  6,  1919— -NO...  433  TWTBNTY- 
fifth,  Okd.  One  small  cottage 
back  of  Glenmore  Apartment 
house.  -Mrs  Mary  Salmon" as  to 
improvements  on   leased  property 

May  5,  19>19— (1)  SE  BAY  AVE  and 
SW  right-of-way  of  C.  P.  Railway 
Co,  SW  30OxSE  300;  (2)  Cor.  Tct 
land'conveyed  by  Robert  Simson 
to  Sextus  Shearer,  Recorded  Liber 
83  Deeds  Page  106,  SW  528.05  SfE 
383-6  NE  447.09  NW  380,  Okd. 
Barbour  Chemical  Works  as  to 
imiprovements  on  leased  property 


(862)  EL  OBRITO  AVE.,  Piedmont. 
Two-story  7-room  dwelling. 

Owner — W.    E.   McChesney,    1315    San 

Luis  Ave.,  Oakland. 
Architect — ^None. 
Day's  work.  COST,  $4000 

(863)  S  AVEINAL  AVE  127  B  Semi- 
nary Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner-^A.  Alder,  24iS7  62nd  Ave.,  Okd. 

Architect — ^None. 

Day's  work.  'COST,  $2000 


3IAli\TEXA>CE  BOND. 


Alameda  I'onnty. 


May  5.  1919— W  FRANKLIN  100.6  N 
15tih  N  lOOxW  150,  Okd.  Owner, 
Pacific  Telephone  &  Telegraph  Co.; 
Contractor,  J.  fll.  Dougan  Co.;  Bond, 
$5,0010.;  Surety,  American  Indemnity 
Co.     12  months. 


COJtPLETION  NOTICES. 


Alameda  County. 


(864)  W  MASONIC  AVE  353  N  Gil- 
man,  Berkeley.  One-story  4-room 
dwelling.  Apr.  30,  1919— (1)  NW  AUSEON  AV 

Owner^B.  K.  Denbigh,  2341  Shattuck  260  from  NE  line  Blanche  NE  5Dx 

Ave.,  Berkeley.  NW   102.50;    (2)    N"^'  Auseon  Ave 

Architect— None.  150  NE  Blanche  NE  60xNW  102.50 

Day's  wcrk.  COST,  $1450  (3)NW  Auseon    310  from  NE    line 

Blanche  NE  50xNW  250;    (4)   SW 

(865)  W  DOVER  60  and  915  S  5'8th,  •  Blanche  NE  oOxNAV  102.50;  (4)  SW 
Oakland.  Two  one-story  five-room  59.92xSE  100,  Okd.  R  J  Pavert, 
dwellings.  inc  to  whom  it  may  concern 

Owner— jE.  Rose,  5801  Dover,  Oakland  April    28,   1919 

Architect— None.  May  7,  1919— W  FRANKLLN  100.6  N 
Day's  work.                  COST,  $3000  each  15th   N   lOOxW   130,  Okd.     Pacific 

DW'EILLING  Telephone    &   Telegraph     Co      to 

(866)  E  VIEW  30  S  Mather,  Oakland.  George  A  Sittman Mar.  30,   1919 

Two-story   6-room   dwelling.  May   9,   1919- LOT  S  or  Ptn.  Lot  8 

Owner— Isabella  Stewart,     340     63rd,  Jiap  Forest  Park  Tract,  Okd.    Mary 

Oakland.  Jardin  to  Wm  H  Sims May  7,  1919 

Architect— None.  Mav  9,  1919 — LOT  144  Higgins  Tract, 
Day's  work.                           COST,  $3400  Bkly.     James  W  Brazier  to  whom 

it   mav  concern May   9,  1919 

(86'7)     'E   SAN    SEBASTIAN   71    N   El  ^ 

Centre,  Oakland.     One  and  one-halt 

story  6-room  dwelling.  LIENS  FILED. 

Owner— L.    W.    Roth,    10    Linda    Ave,,  

Oakland.  Alameda  CooHty. 

Archiitect— None.  Recorded  Amount 

Day's  work.  COST,  $3000  ilay    7,    1!)'19— W    FRANKLIN    100.6 

W  Franklin   N   lOOxW   150,     Okd. 

(868)     E   I^URTEBNTH   AVE   140  S          Walter  S  Dicky    (Livermore  Fire 
E-23rd,  Oakland.     One-story  4-room          Brick  Works)  $43.>8,03;  California 
dwelling.                                                             Brick  Co,  $3585.13  vs  W  J  Baccus, 
Owner— J.   F.  Chambers,   Plaza  Bldg.,          J  .M  Dougan  Co  and  Pacific  Tele- 
Oakland,  phone  &  Telegr.-ih  Co 

Architect— None.  May  8,  1919— W  FRANKLIN  100-6  N 
Day's  work,                           COST,  $20(X1  13  N   lOOxW  130,  Okd.     Raymond 

GARAGE  Granite    Co   Inc   vs    Pacific    Tele- 

phone  &  Telegraph  Co  and  Wm  J 

('869)     NO.   1G27     LINDEN,     Oakland.  Baccus  $502.50 

Garage.  May  9,  1919— W  FRANKLIN  100-6  N 
Owner— G.  Powell,  Premises.                           15th  N  lOOxW  150,  Okd.     Oakland 
Architect — ^None.                                                  Lime  &  Cement  Co  vs  W  J  Baccus, 
Contractor— C.  M.  Dean,  2025  Damuth.          J  M  Dougan  Co  and  Pacific  Tele- 
Oakland.                           COST,   $650  phone  &  Telegraph  Co $1110,30 


BILLDIXG  CO-NTRAtTS. 

S.iuta  Clara  I'ounty. 


-MAOHINZ  SHOP 

NO.   860   SO.   FIRST   ST.,   San     Jose. 

Machine  .shop. 
Owner — ■Packers'    &    Canners'    Equip- 

meL.  Co. 
Architect — None. 

Contractor — Wallace    &    Beach,    Bank 
of  San  Jose  Bldg.,  San  Jose. 

COST,  $5000 


FOURTH  AXD  KEYS,  San  Jose.  Brick 

addition. 
Owner — Herbert  Packing  Co. 
Architect — None. 
Contractor — F.  L.  Hoyt,  556  No.  l'6th, 

San  Jose. 

COST.  112,000 


San 


NO.    609     NO.     THIRTEENTH. 

Jose.    Addition. 
Owner — S.  D.  Cole,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $650 


FIFT^    AND    VIRGINIA,    San    Jose. 

Brick  warehouse 
Owner — J.  F.  Pyle  &  Sons,  Premises. 
Architect — None. 
Contractor — Morrison   &     Bro.,  Santa 

Clara. 

COST,  $15,000 


RAILROAD  TRACK  AND  VIRGINIA, 

San  Jose.    Shed  addition. 
Owner— Shaw  Family. 
Architect — None. 
Day's  work.  COST,  $1000 


MARKET  A.VD  POST.  San  Jose.     Al- 
teration. 

Owner — E.  F.  Terrell. 

Architect — None. 

Contractor — ^Shottenhamer  Bros.  Ma-r- 
ket  and  Viola,  San  Jose. 

COST,  $1400 


NO.    75!)    NO.    TWELFTH,    San    Jose. 

Addition. 
Owner — Frank  Pportello. 
Architect — ^Nore. 
Contractor — M.  Rerun. 

COST,  $750 


BUILDING.  AND  ETWINBERING  NEWS 

C   "THE  ALAMEDA"   bet.   University 

Ave  and  Hiddings  St.,  San  Jose.    All 

work  for  two-story  frame  residence. 

Owner— P.  A.  Jordan,  515  Towhy  Bldg. 

San  Jose. 
Architect— Wolfe  &  Higgins,  Aguerais 

Bldg.,  San  Joss. 
Contraclor— J.   E.   Perkins,   1652   East 

Santa  Clara  St.,  San  Jos€. 
Filed  Apr.  30.  '19.    Dated  Apr.  28,  '19. 

Frame  up  $2222.50 

Plaster  on   2222.50 

When    finished   2222.50 

Usual    35   (lays 2222.60 

TOTAL  COST,  $8890 
Bond.  $4445.  Sureties.  Jas.  H.  Pearce 
and  H.  P.  Damon.  Limit,  90  days. 
Forfeit,  $2.  Plans  and  specifications 
filed. 

FOURTH     AND     PATTERSON,  ■•  San 

Jo.se.    Brick  boiler  house. 
Owner — The   Beachnut  Co.,   Premises. 
Architect —  None. 
Contractor— F.  L.  Hoyt,  556  No.  16th, 

San  Jose. 

COST,  $3,000 

EIGHTH  AND  SAN  SALVADOR,  San 

Jose.     Six-room  cottage. 
Owner — H.  A.  Bridger.  721  South  7th, 

San  Jose. 
Architect — ^None. 
Day's  work.  COST,  $3000 

FOURTEENTH  AND  WaLLIA-MS,  San 

Jose.     Six-room  cottage. 
Owner — S.     D.      Williams,     Douglass 

Apartments,  San  Jose. 
Architect — None. 
Day's  work.  COST,  $3,000 

LOT  7  SO.  FOURTEENTH  near  Will- 
iam, £an  Jose.     Six-room  cottage. 
Owner— A.  M.  Whiteside,  71  So.  19th, 

San  Jose. 
Architect — ^None. 
Days  work.  COST,  $3000 

NO.    323    HOBSON,    San    Jose.     Five- 
room  cottage. 
Owner — D.  Corti-sano,  Premises. 
Architect — ^None. 
Day's  work.  COST.  $2,000 


SECOND  ANT)  ST.  JAMES,  San   ose.. 

Concrete  garape. 
Owner— Geo.  Osen.  132  Ford  St..  San 

Jose. 
Architect — ^None. 
Contractor — ^Wallace  &  Purk    Bank  of 

San  Jose  Bldg..  San  Jo?e. 

COST.   $8000 

OV  12  ACRE«;  OF  T,\ND  ON  THE  MT. 
V'"w  &  Prn=pect  Road.  Santa  Clara 
Coii".tv.  All  work  for  one  and  one- 
half-storv  fra"^e  residence. 

0%vrer — Lirniio  B.  Dalton. 

Architect— C.  A.  Tantau.  Clunie  Pldg.. 
San  Francisco. 

Contr?c*o — ^T.  W.  Freelyn. 

Piled  Mav  2.  '19.     Dated  Apr.  30.  '19. 

FraTT'e   no   $1075 

Hnu'e   c'o^wi   in lOTS 

■When  ro'r>inleted  107^ 

Usual  35  diys 1075 

TOTAL  CO^T.  «4300 

Bond.  $ Sureties    J.  F   Corpsfe'n 

and  Ar'us  MiUreer.      T,!"iit.  fio    Havs. 

T-oi-fo-t.  none.  Plans  and  specifications 

filed. 


£0.   EILEVENTH   near   San   Salvador. 

Jose.     Six-room  cottage. 
Owner— F.  O.  Nelson,  34  So.  15th.  San 

Jose. 
Architect — None. 
Day's  work.  COST.  $4,000 


COirPLETIOX  XOTIfES. 


.Santa   T'lara   County. 


RecordEd  Accepted 

Anr.  30,  1919— STAN'FORD  CAilPUS 

Palo    Alto.      Leland    Stanford    Jr 

University    Trustees    to    Forderer 

Cornice    Works    (roofing    Library 

Bldg.)  Apr.  23,  1919 

Apr.  30.  1919— SE  EMERSON  AND 
University  Aves,  Palo  Alto.  Bank 
of  Palo  Alto  to  A  Knowles  (plaster 
work)  -Apr.  29,  1919 


BUILDING  COXTRACTS. 


Fresno   County. 
SCHOOL 

LOTS  21  AND  30  BLK  23,  Fresno.    All 
work  for  one-story  brick  grammar 
school  building. 
Owner- Firebaugh   Joint   School    Dis- 
trict, Fresno. 
Architect — Anton   Johnson.  Klngsburg 


13 

Contractor— J.     L.  Daly.    Griffith^Ic- 

Kenzie  Bldg.,  Fresno. 
Filed  May  2.   IS.    Dated  Apr.  26,  '19._ 

Monthly    pajinents    of 75% 

Usual    35   days Balance 

TOTAL  COST,  $27,720 
Bond,  $13,860.  Surety,  American 
Surety  Co.  of  New  York.  Limit,  120 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


ADDITION 

NO.   1604  "H"  ST.,  Fresno.     Addition 

to  building. 
Owner— J.   B.   Hill  Co.,   1648  "H"  St., 

Fresno. 
Architect — None.     , 
Day's  work.  COST,  $6400 

FRAME  DWELLING 

LOTS  28  AND  29  BLK  9,  College  Ad- 

d;tion,  Fresno.    Frame  dwelling. 
Owner— Blackwell      Bldg.,     Co.,      210 

Trust  Co.  Bldg.,  Fresno. 
Architect — None. 
Day's  work.  COST.  $4000 


NO.  1338  "E"  St.,  Fresno.     Garage. 
Owner — C.  Lencioni,  Fresno. 
Architect — ^None. 
Contractor— C.   L.   Godtfrie,  Fresno. 

COST,  $2000 


D^^'ELLI^"G 

LOTS  5  &  6  BLOCK  3,  Belridge  Park, 
Fresno.     Frame   dwelling. 

Owner — Guy  Stockton,  1301  "I"  St., 
Fresno. 

Architect — None. 

Days  work.  COST,  $2500 


DWELLING   AND   GARAGE 

LOTS  47  &  48,  BLOCK  16,  North  Park 

Terrace.  Fresno.    Frame  dwelling 

and  garage. 
Owner — N.  N.  Nelsen.  Fresno. 
Architect — None. 
Day's  work.  COST,  $3500 


D'WELLING  AND  GARAGE 

HAZBLWOOD,  LOT  10  BLOCK  28, 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner— Dow  &  Cannon,  Fresno. 

Architect — None. 

Dav's  work.  COST,  $3800 


D^VELLING  AND  GARAGE 

LOTS    7    &   8,  Madren   Park,   Fresno. 

Frame  dwelling  and  garage. 
Ov.ner— M.  C.  R.  Nelsen.  1245  "I "  St., 

Fresno. 
Architect — None. 
Day's  work.  COST.  $4.0()0 

D^'EJLLING  AND  GARAGE 

NO.    830    PIN'E    ST..    Fresno.     Frame 

dwelling  and  garage. 
Owner— Morgan  &  Petty,  Fresno. 
Architect — None. 
Day's  work.  COST,  $4,000 


DWELLING 

HAZELWOOD.  E  50  ft.  lot  2,  block  4. 

Fresno.    Frame  dwelling. 
Owner— O.  D.  Atkins,  3219  Kerckhoff. 

Fresno. 
Architect — None. 
Day's  work.  COST.  $1500 


DWELLING 

LOTS   31   &   32.   BLOCK   237.   Fresno. 

Frame  dwelling. 
Owner — A.   Huber,  Fresno. 
Architect — None. 
Contractor— C.   Vogt,     843     "B"     St., 

Fresno. 

COST.  $1500 


BUILDING  AND  ENGINEERING  NEWS 


•saaiiOM  xoixaicTMOO 


Fresno  County. 

Recorded  Accepted 

May  1,  1919-hLOTS  30  AND  31  BLK 
9,  College  Add'n.,  Fresno.  Mar- 
aguerite  M  Harris  to  whom  it  may 
concern April  26,  19il9 

ilay  3,  1919-^  100  FT.  U)T  '5;  S 
100  ft.  Lot  4,  Park  Place,  Fresno. 
V  J  Cox  to  whom  it  may  concern 
Aphil   26,   1919 

May  3,  1919— LOTS  9,  10  AND  11 
Blk  121,  Sanger.  Paul  Kershaw 
to  whom  it  may  concern.  May  1,  1919 

April  29,  1919^IX)TS  25  &  2G,Blk. 
4,  Fresno  Home  Builders'  Palm 
Villa  Tract,  Fresno.  Fresno  Home 
Builders  to  whom  it  may  concern 

.'.April   15,   1919 

♦ 

FKES\0  BUILDlNi;  TOTALS. 


The  following  is  a  report  of  the 
building  operations  in  the  City  of 
Fresno  for  the  month  of  April : 

New  buildings:  80  permits;  Cost, 
?o71.049. 

Total  for  year,  $773,9i7€. 

Alterations  and  repairs,  62  permits; 
Cost,  $30,381. 

Total  for  year,  $82,100. 


BUILDING  COINTKACTS. 


Sacramento  County. 


NO.   1020   FOURTEENTH   ST.,   Sacra- 
mento.     One    story    and   mezzanine 
brick  garage. 
Owner — Clifford    Todd,    Forum    Bldg., 

Sacramento. 
Architect — None. 
Contractor — ^Herndon      &      iinnigani 

1714  16th  St.,  Sacramento. 
Filed  April  30,  '19.    Dated  April  28,'19. 
COST,  $4500 


NO.    922    "K"    ST.,    Sacramento.      Re- 
modeling store  front. 

Owner — Mrs.   Nettie  E.   Evans,   Prera. 

Architect — None. 

Contractor — Geo.  Hudnut,  211  Califor- 
nia Fruit  Bldg..  Sacramento. 

COST,    $150 


COM(F0RT  S'TATION 

SOUTH     SIDE     PARK,     Sacramento. 

Brick  comfort  station. 
OwTier — City  of  Sacramento. 
Architect — ^None. 

Contractor — Herndon       &       Finnigan. 
1714  16th  St.,  Sacramento. 

COST,   $5350 


DWELLING 

NO.    2126   THIRD,    Sacramento.     Six- 

roo  11  dwelling. 
Owner— W.  B.  Morse,  1211  7th,  Sacra- 
mento. 
Architect — None. 
Day's  work.  COST,  $4000 

MTMODBLING 

>iO    728  "K"  St..  Sacramento.  Remodel 

building. 
Owner — ^H.  Nichols,  Sacramento. 
Architect — ^None. 
Day's  work.  COST,  $1000 


BUILDING  COIVTRACTS. 


San  Joafinin  Cbunty. 


.■"•TOOKTON         MINERAL         BATH'S, 
.Stockton.  Building  over  Carousselle. 

Owner W.  J.  .McColluni,  Prem. 

Aichitpct — ^None. 


Day's  work. 


'COST,  $3000 


STOCKTON     AND     VINE,     Stockton. 

One-story  5-room  dtwelling. 
Owner— G.   T.   Austin,  22     North   Pil- 

gritn,  Stockton. 
Architect — None. 
Day's  work.  COST,  $2800 


HO.MES'TEAD,  Stockton.     Frame  resi- 
dence and  shed. 
Owner — Walter   F.    Robertson,   Stock- 
ton. 
Architect — ^None. 
Day's  work.  COST,  .$12550 


.AfONTERiEY  AVE.,  Stockton. 

room  dwellings. 
Owner — 'Stockton    Loan   Assn 

ton. 
Architect — None. 
Day's  work.  COST, 


Two  4- 
Stock- 


ACAICIA  bet.  Pilgrim  and  Ophir.     One 

story  5-rooni   dwelling. 
Owner — ajs.  Hicklen  and  J.  T.  Lewis, 

245  S  American,  Stockton. 
Architect-  None. 
Day's  work.  COST,  $2600 


NOTICE  OF  NON-LIABILITT. 


Sacramento   County. 


.May  2,  igig-JBy  S  P  Co  that  Cent 
Pac  RR  Co,  owner,  will  not  be  re- 
sponsible for  any  construction, 
alteration  or  repair,  etc.,  at  re- 
quest of  Pacific  Fruit  Exc,  tenant; 
that  area  100  ft  in  length  and  20 
ft  wide  paralleling  and  adjacent 
to  the  house  track  at  Walnut 
Grove,  120  ft  opposite  center  line 
of  main  line  track,  between  engi- 
neer stations  1437  and  99  and  1428 
and  99,  prop  of  Cent  Pac  RR  Co. 


Street    Improvenients    Planned. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— Town  Engineer  F^arley  has  been  in- 
structed by  the  Trustees  to  prepare 
estimates  for  the  concreting  of  Esco- 
bar Street  at  the  the  Jones  Corner. 

STREET  ^VORK  PLANNED. 

RICHrMOND,  Contra  Costa  Co.,  Cal. 
— A  petition  has  been  received  by  the 
City  Council  Asking  the  improvement 
of  Western  Drive. 


(  OUNTY    TO    BUILD    BRIDGE.S. 

.MERCED.  .Merced  Co.,  Cal.— 'Finding 
urgent  need  for  construction  of  five 
small  bridges  on  the  Mariposa  Island 
road,  the  county  supervisors  have 
ordered  their  construction  without 
bids. 


HIGHWAY      AND     BRIIMJE     AVORK 
PLANNED. 

YUBA  CITY,  Sutter  Co.,  Cal— Harry 
JIad-dox,  Manager  of  the  Sutter  Basin 
Company,  has  requested  the  Super- 
visors to  build  a  bridge  across  the 
Sutter  By-pass  to  connect  with  what 
is  known  as  the  Old  Proper  Road.  He 
urged  that  the  county  build  the  bridge 
which  will  be  about  4000  feet  long 
and  suggested  that  the  Sutter  Basin 


Company  is  ready  to  construct  a  high- 
way from  the  west  end  of  the  bridge 
across  their  holdings  to  Knights 
Landing,  a  distancTfe  of  about  9  miles. 

The    County    Board    has    taken    the 
matter  under  advieement. 


TO   PURCHASE   DREDGER   CABLE. 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
passed  an  ordinance  providing  for  the 
appropriation  of  $2,9iS8  with  which  to 
purchase  suibmarine  cable  for  the 
dredger  "City  of  Oakland  No.  2." 


PUMP   ENGINE   AJVD   TRUCK  BIDS 
WANTED. 

MERCED,  Merced  Co.,  Cal.^City 
Clerk  J.  D.  Wood'  will  receive  bid's  up 
to  May  19th,  8  P.  M.,  for  one  7'50-gal- 
lon  capacity  comibined  pumping  en- 
gine and  hose  car,  also  bids  for  one 
truck  of  suflficient  capacity  to  haul 
fire  engine  and  carry  500  feet  of  fire 
hose. 

Bidders  shall  suhmit  to  said  Board 
at  said  time  specifications  of  the  ap- 
paratus pi-oposed  to  be  furnished. 


PAVING  WORK  PLANNED. 

ALAMEDA,  Alameda  Co.,  Cal.— The 
paving  of  Lincoln  avenue  will  soon 
be  under  way,  according  to  'City  Man- 
ager C.  E.  Hewes,  who  states  that 
property  owners  are  now  circulating 
a  petition  to  have  the  work  done. 


STREET  WORK  PLAixNED. 

RICHMOND,  'Contra  Costa  Co.,  Cal. 
— ^The  City  Council,  A.  C.  Faris,  City 
Clerk,  has  passed  a  resolution  of  in- 
tention providing  for  the  following 
work: 

That  Fifth  and  Turpin  Streets,  be- 
tween Pennsylvania  and  Ellgin  Ave- 
nues, EUgin  Avenue,  throughout  its 
entire  length,  and  alley  between  FVDurth 
and  Fifth  Streets  from  Ellgin  Avenue 
to  Barrett  Avenue,  be  graded  and 
paved  with  a  '5  inch  cemeiit  concrete 
base  and  a  wearing  surface  of  asphalt 
and  broken  rock;  that  curbs,  gutters, 
sidewalks,  driveways  and  wing  walls 
of  cement  concrete,  and  curb  bars  of 
galvanized  steel  be  constructed  there- 
on; that  redAvood  liners  be  placed 
along  the  sides  of  Alley  pavement,  and 
that  existing  pavement  on  Ripley  and 
Barrett  Aves.  at  alley  approaches  be 
removed  and  said  alloy  approaches  be 
repaved  with  a  5  inch  cement  concrete 
base  and  a  wearing  surface  of  asphalt 
and  broken  rock. 


REINFORCED    CONCRETE    BRIDGE 
BIDS  WANTED. 

SAN  RAFAEL.  Marin  Co..  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors. Rob.  E.  Graham,  County  Clerk, 
up  to  June  3rd,  2:30   P.  M.,  for  the 


construction  of  a  reinforced  concrete 
bridge  on  the  State  Highway  leading 
from  Petaluma  to  San  Rafael,  being  at 
Station  377x20  of  the  State  Highway 
Survey. 


PAVISG  PLAXS  ORDERED. 

OHICO,  Bdtte  Co.,  Cal.— The  City 
Trustees  have  ordared  the  preparation 
of  plans  and  specifications  for  the 
paving  of  Fourth  Street  from  the  east 
side  of  Main  to  the  east  side  of 
Cypress,  the  entrance  rto  Bidwell 
Park;  Flume  Street  from  Third  to 
Fourth,  and  Second  Street  from  Salem 
to  Chestnut. 

The  streets  will  be  paved  with  a 
two  and  one-half  inch  concrete  base 
with  an  asphalt  coating. 
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$100,000      APPROPRIATIOX      MADE 

FOR  ADDITIOXS  TO  BERKELEY 

SCHOOLS. 

BERKELEY,  Cal.— At  the  last  meet- 
ing of  tlie  Berkeley  Board  of  Education 
an  appropriation  of  $100,000  was 
made  for  urgent  additions  to  four 
schools:  namely  Francis,  Willard, 
Edison,  Eurbank  and  John  Muir. 

AMiether  the  original  architect  of 
each  school  will  have  charge  of  the 
additions  or  v.-hether  one  architect 
will  be  selected  has  not  been  decided. 
The  original  plans  provide  for  the 
additions. 


STREET  WORK  PL.4JVXED. 

SACRAMENTO.  Cal.— The  City 
Commissioners  have  passed  resolu- 
tions of  intention  providing  for  the 
following  work: 

Improving  of  "P"  Street  from  Sec- 
ond Street  to  Third  Street,  by  grading, 
constructing  thereon  a  pavement  of 
a  hydraulic  concrete  foundation  and  a 
bitulithic  wearing  surface. 


Improving  "P"  Street  from  Third 
Street  to  Seventh  Street  by  grading 
constructing  a  pavement  consisting  of 
hydraulic  concrete  foundation  and  a 
bitulithic    wearing   surface. 

M.  J.  Desmond,  City  Clerk. 
(27322)     E 


STREET      I.MTROTEMEXTS       COX- 
TRACT  AWARDED. 

OAKLAND,  Cal.— The  City  Council 
has  awarded  contracts  for  street 
work  as  follows: 

That  Wilbur  Street  from  Laguna 
avenue  to  Lincoln  avenue  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters.  3  feet  wide,  and 
paved  with  oil-macadam. 

Awarded  to  Bates  &  Borland,  Oak- 
land Bank  of  Savings  Bldg.,  Oakland. 

That  Hageman  avenue  from  its  SE 
termination  to  the  SE  line  of  3.5th 
avenue  be  graded,  curbed  with  con- 
crete, guttered  with  concrete  gutters. 
3  feet  wide,  sidewalked  with  cement 
sidewalks,  6  feet  wide,  and  paved  with 
oil  macadam;  also  that  a  concrete  re- 
taining wall  be  constructed. 

Awarded  to  Hutchinson  Co.,  444  17th 
street,  Oakland. 

The  Harmon  avenue  in  the  vicinity 
of  62nd  avenue  be  graded,  curljed  with 
redwood,  guttered  with  concrete  gut- 
ters, 3  feet  wide,  and  paved  with  oil- 
macadam. 

L.  W.  Cummings  is  City  Clerk. 
(27520)     1st  report  Apr.   19,  1919.     E 


TO   ERECT  RESIDEXCES. 

FRESNO.  Fresno,  Co.,  Cal.— F.  B. 
Billings,  209  Griffith-McKenzie  Bldg., 
announces  that  the  Fresno  Building 
Corporation  has  been  formed  with 
$100,000  capital  stock,  full  subscribed, 
to  finance  the  construction  of  new  resi- 
dences, chiefly  in  the  Alta  Vista  Tract. 


TO    CALL    BIBS    FOR    PATIXG. 

SAN  niANCISCO  —Specifications 
have  been  completed  for  paving  Pier 
No.  33  on  the  water  front  of  San  Fran 
Cisco.  Bids  will  be  called  for  in  a 
week's  time. 

HARBOR   BOARD    AWARDS    STEEL 
R0LLI}fO      DOOR     COXTRACT. 

SAN  FRANCISCO— The  State  Board 
of  Harbor  Commissioners,  Ferry 
Bldg.,  has  awarded  to  Waterhouse, 
Wilcox  &  Co.,  523  Market  St.,  at  |19,- 
750  for  furnishing  and  installing 
steel  rolling  doors  at  Pier  No.  33. 


PLAXS    WAXTED    FOR    ORXAMEX- 
TAL  LIGHT  POSTS. 

FTTLXIERTON,  Orangi  Co.,  Cal.— 
Until  2  P.  M.,  May  27,  the  Board  of 
Trade  of  Fullerton  will  receive  com- 
petitive designs  for  a  single  light 
standard  ornamental  lamp  post,  in- 
cluding the  globe,  to  be  made  of  steel 
or  reinforced  concrete.  For  further 
infoi-mation  address  R.  A.  Marsden. 
chairman  of  the  lighting  committee  at 
Fullerton  high  school. 


BRIDGE  COXTRACT  AW.4RDED. 

LOS  A.VGELES,  Los  Angeles  Co., 
Cal. — The  Ross  Construction  Company 
of  Sacramento,  has  been  awarded  the 
contract  at  ?22,962  for  the  construc- 
tion of  a  timber  bridge  over  the  San 
Gabriel  river  on  Center  street.  The 
bridge  will  be  a  single  span  Howe 
truss  60  feet  in  length  with  pile  foun- 
dation. 


BIDS     WAXTED     FOR     SETTLUfG 
BASIX, 

CAL/EXICO,  Imperial  Co.,  Cal.— The 
City  Trustees  have  authorized  the 
City  Clerk  to  advertise  for  bids  for  the 
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construction  of  a  new  settliag  basin 
for  the  water  department  in  accor- 
dance with  plans  prepared  by  Engi- 
neer Paul  Entenmann,  Van  Nuys  Bldg. 
Los  Angeles  and  Calexico. 


HEATIXG  (OXTRACT  AWARDED. 

SAN  FANCISOO.— The  San  P'ran- 
cisco  Board  of  Public  Works  has 
awarded  a  contract  for  the  heating 
and  ventilating  of  the  new  school 
building  on  Cabrillo  street,  bet.  17th 
and  18th  avenues,  to  the  W.  F.  Wilson 
Co.  at  $5,997. 

The  Turner  Co.  were  the  lowest  bid- 
ders, but  withdrew  their  bid. 


HIGHWAY  BIDS  WAXTED. 

SEATTLE,  Wash.— The  King  County 
Commissioners,  Seattle,  will  receive 
bids  up  to  May  27th,  10  A.  M.,  for  the 
completion  of  the  gap  in  the  Pacific 
Highway  paving  between  Kent  and 
Auburn  in  the  \\Tx:te  River  Valley,  4.5 
miles  in  length,  estimated  to  cost,  it 
paved  with  brick  in  the  neighborhood 
of  '|170,00<l. 

The  project  as  planned  by  County 
Engineer  Sam  Humes  will  involve  the 
laying  of  51,769  square  yards  of  paving 
and  the  roadway  will  be  surfaced  to  a 
width  of  20  feet.  Bids  will  be  accepted 
on  both  concrete  and'  brick  pavements, 
the  concrete  surface,  if  selected,  will 
cost  approximately  $126,000  to  lay. 


OREG«'>  HIGffWAY  BIDS  WAXTED 

ASTORIA,  Ore.— Bids  will  be  re- 
ceived by  the  Clatsop  County  Court 
until  1:30  P.  M.,  May  16,  for  the  con- 
struction of  17,750  lineal  feet  of  high- 
way known  as  the  Astoria-Nehalem 
Highway  extending  from  the  city 
limits  of  Astoria. 

The  improvements  provides  for  clear- 
ing, grubbing  and  paving. 


TO    CALL    BIDS  FOR    RETAIXIXG 
WALL. 

JL\RTIN"EZ,  Contra  Costa  Co.,  Cal. 
— Plans  prepared  by  Town  Engineer 
Farley  for  the  construction  of  a  con- 
crete retaining  wall  at  the  cemetery 
have  been  approved  by  the  Town 
Trusees  and  bids  for  construction  will 
be  called  immediately.  The  v/all, 
which  is  estimated  to  cost,  $2  2C0,  will 
be  constructed  along  the  highway 
bank. 

« 

BIDS  WAXTED  FOR  GUTTER   RE- 
PAIRS AXD  RELIXIXG. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Bids  will  be  received  by  the  County 
Board  of  Supervisors  up  to  June  2nd, 
11  A.  M.,  for  rfepairs  on  gutter  and  re- 
lining  same  for  County  Hospital  build- 
ing on  Infirmary  road.  Plans  may  be 
had  from  the  County  Clerk  at  San 
Jose. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


wopk 


Sidewalk  Doors 

Gratings 

Fire  Escapes 

Elevator  Cars 

Railings 

Marquises 

Elevator  Enclosures 

Fences  &  Grills 

Folding  Gates 

Store  Fronts 

Tanks 

Cast  Iron  and 

Smokestacks 

Wirework 

Wrought  Iron  Stairs 

Michel  &  Pfeffer 

IROiN  WORKS 

Phone  Market  730  -  731  1415  Happison  St. 


Telephone  Oakland  2181 


Americafi  Excbvating  Company 


T.  L.  MYERS 


-CONTRACTORS— 

473  Fourteenth  Street 

Oakland,  Cal. 


Let  us  do  your 

PRINTING 

-    Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
560  Mission  Street  San  Francisco 
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"    Cbables  David  Grolle  Phone  Garfield  26T2    " 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  BuslT  St. 

Member 
SAN  FRANC 'SCO  Insurance  Brokers  Excbante 

JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisoo 

Reintiart  Lumber  and  Paining  Mill  Company ' 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE   MARKET    1057 

General  Lumber  Yard 

Dry  Kiln  Capacit}'  10  Million  Feet  per  Annum 
Csneral  Mill  and  CablnsI  Work,  Slock  Doors,  Sash  Frames 
^  and  Mouldings. 

01>0<HWHKH><HKHKHKH>«H>I5<HKHKHKH>^^ 


Telephone  Donglaa  2372 


Poblication  Ofiice 
560  Mission  Street 


San  Francisco,  CaL,  May  21,  1919 


Pabliibed  ETcry  WedneKla; 
Nineteenth  Year,    No.  21 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJANj  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid 'explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Page  Two 
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OABINiyr   MAKERS. 


Hunter,  R.  J.,  expert  cajbimet  maker, 
21B6  Telegraph  Ave.;  dealer  in  ma- 
hog-any,  antoque  and  all  kinds  of 
furniture;  repairs  and  poli^lngr: 
Telephone   Oakland   273'5. 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stoclc  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 

S<H«HKHKH«H><H><HK«HKHK«H«H32 


POSITION  WANTED 


AS  SUPERVISING  FOREMAN  or 
Superintendent.  General  construction 
work.  Specialist  concrete  structures. 
Experienced  designer.  Address  BOX 
A.  H.  S.,  This  Office.  (May  5) 
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ROAD  SURFACING  BIDS  WANTED. 

SALINAS,  Monterey  Co.,  Cal.— Bids 
will  be  received  by  the  Monterey 
County  Supervisors,  T.  P.  Joy,  County 
Clerk,  up  to  June  3rd,  2  P.  M.,  for  sur- 
facing a  part  of  the  Spreckels  Boule- 
vard from  the  State  Highway  to  the 
town  of  Spreckels  in  Alisal  Road  Dis- 
trict. 


TO  CALL  SEWER  BIDS. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  City  Board  ot  T.ustees  will 
shortly  call  for  bids  for  the  construc- 
tion of  a  sewer  in  Court  street,  plans 
for  the  work  having  been  approved. 

BIDS  WANTED  FOR  STATE  HIGH- 
WAY mPROVEMENT. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  Tbe  California 
Hijrliway  Coiiimi.ssioii,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  3L,  on  June  9,  1919,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  por- 
tions of  State  highway  as  follows: 

Monterey  County,  across  the  Salinas 
River  near  King  City  (V-Mon-2-F),  a 
bridge  consisting  of  14  steel  spans  100 
feet  each  and  1,230  lineal  feet  of  re- 
inforced concrete  trestle. 

Merced  County,  between  Merced  and 
Easterly  Boundary  (Vl-Mer-18-A), 
about  14.9  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Fresno  County,  betweeii  Coalinga 
and  Oil  King  School  (VI-Fre-10-D), 
about  8.2  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal,  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Engineer  re- 
serves  the   right   to   reject  any  or  all 


HARDWOOD  HEADQUARTERS 


ASH-BASSWOOO-BIRCH 
AROMATIC  RED  CED/"" 
COTTONWOOD  ■  FLM  •  HO". 
SOUTHERN  RED  GU 
HICKORY- LAUREL- MAPLE 
OREGON  MAPLE-PLAIN  OAK 
•  QUARTERED  OAK  - 
WYBROCK  BtmNO  OAK 
--CPUAB--WALNUT 


WHITE  BROTHERS 


bids  or  to  accept  the  bid  deemed  for 
the  best  interest  of  the  State. 

Austin    B.    Fletcher,    Highway    En- 
gineer. 


ROAD  SURFACING  BIDS  WANTED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Bids  will  be  received  by  the  San 
Mateo  County  Supervisors  up  to  June 
2nd',  10  A.  M.,  for  the  surfacing  ot 
portions  of  Second  and  Third  avenues 
in  the  San  Mateo  City  Homestead,  in 
the  Second  Road  District  ot  San  Ma- 
teo County.  Elizabeth  M.  Nash  is 
County  Clerk. 


CONCRETE  BRIDGE  BIDS  WANTED. 

EUREKA,  Humboldt  Co.,  Cal.— The 
County  Clerk  has  been  instructed  by 
the  Supervisors  to  advertise  for  bids 
for  the  construction  of  a  concrete 
wagon  bridgie  to  be  built  across  Wil- 
liams Creek  near  Femdale.  The  bids 
will  be  opened  at  the  June  meeting. 

A.  J.  Logan  is  County  Engineer. 


STREET  &  SEWER  BIDS  WANTED. 

OAKLAND,  Cal.— Bids  will  be  re- 
reived  by  City  Clerk  L.  W.  Cummings 
up  to  May  29th,  12  M.,  for  the  follow- 
ing work: 

That  Auseon  avenue  from  Dowling 
street  to  the  Austin's  Moss  Tract; 
86th  and  87th  avenues  from  Birch  ave- 
nue to  Auseon's  Moss  Tract; 

That  Fruitivale  Avenue  in  the  vicin- 
ity of  "Bell  Tract,"  Hopkins  street  in 
th;6  vicinity  of  Park  Boulevard  and 
portions  of  iE-37th  street  ^be  graded, 
curbed  with  redwood;  concrete  gut- 
ters; oil  macadam  pavement;  concrete 
walls;  cast  iron  Inlets;  cast  iron 
handpoles;  trick  storm  water  inlets; 
vitrified  pipe  conduits;  concrete  and 
corrugated  iron  culverts;  wood'en  cul- 
verts, etc.,  be  constructed. 
(26762-3-4)   Isti  report  Mar.  26,  1919  E 


STREET       IMPROVEMENT       BIDS 
WANTED. 

FRfESNO,  Fresno  Co.,  Cal.— Untilj 
5  P.  M.,  May  19,  bids  will  be  received 
by  the  City  Clerk  for  grading  and 
paving  Piatt  avenue  between  Firth  and 
Twelfth  streets;  Kerckhoff  avenue  be- 
tween Eighth  and  Twelfth  streets  and 
Balch  avenue  'between  First  and 
Sixth  streets.  The  paving  will  con- 
sist ot  a  2%-in.  asphalt  concrete  base 
and  1%-in.  bitulithic  surface.  The 
three  conaracts  will  be  done  under  the 
improvement  act  of  1911.  Chas.  Dillon 
is  City  Clerk. 


1  Bf^ANNAN  STREETS 


SAN  FRANCISCa  CAL. 


TO  PmCHASE  SEWER  MATERIAL 
IN  OPEN  MARKET. 

LODI.  San  Joaquin  Co.,  Cal.— The 
City  Board  of  Trustees  have'  rejected 
found  these  castings  could  be  pur- 
chased cheaper  i»  the  open  market. 
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SEWER   (0XTR.4CT   AlVARDED. 

FLAGSTAFF,  Ariz.— McLean  & 
Walsh,  of  El  Segundo,  have  .been 
awarded  the  contract  at  $82,396  for  the 
construction  of  a  sewer  system  for  the 
city,  using  cement  pipe.  Olmsted  & 
Gillelen,  Hollingsworth  Bldg.,  Los  An- 
geles, are  the  engineers. 


R0.4D  CONTRACT  AWARDED. 

ALBUQUERQUE,  N.  .M.— Littlejohn, 
Singleton  &  Murphy  of  Xogales,  Ariz., 
were  the  successful  bidders  at  $50,- 
985.66  for  constructing  the  Apache 
Camp-Soldier  Camp  road  in  the  Cor- 
onado  national  forest.  The  road  will 
be  7.25  miles  in  length  and  when  com- 
pleted will  connect  with  the  terminus 
of  the  present  road  at  Apache  camp 
and  extend  to  the  summer  resort  at  the 
top  of  the  mountain  at  Soldier  Camp 
and  Summerhaven.  The  work  is  be- 
ing handled  by  the  office  of  public 
roads  and  rural  engineering,  E.  S. 
^\^leeIer,  engineer,  Albuquerque,  N.  M. 


STEEL  PIPE  CONTRACT  AWARDED 

LOS  A-\GELES,  Cal.— U.  S.  Steel 
Products  Company  was  awarded  the 
contract  at  48.16c  per  ft.  f.  o.  b.  Pitts- 
burg, for  furnishing  20,000  ft.  of  6-in. 
Matheson  joint  welded  steel  pipe  to 
the  department  of  public  service. 
Crane  Company  was  awarded  the  con- 
tract at  $20.45  per  100  ft.  f.  o.  b.  water 
works  yards  at  Second  and  Rose 
street  for  furnishing  500  ft.  of  2-in. 
dipped  standard  wrought  iron  black 
pipe  with  threads  and  couplings. 


•Subway   Constrnctlon  Authorized. 

.\LA.RTIXEZ,  Contra  Costa  Co.,  Cal. 
— The  Contra  Costa  County  Supervi- 
sors have  received  the  approval  of  the 
State  Railroad  Commission  to  con- 
struct a  subway  under  the  tracks  of 
the  Southern  Pacific  and  Santa  Fe  at 
a  point  west  of  Pittsburg. 

The  immediate  expense  will  be 
borne  by  the  county,  the  railroads 
having  set  up  the  claim  that  because 
of  the  failure  of  Congress  to  pass  ap- 
propriation bills  they  were  not  in  a 
position  to  finance  construction  work. 
The  county,  however,  is  to  be  reim- 
budsed  as  the  railroad  funds  become 
available.  Ultimately  the  cost  will 
be  divided  as  follows:  Southern  Paci- 
fies, 25  per  cent;  Santa  Fe,  25  per 
cent;  Contra  Costa  county,  50  per  cent 


OROVJXLE  PLANS  PAVING. 

OROVIi^LE,  Butte  Co.,  Cal.— The 
City  Trustees  have  outlined  the  fol- 
lowing program  for  immediate  street 
improvements: 

Myers  Street  to  the  city  limits;  up- 
per Montgomery  Street  to  Bridge 
Street;  Bridge  Street  to  the  city  limits 
Robinson  Street  to  the  Marysville 
Road;  High  Street  to  the  Marysville 
Road. 

STREET  WORK   BIDS  UNDER  AD- 
VISEMENT. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— Two  bids  were  received  by  the 
Stockton  City  Council  for  the  improve- 
ment of  East  street  from  Fremont  to 
Park.     The  were: 

Clark  &  Henery  Construction  Co.,  38 
S-Sutter  St.,  Stockton,  $10,349.53  and 
Federal  Construction  Co.,  Call  Bldg., 
San  Francisco,  $10,45^.84.  Both  bids 
were  taken  under  advisement. 

TO    BITLD    DRY    DOCK. 

LOS  ANGELES,  Cal.— The  South- 
western Dry  Dock  Company  has  been 
incorporated  with  $1,000,000  capital 
stock  to  build  an  operate  a  dry  dock 
to  be  constructed  at  the  plant  of  the 
Southwestern  Shipbuilding  Company 
at  Los  Angeles  harbor.  The  Incor- 
porators of  the  dry  dock  company  are: 
Marco  Hellman,  W.  F.  Howard,  Dani--' 
H.  Drake,  Irving  H.  Hellman,  James 
A.   Talbot,   Benj.  E.   Page   and   W,   Q. 

Talbot, 


APPOINT  ASSLSTANT  ENGINEER. 

FRESNO,  Cal.^Daniel  W.  Cham- 
merlain,  assistant  division  engineer 
of  the  State  Highway  Commission,  has 
been  appointed  assistant  highway  en- 
gineer by  County  Surveyor  Jensen  and 
he  will  have  large  authority  in  con- 
nection with  the  construction  of 
Fresno  County's  $4,800,000  improved 
highway  system. 


SCHOOL  BONDS. 

BAKERSFIELD,  Kern  Co.,  Cal.— A 
special  election  will  be  held  in 
Bakersfield  on  June  5  to  vote  on  the 
issuance  of  $150,000  bonds  for  the 
proposed  new  Lincoln  School  building 

REDDING   AWARDS   PAVING    CON- 
TRACT. 

REDDiNG,  Shasta  Co.,  Cal.— The 
City  Council  has  awarded  a  contract 
to  the  Chico  Contracting  Co.,  Chico, 
ifor  paving  and  grading  several  streets 
'in  Redding.  Six  other  bids  were  sub- 
mitted. The  work  will  consist  of  cuts, 
fills,  paving,  construction  of  curbs, 
gutters,  sidewalks  and  driveways. 

PIPE  CONTRACT  AWARDED. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  Board  of  Directors  of  the  Modesto 
Irrigation  District  have  awarded  a 
contract  to  0.  E.  Lambert  to  lay  1,000 
feet  of  16-inch  pipe  in  the  Hayworth 
Drain  on  the  Hackett  Ranch  at  33  1-3 
cents  per  lineal  foot.  The  only  other 
bid  submitted  was  that  of  W.  H.  Webb 
at  38  cents  per  lineal  foot. 


•STREET        DIPROVEiMENT 
TRACT  AWARDED. 


CON- 


RICHMOND,  Contra  Costa  Co.,  Ca.. 
— The  City  Council  has  awardec^.  a  con- 
tract to  J.  E.  Staninger  for  the  im- 
prove-ment  of  Andrade  boulevard, 
Lowell,  Twenty-ninth,  Aca  ia,  Kim, 
-Vlapls  and  Hawthorne  strees. 


BIDS  WANTED  FOR  VALVES,  ETC, 

LOS  ANGELEJS,  Cal.— Until  3  P.  M., 
June  10,  bids  will  be  received  by  the 
Board  of  Public  Service,  Knicker- 
bocker Bldg.,  for  valves  and  special 
fittings  for  penstocks  for  power  plant 
No.  2  In  San  Francisquito  canyon,  in 
accordance  with  the  specifications  No. 
P-197,  on  file  in  the  office  oif  the  board. 
Jas,  P.  Vroman,  Secretary, 
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ADVANCE     NEWS 

Official  Proposals,  Etc. 
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Plans  Approved.  To  Call  Bids  Shortly 
RIEJPAIRS  Cost,  $1,700 

BENIOIA,  Solano  Co.,  Cal. 
Repairs  to  Branch  County  Jail. 
Owner — County  of  Solano. 
ArchiteoJ— €.  E.  Perry  Jr.,  1209  Sutter 
St.,  Vallejo. 


Figures  Being  Taken. 
CHIUROH  Cost,   $S5,000 

LODI,  San  Joaquin  Co.,  Cal. 
Concrete  and  brick     veneer     church, 

1000  seating  capacity. 
Owner — First     Methodist  Church     of 

I»di. 
Architect — ^W.  J.  Wyth«,  Central  Bank 

Bldg.,  Oakland. 
Bids  will  be  taken  for  a  general  con- 
tract, except  painting  and  heating,  for 
which  separate  figures  will  be  taken. 


Plans  to  be  prepared. 

SCHOOL  Cost,  $25,000 

ARTOIS,  Glenn  Co.,  Cal. 

Concrete  school;  3  rooms,  auditorium 
seating  2'50,  library,  teachers" 
rooms  ,patent  toilets,  kitchenette, 
tile  roof,  hardwood  floors. 

Owner— Artois  School  District,  H. 
Renn«r,  Clerk. 

Architect— Yet  to  be  Selected. 
NOTE: — Bonds  have  been  voted. 


Plans  Being  Figured.  Bids  Close  June 
5,  1919,  2  P.  M. 

ALTERATIONS  Cost,  | 

AWAHNIEE,  Madera  Co.,  Cal. 

Alter  two-story  frame  hotel   into  tu- 
bercular hospital  and  erect  a  one 
story  frame  building. 

Owner — Counties  of  Stanislaus,  Mer- 
ced and  Madera  (Tri-County  Tu- 
bercular Hospital.) 

Architect— Miss    Julia    Morgan,    Mer- 
chants'    Exchange      Bldg.,      San 
Francisco. 
Bids  will  be  received  by  the  County 

Clerk  of  Merced  County,  Merced,  Cal. 


Plans  Being  Figured. 

RE3SIDENOE  Cost,  $10,000 

NAPA  COUNTY  near  St.  Helena. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner— S.  Salmia. 

Architect— Reed  &  CorleU,  Oakland 
Bank  of  Savings  Bldg.,  Oakland. 


Plans  Being  Figured. 
OFFICE   BUILDING  Cost,   $45,000 

SAN  FRANCiSCO.    E  Stockton  Street 
N  of  Sutter  Street. 


Ten-story    reinforced    concrete    store 
and  office  building,  24x57. 

Owner — Heine  Piano  Co.,  37  Stockton 
St.,  San  Francisco. 

Architect — J.    C.    Hladik,    Monadnock 
Bldg.,  San  Francisco. 
Bids  are  being  taken  for  a  general 

contract.     The  Heine  Co.  will  occupy 

the  first  four  floors. 


Plans   Being  Prepared...   Work   to   b« 

Done  by  Day  Labor. 
RESIDENCE  Cost,  $10,000 

RICHARDSON  SPRINGS,    Butte   Co.. 

Cal. 
Two-story  lO-room  frame  residence. 
Owner — Geo.  Sowell,  Chico,  Cal. 
Architect — Chester  Cole,  Chico,  Cal. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $8,000 

GRIDLEY,  Butte  Co.,  Cal. 

Two-story  frame   residence   (8   rooms 

and  2  bathrooms). 
Owner — C.   H.  Brown,  Gridley,  Cal. 
Architect — Chester  Cole,  Chico,  Cal. 
SPECIFICATIONS 
Construction  of  Frame,  hollow  tile; 
Exterior  Finish,,  stucco. 


Owner  Taking  Figures. 

PRINTING    HOUSE  Cost,    $13,000 

SAN  FRANCISCO.       St.  Anne's  Alley 

and  Pine  Street. 
Two-story     and     basement     concrete 

commercial     and  printing    house 

building. 
Owner— E.   H.   Dettner,  523   Pine  St., 

San  Francisco. 
Architect— C.  H.  Barrett,  Washington 

Hotel,  San  Francisco. 


Days  Work. 

PLUMBING  WORK  Cost,  $3,000 

SAN  FRANCISCO.     Fourth  and  Berry 
Streets. 

Installing  new  plumbing,  marble  work 
etc.,  in  District  Freight  Dept. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St.,  San  Francisco. 

Architect — Engineering  Dept.  S.  P.  Co. 
65  Market  St.,  San  Francisco. 
Work  under  direction  of  Mr.  Phelps, 

Assistant  Division  Engineer. 


RESIDENCE,  ETC.  Cost,  Approxi- 
mately $8,500.  . 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  Boulevard. 

Two-story  and  basement  frame  and 
plaster  residence  and  garage  (9 
rooms  and  2  bathrooms.) 


Owner — A.  J.  Matson. 

Architect — Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco. 

Contractor— Enoch  Tranmal,  854  54th 
St.,  Oakland. 


Plans  Being  Figured. 

AUTO  SALES  ROOM  Cost,  $ 

SEATTLE,  Wash.     Pine'  Street. 
Five-story  "brick  auto  sales  room. 
Owner — ^E.   E.   Siegley,   Colman   Blk., 

Seattle,  Wash. 
Architect — Harry  H.  James,  American 

Bank  Bldg.,  Seattle,  Wash. 


Segregated  Figures   Being  Taken. 
FRAiME  FLATS  Cost,  $7,500 

SAN  FRANCISCO.    29th  near  Sanchei 
Two-story  frame  flats  (2  5  and  6  room 

flats). 
Owner — Withheld. 
Architect-— C.  O.  Clausen,  Hearst  Bldg.. 

San  Francisco. 


Plans  Being  Prepared.    Ready  for  Fig- 
ures in  One  Week. 
ALTERATIONS  Cost.  $4,000 

SAN  FRANCISCO.    Market  Street  bet. 

6th  and  6th  Streets. 
Alter  store  front  and  interior  of  build- 
ing (a  four-story  brick  building). 
Owner— China  Toggery. 
Architect— A.  L.  Lapachet,  110  Sutter 
St.,  San  Francisco. 
Work  of    remodelling  will    Include 
new  store  front;   tile  floors;   electric 
work;   wall  cabinets;   stairs;   interior 
partitions,   etc. 

Mr.  Lapachet,  Architect,  is  prepar- 
ing preliminary  plans  for  a  two-story 
frame  residence  to  cost  $8,000  or  $9,- 
000.  Plans  will  not  be  ready  for  a 
month  or  six  weeks. 
(27385  and  273«6) 


Plans  Being  Prepared. 

GARAGE  Cost,  $13,000 

SAN  FRANCISCO.    S  California  Street 

W  Divisadero. 
One-sjory  brick  garage,  55x80. 
Owner — Goldberg  Bowen  Co. 
Architect — S.     Heiman,  57   Post     St., 

San  liYancisco. 


Plans  Being  Prepared. 

PACKING   PLANT  Cost,   $12,000 

SAN   FRANCISCO.     S    Bryant   Street 

near  Bryant  Avenue,  bet.  8th  and 

9th  Streets. 
One-story  brick  packing  plant.  65x75. 
Owner — G.  H.  Roberts. 


Architect — S.  Heiman,  57  Post  Street. 
San  Francisco. 


Plans  Being  Figured. 

FRAME  FLATS  Cost,  $516,000 

SAN    FRANCISCO.     Guerrero    Street 

near  21st  Street. 
Two    two-story    frame    flat    buildings 

(2  5  and  €  room  flats  each). 
Owner — J.  A.  Nuttman. 
Architect— C.  0.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Figures  are  being  taken  for  a  gen- 
eral contract. 


To  be  Done  by  Day's  Work. 

SHED,  WHARlF,  ETC.  Cost,  $20,000 
for  shed;  1100,000  for  wharf. 

OAKLAND,  Alameda  Co..  Cal.  Water 
Front. 

Rebuilding  new  pier  and  frame  freight 
shed. 

Owner — ^Southern  Pacific  Co.,  ©o-  Mar- 
ket St.,  San  Francisco. 

Architect — (Engineering  Dept.  S.  P. 
Co..  ^5  Market  St.,  San  Francisco. 


Plans  Prepared. 

BANK  BUILDING,  ETC.  Cost,  1100,000 

SAN  JOAQUIN,  Fresno  Co.,  Cal. 

Two-story  concrete  and  brick  build- 
ing, 50x150,  Store  rooms  and  hall 
a  bank  building,  50x80,  and  a 
store  'building,  50x150. 

Owner — San  Joaquin  Valley  Farm 
Lands  Co. 

Architect — E.  Mathewson.  Cory  BMg., 
Fresno,  Cal. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $40,000 

YREKA,  Siskiyou  Co.,  Cal. 

One-story  and  basement  brick  gram- 
mar school  Ijuilding  (g  rooms  and 
auditorium). 

Owner — Yreka  Grammar  School  Dist. 

Architect— iHenry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 
A  bond  election  will  be  held  June  2, 

1919. 

Plans  Being  Figured. 

BUILDING  Cost,    | 

LOS  ANGELES.     11th  and  Wall  Sts. 

Two-story  reinforced  concrete  build- 
ing, 40x150. 

Owner — Hansen  Dairy  Co. 

Architect— Richard  D.  King,  519  Van 
Nuys  Bldg.,  Los  Angeles. 


Cost,  130,000 


Plans  Being  Prepared. 

APARTMENTS 

SAN  FRANCISCO. 

Three-story  frame  apartments  (4  and 

5  room  apts.) 
Owner— Withheld. 
Architect — G.   A.     Applegarth,     Claus 

Spreckels  Bldg.,  San  Francisco. 


BUILDING  AND  ENGINEERING  NEWS 
Plans    Being    Prepared. 
HOTEL  Cost,  $500,000 

FRESNO,  Fresno  Co.,  Cal.     Tulare  & 

"M"  Streets. 
Ten-story  Class  "A"  hotel  (300  rooms 

50%  bathrooms  an*i»%  showers. 
Owner — Roosevelt   Imp.  Co..  John  A. 

Madden,  Manager. 
Architect — G.  A.     Applegarth,     Claus 

Spreckels  Bldg.,  San  Francisco. 


.Mr.    Cowen    returns    from    the    East, 
which  will  he  about  June  15th. 


Plans  Being  Prepared. 

THEATRE  Cost,   $ — - 

MERCED,  Merced  Co.,  Cal.     NB  17th 

and  "N"  Streets,  75x150. 
Fireproof     motion      picture      theatre 

(seating  capacity  of  1,200). 
Owner — C.  H.  Douglass. 
Architect — A.  W.  Cornelius,  Merchants 

National  Bk  Bldg.,  San  Francisco 


Sketches  Prepared. 

STORE  BUILDING  Cost,  $ 

SEATTLE,  Wash.     Second  Avenue. 
Three-story    and    basement    fireproof 

store   building,    108x83. 
Owner— J.  S.  Graham  Cloak    &    Suit 

Co.,   Baillargeon   Bldg.,   Seattle. 
Architect — H.  B.  Pearce,  Arcade  Bldg., 

Seattle. 
Construction  will  probably  be  super- 
vised by  Architects  Doyle  &  Merriman 
of  Portland,  Ore. 
(27400)  A  to  F  Q  X  198  to  201-6-8 


Plans  to  be  Prepared. 

Y  M  C  A  BLDG.  Cost,  $80,000  or 

more. 
SAN  FRANCISCO.     S  Sacramento  bet. 

Stocktkon  and  Grant  Avenue. 
Four  or   five-story  brick  Y.  M.  C.  A. 

building,  130x120. 
Owner— Chinese  Y.  M.  C.  A.,  830  Stock- 
ton St.,  San  Francisco. 
Architect — Not  Selected. 

An  architect  will  be  selected  shortly. 
Funds  will  be  raised  so  that  construc- 
tion can  be  started  this  Fall. 


Cost,  $7,000 


Completing  Plans. 

ALTERATIONS 

CHICO,  Butte  Co.,  Cal. 

Alterations  to  meat  market  (marble 
fixtures,  refrigerating  system,  etc) 

Owner — Withheld. 

Architects — Woollett  &  Lamb,  Physi- 
cians' Bldg.,  Sacramento. 

Bids  in  and  Under  Advisement. 

STORE  BUILDING  Cost,  $ 

SACRAMENTO,  Cal.  "K"  St.,  bet.  8th 
and  9th  Streets. 

Six-story  Class  "A"  store  building. 

Owner — Geo.  W.  Cross. 

Architects^WoolIett  &   Lamb,   Physi- 
cians' Bldg.,  Sacramento. 
Bids  were  opened  about  a  week  ago 

and   the   lowest  bidders  asked  to  re- 

flgure.    No  action  will  be  taken  until 


Plans  Being  Figured. 

HOTEL  Cost,   $1,250,000 

LOS   ANGELES.     Wilshire   Blvd.   and 

Catalina  Street. 
Class  "A"  hotel,  450  rooms. 
Owner — Wilshire  Boulevard  Hotel  Co. 
Architect-^Myron   Hunt,    1017   Hiben- 

nian  Bldg.,  Los  Angeles. 
The  general  contract  will  include 
all  work  except  plumbing,  heating, 
mechanical  equipment,  kitchen  equips 
ment,  electric  wiring,  painting  and 
decorating,  tile  and  marble  work. 
electric  fixtures  and  elevators.  Bids 
on  these  contracts  will  be  taken  as 
soon  as  the  specifications  can  be  com- 
pleted. 


Plans  Being  Figured. 

APARTMENTS,  ETC.  Cost,  $ 

TUCSON,  -Arizona. 

Two-story  Class  "C"  brick  and  con- 
crete store,  theatre  and  apart- 
ment building  (25  apta.,  seating 
capacity   of   theatre,   1,200). 

Owner — Congress  Realty  Co. 

Architect— Wta.  Curlett  &  Son.  618 
Merchants  National  Bank  Bldg., 
Los  Angeles. 


Bids  in  and  Under  Advisement. 

DWELLING  Cost,  $4,000 

SAN  FRANCISCO.  Twenty-seventh 
Avenue  near  Cabrillo  Street. 

One-story  5-room  traxne  dwelling. 

Owner — Lloyd  Meussdorffer. 

Architect — E.  H.  Hlldebrand,  Crocker 
Bldg.,  San  Francisco. 

Plans  Being  Figured.  Bids  Close  May 
28,  1919,  8  P.  M. 

ADDITION  Cost.  $30,000 

KING  CITY,  Monterey  Co.,  Cal. 

One-story  reinforced  concrete  addi- 
tion to  school  (2  rooms  and  an  as- 
sembly hall). 

Owner — ^King  City  School  District. 

Architects — ^The  H.  B.  Douglas  Co.  and 
Fay  Spangler,  King  City,  Cal. 
Plans  may  be  obtained  from  J.  A. 

Carlson,  Clerk  of   the   School   Board. 

Bids  will  be  opened  at  the  Grammar 

School  building  at  King  City. 


Plans  Being  Figured.    Bids  Close  May 

24.  8  P.  M. 
CHURCH  Cost,  $35,000 

LODI,  San  Joaquin  Co.,  Cal. 
Concrete    and    brick    veneer   church, 

lOOO  seating  capacity. 
Owner — First     Methodist   Church     of 

Lodi.    Rev  E.  J.  Bardner.  Pastor. 
Architect— W.  J.  Wythe,  Central  Bank 

Bldg.,  Oakland. 
Bids  will  be  taken  for  a  general  con- 
tract, except  painting  and  heating,  for 
which  separate  figures  will  be  taken. 


6 

To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,  $35,()00 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
No.  3Sa  West  Fourth  Street. 

Three-story  frame  and'  plaster  apart- 
ment house,  7'5xl50  (77  rooms). 

Owner — Claude  Howard,  64'2  Chestnut 
Ave.,  Long  Beach. 

Architect— jW.  Horace  Austin,  222  1st 
National  Bank  Bldg.,  Long  Beach. 


May  17,  1919. 

Plans  Being  Figured. 

FLAT  BUILDING  Cost,  $9,000 

SAN  FRIANCISCO.  N  California  St 
50  E  Second  Avenue. 

Two-story  and  basement  frame  flat 
building  (2  5-room  flats  and  base- 
ment garage.) 

Owner — Withheld. 

Architect— Paul  F.  De  Martini,  2123 
Powell  St.,  San  Francisco. 

Plans  Complete. 

CHURiCH  Cost,  $30,000 

■  BAKERSFIELD,  Kern  Co.,  Cal.  East 
Bakersfield. 

Two-story  and  basement  torlck  church 

Owner — iChesbro  Memorial  M.  E. 
Church. 

Architect — Arthur  G.  Lindley,  904 
Wright  &  Callender  Bldig.,  Los  An- 
geles. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $4,200 

BER'KELBY,  Alameda  Co.,  Cal.  Spruce 

Street. 
Two-story  6-room  frame  residence  and 

garage. 
Owner — ^H.  G.  Runyan,  1543  Spruce  St., 

Berkeley. 
Architect— James     W.  Plachek,     2014 

Shattuck  Ave.,  Berkeley. 


Plans  Complete.  Owner  to  Take  Fig- 
ures. 

THEATRE  Cost,   $40,000 

BENICIA,  Solano  Co.,  Cal. 

One-story  brick  theatre  building,  50x 
100  (seating  capacity  of  600). 

Owner — ^Walter  B.  Crooks,  Benicia. 

Architect— Jas.  W.  Plachek,  2014  Shat- 
tuck Ave.,  Berkeley. 


Plans  Being  Prepared.   ' 
RESIDENCES    Cost,  $8,500  and  $9,000 

each. 
SAN  FRANCISCO.     Forest  Hill. 
Six  two-story  frame  residences  (7  and 

8  rooms  and  3  bathrooms  each). 
Owner — Withheld. 
Architect— W.  C.  Falch,  Hearst  Bldg., 

San  Francisco. 


May  15,  1919. 
Commissioned  to  Prepare  Plans. 
SCHOOL  Cost,  $90,000 

SAN  FRANCISCO.     Nineteenth  Ave.  & 
Irving  (Jefferson  School). 
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Two-story  frame  and  brick  veneer 
school  (16  classrooms). 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect— j^R.  Miller,  Lick  Bldg., 
San  Francisco. 

(27432)       A  to  Nx  Q  to  U  198  to  201-4 


Cojnmissioned  to  Prepare  Plans. 

SCHOOL  Cost,  $500,000 

SAN  FRANCISCO.  Van  Ness  Avenue 
near  Chestnut  St. (Galileo  School) 

Class  "A"  school  (steel  frame,  con- 
crete floors  and  brick  exterior)  to 
accommodate- 1500  pupils. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — ^John  Reid  Jr.,  1st  National 
Bank  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $50,000 

BAKEJISFIBLD,  Kern  Co.,  Cal. 
Alter    three-story   opera    house    into 

modern  motion  picture  theatre  and 

store  building. 
Owner — ^^Grogg  Amusement  Co. 
Architect — O.  L.  Clark,  Browser  Bldg., 

Bakersfield. 

The  new  theatre  will  seat  1250.  The 

lobby  will  be  finished  in  Egyptian  tile. 

Work   will   be    started   after   July   1, 

when  the  new  lessees  gain  possession. 


Plans  Prepared.  . 

CHURiOH  Cost,  $ 

RIVERSIDE,  Cal.  Park  Avenue  and 
12th  Street. 

Brick  church. 

Owner — Park  Avenue  Baptist  Church. 

Architect — J.  Stanley  Wilson,  River- 
side, Cal. 


Plans  Being  Figured. 

CHURCH  Cost,  $50,000 

ANAHEIM,  Orange  Co.,  Cal. 

One  and  two-story  frame  and  plaster 
church,  80x120  (seating  capacity 
1000). 

Owner — First  Methodist  Church. 

Architect— ^Norman    F.    Marsh,       211 
Broadway  Central  Bldg.,  Los  An- 
geles. 
The  heating  will  be  installed  by  the 

Pacific  Gas  Radiator  Company. 


THEATRE,  ETC.  Cost,  $ 

ONTARIO,  San  Bernardino  Co.,  Cal. 

Two-story  'brick  theatre  and  ofiice| 
building  (10  oflBces.) 

Owner — Dr.  McClelland. 

Architect — J.  Stanley  Wilson,  River- 
side, Cal. 


Cost,  $- 


Plans  Being  Figured. 

HOTEL 

OJAI,  Ventura  Co.,  Cal. 

Two-story    frame    and    plaster    hotel, 

63x72,  with  wing,  40x78  (25  rooms 

and  25  bathrooms) 
Owner — Ojai  Improvement  Co. 


Architect— Albert  C.  Martin,  430  Hig- 
gins  Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

RANCH  BUILDINGS  Cost,  $ 

NAPLES,  Santa  Barbara  Co.,  Cal. 
Group  of  reinforced  concrete,  hollow 

tile  and  frame  ranch  buildings. 
Owner — Herbert  G.  Wylie. 
Architect — Richard  D.   King,  519  Van 

Nuys  Bldg.,  Los  Angeles. 
Bids  will  be  taken  for  general  and 
sub-contract  work.  There  will  'b&  a  re- 
inforced-concrete  stable  building,  167 
x275  ft.  in  size,  divided  into  thirty-six 
stalls,  wagon  and  farm  Implement 
rooms,  garage,  storage  rooms,  etc. 
There  will  also  be  a  one-story  6-room 
cottage  for  the  ranch  superintendent, 
two  10-room  douhle  dwellings,  and  a 
combination  mess  and  social  hall  and 
•bachelors'  quarters  building,  105x67 
ft.  in  size.  These  latter  buildings  will 
be  of  either  hollow  tile  or  frame  con- 
struction. A  large  patio  residence  and 
other  buildings  will  be  erected  on  the 
ranch  at  a  later  date 


Plans  to  be  Re-Drawn. 

RESIDENCE  Cost,   $17,000 

CLAREMONT   COURT, ,  Piedmont. 

Two-story  frame  and  stucco  residence 

Owner— W.  W.  Phillips. 

Architects — Houghton       &       Haenke, 
Humboldt  Bank  Bldg.,  San  Fran- 
cisco. 
The  original  plans  proved  to  costly 

so  a  new  set  of  drawings  are  to  he 

made. 

Architect  Selected.     Plans  Being  Pre- 
pared. 

TOWN  HALL.  Cost,  $45,00t)  to  $50,000 

ANTIOCH,   Contra     Costa   Co.,     Cal. 
Corner  of  Third  and  "H"  Sts. 

Two-story   brick   and    concrete   town 
hall. 

Owner — Town  of  Antioch. 

Architect — Benj.  G.  McDougall,  Shel- 
don Bldg.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
HOTEL  Cost,  $1,000,000 

SANTA  MONICA.    Ocean  Avenue  and 

Wilshire  Boulevard. 
Class   "A"    tourist   hotel,   350   rooms; 

75%  bathrooms. 
Owner — Santa  Monica  Beach  Imp.  Co., 

(Col.  J.  B.  Lankershim,  President) 
Architect— Myron    Hunt,    1017   Hi'ber- 

nian  Bldg.,  Los  Angeles. 


Plans  Being  Figured.  Bids  Close  May 
22,  1919,  «  P.  M. 

SCHOOL  Cost,   $ 

PHOENIX,  Arizona. 

Brick  school,  210x80    (14  rooms). 

Owner — Phoenix  School  District  No.  1. 

Architect— Marsh,  Howard  &  Walling- 
ford,  211  Broadway  Central  Bldg., 
Los  Angeles  and  Phoenix. 


\OTItE  TO  COXtRACTOES. 


OFnCE  OF  THE  BOARD  OP  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House,  San  Francisco,  Cali- 
fornia. May  19,  1919. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  offlce  at  or  prior  to  11 
o'clock  A.  aL,  Thnrgdaj^,  May  29,  1919, 
for  furnishing  materials  and  construct- 
ing a  Boat  Builders'  Shops  at  Fisher- 
man's Wharf  on  the  waterfront  of  the 
City  and  County  of  San  Francisco,  in 
accordance  with  the  plans  and  speci- 
fications prepared  therefor  by  the 
Chief  Engineer  of  the  Board  and 
adopted  by  the  Board  May  8.  1919.  and 
on  file  in  this  office,  to  which  special 
reference  is  hereby  made. 

The  materials  to  be  used  in  this 
work  shall  consist  of  the  requi^te 
quantities  of  Portland  cement  (which 
will  be  furnished  to  the  contractor  by 
the  Board), lumber,  sand, crushed  rock, 
gravel,  hydrated  lime,  castings,  rein- 
forcing steel,  structural  steel,  rods, 
holts,  spikes,  tile  flues,  brick,  roofing 
and  painters'  materials,  glass,  etc. 
The  materials  shall  be  new  and  to- 
gether with  the  worlunanship  shall  be 
of  the  best  of  their  respective  kinds  for 
the  uses  intended,  shall  be  furnished 
in  ample  quantities  to  facilitate  the 
speedy  and  proper  execution  of  the 
work  and  shall  at  all  times  be  subject 
to  inspection  hy  the  Chief  EIngineer 
for  approval  or  rejection.  All  ma- 
terials used  in  the  structures  will  be 
subjected  to  a  rigid  examination  and 
test,  and  if  found  defective,  undersize. 
unsuitalbe  or  not  as  specified,  will  be 
condembed  and  must  be  immediately 
removed  from  the  work  by  the  con- 
tractor at  his  expense. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (5Tc)  per  cent  of  the  amount  of  the 
proposal,  to  be  made  payable  to  the 
Secretary  of  the  Board,  conditioned 
that  if  the  proposal  is  accepted  and 
the  contract  awarded,  and  if  the  bid^ 
der  shall  fail  or  neglect  to  execute  a 
contract  and  give  the  bond  required 
within  six  (6)  days  after  the  award  is 
made,  in  that  case  the  said  sum  men- 
tioned in  said  check  shall  be  deemed 
liquidated  damages  for  such  failure 
and  neglect  and  shall  be  paid  into  the 
San  Francisco  Harbor  Improvement 
Fund. 

The  contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less 
than  one-half  of  the  total  amount  pay- 
able by  the  terms  of  the  contract,  with 
a  corporation  hereunto  duly  authoriz- 
ed by  law  and  commonly  known  as  a 
surety  company,  as  surety  (such  surety 
to  be  one  of  those  approved  by  the 
State  Board  of  Control,  a  list  of  these 
approved  surety  companies  being  on 
file  in  the  Office  of  the  Secretary),  and 
conditione<i  for  the  faithful  perform- 
ance by  the  contractor  of  all  the  terms 
and  conditions  of  said  contract  accord- 
ing to  the  true  intent  and  meaning 
thereof.  Said  bond  shall  also  provide 
that  if  the  contractor,  person,  company 
or  corporation  to  whom  said  contract 
is  awarded  fails  to  pay  for  any  ma- 
terials or  supplies  furnished  for  the 
performance  of  the  work  contracted 
to  be  done,  or  for  any  work  or  labor 
done  thereon  of  any  kind,  said  surety 
will  pay  the  same  in  an  amount  not 
«xceeKling   the   sum   specified   in   said 
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bond;  ana  said  bond  shall  also  be  made 
to  inure  to  the  benefit  of  material  men, 
mechanics  and  laborers,  as  provided 
by  that  certain  act  of  the  Legislature 
of  the  State  of  California  approved 
.May  1,  1911  (Stats.  1911.  p  1422).  Said 
bond  must  be  acceptable  to  and  ap- 
proved by  said  Board  both  as  to  surety 
and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secr^g^ 
tary  or  to  the  Assistant  Secretary  at 
the  office  of  the  Secretary,  Room  No. 
17.  Union  Depot  and  Ferry  House,  at 
or  prior  to  11  o'clock  A.  mI,  on  Thurs- 
day, Jlay  29,  1919,  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interest  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  for  this 
work  to  be  had  at  Room  18,  Union  De- 
pot and  Ferry  House,  upon  depositing 
$20.00  for  same,  which  will  be  return- 
ed on  return  of  plans  and  specifica- 
tions. 

Bidders  are  requested  to  mark  en- 
velops containing  bid:  "Bid  for  Boat 
Builders'   Shops." 

J.  H.  .McCALLUM, 
H.  H.  COSGRIFF. 
MILES  STANDISH, 
Board  of  State  Harbor  Commissioners. 
FRANK  G.  WHITE. 

Chief  EJngineer. 
HILDA   GOHRCMAN. 

Secretary. 
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OFFICE  OF  THE  BOARD  OF  STATE 
Harbor  Commissioners,  Union  Depot 
and  Ferry  House.  San  Francisco,  Cali- 
fornia, May  19,  1919. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  offlce  at  or  prior  to  11 
A.  >L,  on  Thursday,  3Iay  29,  1919,  for 
furnishing  all  necessary  materials 
(except  Portland  cement,  which  will 
be  furnished  to  the  contractor  by  the 
Board),  labor  and  equipment  for  the 
construction  of  a  concrete  pavement 
at  the  Vegetable  Oil  Plant  at  Islais 
Street. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office,  and  is  accompanied  by  a 
certified  check  for  an  amount  equal  to 
five  (STc)  per  cent  of  the  aggregate 
amount  of  the  proposal,  to  be  made 
payable  to  the  secretary  of  the  board, 
conditioned  that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded  and 
if  the  bidder  shall  fail  or  neglect  to 
execute  a  contract  and  give  tihe  bond 
required  within  six  (6)  days  after  the 
award  is  made,  in  that  case  the  said 
sum  mentioned  in  said  check  shall  he 
deemed  liquidated  damages  for  such 
failure  and  n.eglect  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  contractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harhor  Commissioners  for  not  less 
than  one-half  C-^)  of  the  total  amount 
payable  by  the  terms  of  the  contract, 
with  a  corporation,  thereunto  duly  au- 
thorized by  law  and  commonly  known 
as  a  surety  company,  as  surety,  and 
conditioned  for  the  faithful  perfor- 
mance by  the  contractor  of  all  the 
terms  and  conditions  of  said  contract 
according  to  tie  true  intent  and  mean- 
ing thereof.    Said  bond  shall  also  pro- 


vide that  if  the  contractor,  person, 
company  or  corporation  to  whom  said 
contract  is  awarded,  fails  to  pay  for 
any  materials  or  supplies  furnished 
for  the  performance  of  the  work  con- 
tracted to  be  done,  or  for  any  work  or 
labor  done  thereon  of  any  kind,  said 
surety  will  pay  the  same  in  an  amount 
not  exceeding  Che  sum  specified  in  said 
bond;  and  said  bond  shall  also  be 
made  to  inure  to  the  benefit  of  ma- 
terial men,  mechanics  and  laborers  as 
provided  by  that  certain  act  of  the 
Legislature  of  the  State  of  California, 
approved  May  1,  1911  (Stats.  1911,  p. 
1422).  Said  bond  must  be  acceptable 
to,  and  approved  by,  said  board,  both 
as  to  surety  and  form. 

Bids  will  not  be  considered  by  the 
board  unless  delivered  to  the  secretary 
or  to  the  assistant  secretary  at  the  of- 
fice of  the  secretary.  Room  No.  17, 
Ferry  Building,  at  or  prior  to  11 
o'clock  A.  M.,  on  Thursday,  May  29, 
1919,  at  which  time  and  place  the  hlds 
be  opened. 

The  board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  th« 
best  interest  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:     "Bid  for  Con- 
crete Pavememt.  Vegetable  Oil  Plant." 
J.  H.  McCALLUM, 
H.  H. -COSGRIFF, 
MILES  STANDISH, 
Board  of  State  Harbor  Commissioners. 
FRANK  G.  WHITE, 

Chief  Engineer. 
HILDA  GOHR!MAN, 

Secretary. 


SCHOOL  BOJTDS. 

MENDOTA  SCHOOL  DISTRICT, 
Fresno  Co.,  Cal.— The  Mendota  School 
District  has  voted  bonds  of  |24,500 
with  which  to  finance  construction  of 
a  new  school  building  and  bids  for  the 
purchase  of  the  bonds  are  being  re- 
ceived by  the  County  Clerk  of  Fresno 
County,  D.  M.  Barnwell,  up  to  June 
3rd,  2  P.  M. 

MODESTO,  Stanislaus  Co.,  Cal.— 
Plans  for  the  expansion  of  the  school 
system  throughout  the  city  is  planned 
by  the  Modesto  Board  of  Education. 
New  schools  and  additions  to  the 
present  buildings  are  planned.  A  bond 
election  will  probably  'be  called  to 
finance  the  improvements. 


TO  REr>STALL  MACHIXERT. 

HOLTVILLE,  Imperial  Co.,  Cal.— 
The  Holton  Power  Company  has  de- 
cided to  reinstall  machinery  and 
equipment  in  power  house  No.  5  at 
Holtville  at  a  cost  of  about  $75,000. 
The  generator  at  this  plant  was  taken 
to  EI  Centro  more  than  a  year  ago. 


SANTA  CRUZ,  Santa  Cruz.  Co.,  Cal. 
— The  County  Supervisors  have  -set 
June  lOtb  as  the  date  to  decide  the 
question  of  issuing  and  selling  hon'ds 
of  $924,000  for  the  purpose  of  financ- 
ing the  construction  of  a  concrete 
highway  system. 
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No. 

«24 

825 
8'2e 
827 
828 
829 
830 
831 
832 
833 
834 
839 
83& 
837 
838 
889 
840 
841 
842 
843 
844 
845 
84« 
847 
848 
852 
849 
850 
851 
•852 
853 


8'57 
857 
858 
859 
860 
861 
8€2 
863 
864 
8'65 
866 
86T 
868 
869 
870 
871 
872 
873 
874 
875 
876 
877 
878 
879 
880 
881 
«82 
883 


COIVXRACXS    AWARDED 

L^ieiis,  A.cceptainces,  Etc. 


BUILDING  COHTRACTS. 
San  Franciseo  Connty. 

Owner              Contractor  Amt 

Glasford    Undgren  24000 

Anderson    Anderson  4900 

Braun    Dowling  1300O 

Kessel  Hantzsche  3700 

Wagner    .Wagner  3600 

Pavano   Pavano  3000 

Terschuren  Owner  1500 

Wiese    Deistel  1200 

Franke  Franke  400 

Bloom    Snell  400 

Rippe    Mitchedd  7400 

Schlenker    Grell  '5100 

Techau    Branch  4390 

Hladik    Owner  12000 

Ferguson    Ferguson  9500 

Sutter    Western  2000 

Palocan    -.Jlansen  1450 

Burke    IJttle  1000 

Drury    Drury  950 

Del  Monte Del  Favero  80O 

Houweling    .Owner  &00 

Fuller   Wygant  500 

Gray    Pettersen    500 

Wolff   Balbeani  400 

Waterman    Waterman  400 

Lajannette    Bjors  3200 

Nelson    Nelson  3000 

Same  Same  3000 

Strange    Strange  2000 

Marse  ._ Home  Mfg  5O0 

Lee    Lee  500 

Krenz    Kr«nz  500 

Baldwin    Boquist  400 

Valomon    Pasqualetti  400 

Puller  Barrett  400 

Mahoney    Smith  1000 

Boivin    Boivin  900 

New  Mission  Novelty  500 

Puccinelli    Pillon  400 

Anderson    Anderson  4900 

Grannis   Grannis  35000 

St.   Francis   Morton  5680 

Chafetopulos   Houle  3780 

Bullock    M-uUen  3990 

Siciliano    Devencenzi  14000 

Archer    Archer  2750 

McCoUan    Ingraham  1800 

Thome    Ellingson  900 

Del   Carlo   Owner  500 

Crystal    Marsh     400 

New  Mission  Novelty     400 

Harris    Riddle  400 

Clement    Frichette  400 

Garnder    Gardner  400 

R  C  Archhishop     Fennell  200O0 

Same  Same  6O00 

Long                 Diestel  2200 

Whitteii    Whittell  800 

Luba    Ltiba  750 

Mendenhall   Ruegg  500 

Brown  Brown  460 

Cook   Houle  400 


(825)     E  FAXON  AVE  Pt.  Lots  25  and 
■^  26.     Frame  bungalow. 
'Owner — Hilding  Anderson,   1858   Fell, 
San  Francisco. 
Architect-nMiss      Ida      McCain,      315 

Kearny,  San  Francisco. 
Day's  work.  COST,  $4900 


SHRADER. 


(824)     SE     HOWARD     AND     HAW- 
thorne.     Two-story   reinforced  con- 
crete garage. 
Owner— iMiss  M.  S.  Glassford,  London, 

England. 
Architect— J.    C.    Hladik,     Monadnock 

Bldg.,  San  Francisco. 
Contractor — Lindgren  Co.,  Monadnock 
Bldg.,  San  Francisco. 

COST,  124,000 


(826)     NE   PELL     AND 

Alter  apartments. 
0\\rner — ^Fred  Braun  &  W.  J.  Dowling, 

5*0  Valencia,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $13,000 


(8'27)     W  THIRTY-FIRST  AVE  160  N 
Geary.      One-story     and     basement 
frame  residence. 
Owner— Henry  J.     Kessel,     478     32nd 

Ave.,  San  Francisco. 
Architect — None. 

Contractor— M.   Hantzsche,     528     31st 
Ave.,  San  Francisco. 

COST,  $3700 


(828)     N  NATOMA  80  E  Krst.     Alter 

foundry. 
Owner— A.  C.  Wagner,  Cr.  Architect. 
Architect— Fred  H.   Meyer,   49  Geary, 

San  Francisco. 
Day's  work.  COST,  $3500 


,82rf)     E  TWENTY -SECOND  AVE  150 
S  Clement.     One-story  frame   resi- 

dGIlC6. 

Owner— G.  Pavano,  2909  23rd,  S.  F. 
Architect— E.   E.   Young,   251   Kearny, 

San  Francisco. 
Day's  work.  COST,  |3000 


(8130)     E  DOtPGLASS  NO.  3T5.     Alter 

dwelling. 
Owner — H.  Terschuren,  Premises. 
Architect — None. 
Day's  work.  COST,  $1500 


(831)     NO.   3036  SIXTEEiNTH.     Alter 
restaurant    and    install    oil   burning 
systGDi. 
Owner — John   Wiese,   Premises. 
Architect — None. 

Contractor— John     Diestel,  248     Russ 
Bldg.,  San  Francisco. 

COST,  $1200 
C832)     N  HIGHLAND  AVE  125  E  Mis- 
sion.   Alter  cottage. 
Owner— W.     Franke,      157     Highland 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  COST,  $400 


(833)     N  IVY  100  E  Laguna.     Private 

garage. 
Owner— E.  A.  Bloom,     187  15th    Ave., 

San  Francisco. 
Architect — None. 

Contractor— E.    Snell,    136    18th   Ave., 
San  Francisco.  COST,  $400 


(1834)     W  POTRERO  AVE  85  N  24th  N 
50xW  100.     All   work  for  one-story 
brick  garage. 
Owner— John  H.  Rippe,  24th  &  Br>'ant 

San  Francisco. 
Designer— Thos.  F.  Mitchell. 
Contractor— Thos.   F.     Mitchell,     1340 

Utah,  San  Francisco. 
Filed  May  12,  '19.    Dated  May  12,  '19. 


Brick  and  mortar  on  premises..$1850 

Walls  are  up  1850 

Job  completed  1850 

Usual   35  days 1860 

TOTAL  COST,  $7400 
Bond,  none.     Limit,  90  days.     Forfeit, 
none.     Plans  and  specifications  filed. 
NOTE:— 1st  report  May  2,  No.  744. 


(835)  E  EASTWOOD  DRIVE  about 
110  S  Montecito  being  Lot  28  Blk 
3163,  Westwood  Park.  All  work  for 
one-story  bungalow  and  garage. 

Owner — iMarie  L.  and  Gottfried  X. 
Schlenker,  214  Chenerj-,  S.  F. 

Architect — ^Ida  P.  McCain,  318  Kearny, 
San  Francisco. 

Contractor— Phillip  Grell,  90  Haight, 
San  Francisco. 

Filed  May  12,  '19.     Dated  May  3,  1919. 

Frame  up  and  roof  on $1275 

Brown    coated   1276 

Completed   and   accepted 1275 

Usual  35  days 1275 

TOTAL  COST,  $5100 

Bond,   $2550.     Sureties,   Jacob  Weiler 

and  E.  Gustave  Schultz.     Limit,  none. 

Forfeit,  $90.     Plans  and  specifications 

filed. 


(836)  SW  GEARY  AND  POWELL  S 
85xW  92-6.  Wrecking,  lumber,  labor 
mill,  roofing,  flooring,  sash  and 
doors,  glass,  stairs,  lockers,  wire- 
mesh  sump  cover,  concrete  floor  in 
lavatory,  etc.,  for  store  in  building. 
Owner — Techau  Tavern  Co.,  Eddy  and 

Powell,  San  Francisco. 
Architect — Cunningham  &  Politeo,  1st 

National  Bank  Bldg.,  S.  F. 
Contractor— Branch  &  Coffer,  228  Mills 

Bldg.,  San  Francisco. 
Filed  May  12,  '19.    Dated  May  12,  '19. 
On  1st  and  16th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $4390 
Bond,  $2195.  Surety.  United  States 
Fidelity  &  Guaranty  Co.  Limit,  30 
days.  Forfeit,  $25.  Plans  and  speci- 
fications filed. 


(837)     N     UNION     137-6     W  Steiner. 

Two-stoiy  frame  apartments. 
Owner— Anna  Hladik,  825  Monadnock 

Bldg.,  San  Francisco. 
Architect— J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 
Day's  work  and  Sub-Contracts 

COST,  $12,000 


(838)  S  FIFTEENTH  32  E  Albion 
Ave.  Three-story  brick  addition  to 
New  York  Bedding  Co. 

Owner— P.  J.  Ferguson,  2027  Vallejo, 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $9500 


(8'39)     NO.  171  SUTTER.    Alter  dairy 

lunch. 
Owner— Sutter  Lunch  Co.,  Premises. 
Architect — None, 

Contractor — Western    Hardwood   Mfg. 
Co.,  1034  Golden  Gate  Ave.,  S.  F. 

COST,   $2000 


(840)     N   [X).\IBARD    75    W   B'illinore. 

Alter  building  into  4-room  flat. 
Owner— J.     Palocan,     2128     Lombard, 

San  Francisco. 
Architect — None. 

Contractor — P.     Hansen,  1853     Green, 
San   Francisco. 

.    COST,  $1450 


(841)     NO.    1005   CHESTNUT.     Exca- 
vation for  garage. 
Owner — Mrs.  Burke,  Premises. 
Architect — None. 

Contractor— M.  A.  Little,  1347  4th  Av., 
San  Francisco. 

COST,  $1000 


(842)     E  BERLIN  15  S  Felton.     One- 
story  frame  residence. 
OwTier — \Vm.  Drury.  612  Charter  Oak 

Ave.,  San  Francisco. 
Architect — ^^None. 
Day's  work.  COST,  $950 


(843)  NO.   494   BROADWAY.       Alter 
restaurant  and  build  music  stand. 

Owner — A.   Del     Monte  Co.,     (Fior  d' 
Italia  Restaurant),  Premises. 

Architect — Louis     Mastropasqua,     580 
Washington,  San  Francisco. 

Contractor — Del  Favera  &  Rasori,  110 
Jessie,  San  Francisco. 

COST,  $800 

(844)  S    KINGSTON    92    W   Mission. 
Alter  residence. 

Owner — Jacob     M.       Houweling,      21 

Kingston  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $800 


(845)     NO.  2025  LYON.    Excavate  for 

wine  cellar. 
Owner — F.   W.  Fuller,   Premises. 
Architect — None. 

Contractor— J.  W.   Wygant.   1415   Cle- 
ment, San  Francisco. 

COST,   $500 


(846)     NO.  2500  GREEN.    Add  to  resi- 
dence. 
Owner — Mrs.  Henry  Gray,  Premises. 
Architect — None. 

rontractor — G.     Pettersen,     62     Post, 
San  Francisco. 

COST,  $500 


(847)     NO.   2535  TWENTY-SEVENTH 

Ave.    Alter  residence. 
Owner — A.  Wolff,  Premises. 
Architect — None. 

Contractor — Wilson   &   Balbeani,   2530 
28th  Ave.,  San  Francisco. 

COST,  $400 


■(848)     S     UNDERWOOD  AVE     50     E 

Jennings.     Alter  residence. 
Owner—Mrs.  E.  Waterman,   1383  Un- 
derwood Ave.,  San  Francisco. 
Architect — ^None. 
Day's    work.  COST,    $400 


(849)     E     Claremont   60     S     Dwight. 

Two-story  frame  dwelling. 
Owner— Fernando  Nelson  &  Sons,  2701 

Lincoln  Way,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


(850)     W  MADRONE  AVE  150  N  Ulloa 

Two-story  frame  dwelling. 
Owner — Fernando  Nelson  &  Sons,  2701 

Lincoln  Way,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


BUILDING  AND  ENGINEERING  NE^V'S 

Owner— E.   \V.  Strange,     222     Waller, 

San  Francisco. 
Architect — None. 
Days  work.  COST,  $2000 


(852)   SW  NEWCOMB  AVE  275  S  from 
E  Mendell  25x100.    All  work  for  one- 
story  frame  residence. 
Owner — Antonin  &  Minnie  Lajannette, 

1825  Fairfax.  San  Francisco. 
Architect — None. 
Contractor — Victor  Bjors,  559  Sanchez 

San  Francisco. 
Filed  May  13,  '19.    Dated  May  7,  '19. 

Frame   up   $800 

Brown   coated   -. 800 

Completed  and  accepted 800 

Usual   35  days 800 

TOTAL  COST,  $3200 
Bond,  $1000.  Surety,  Edwin  T.  Peter- 
son. Limit,  90  days  after  May  15. 
Forfeit,  none.  Plans  and  specifications 
filed. 

1st  report  May  10,  No.  Six- 


(852)  Nj.  752  MARKET,  Phelan  Bldg. 
Alter  store. 

Owner — Mr.    .Marse,    Moss    Glive   Co., 
1366  Mission,  San  FYancisco. 

Architect — C.  0.  Clausen,  Hearst  Bldg. 
San  Francisco. 

Contractor — Home      Mfg.      Oa,      543 
Brannan,  San  Francisco. 

COST,  $500 

(853)  NO.      236      CAMPBELL     AVE. 
Alter  and  add  to  residence. 

Owner — R.  H.  Lee,  Premises. 

Architect — None. 

Day's  work.  COST,  $500 


(854)     N  FOLSOM  about  175  E  First. 

Platform,  45x86. 
Owner — Krenz  Copper  &  Brass  Works, 

431  Folsom,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $500 


(855)     NOS.  1364-68  NATOMA.     Alter 

for  garage. 
Owner— Mrs.  M.  Baldwin  and  P.  Tol- 

drick,  1761  loth,  San  Francisco. 
Architect— 0.  E.  Evans,  2569  Mission, 

San  Francisco. 
Contractor — E.  Cox  and  S.  A.  Boquist, 
2448  Mission.  San  Francisco. 

COST,  $400 


(856)     NO.   1509   BRODERICK.     Alter 

for  garage. 
Owner — D.  Valomon,  1507     Broderick, 

San  Francisco. 
Architect — None. 

Contractor— J.  Pasqualetti,  785  Market 
San  Francisco. 

COST,  $400 


(857)     NO    .2280    VALLEJO.         Build 
brick   and   concrete   vault   in   base- 
ment. 
Owner— Geo.  P.  Fuller,  Premises. 
Architect— Ward     &     Blohme,  Alaska 

Commercial  Bldg.,  S.  F. 
Contractor— Barrett    &    Hilp,  Sharon 
Bldg.,  San  Francisco. 

COST,  1400 


(857)     NO.  2016  MCALLISTER.    Alter 

dwelling. 
Owner— Mrs.   M.  Mahoney,  Premises. 
Architect — None. 

fontractor— James  W.  Smith,  180  Jes- 
sie,  San    Francisco. 

COST,  $1000 


Owner— Louis    E.    Boivin,    2550    Polk, 

San  Francisco. 
Architect— John  T.  Kidd,  456  Clipper, 

San  Francisco. 
Day's  work.  COST,  $900 


(859)     NO.     2550     MISSION.       Three 

electric  signs. 
Owner — New  Mission  Theatre,  Prem. 
Architec  t — None. 

Contractor — Novelty    Elec.    Sign    Co., 
165  Eddy,  San  Francisco. 

COST,  $500 


(8«0)     NO.     624   FILLMORE.       Alter 

residence. 
Owner — A.     Puccinelli,  713     Fillmore, 

San  Francisco. 
Architect — None. 

Contractor — Louis   Pillon,   847   Ducan, 
San  Francisco. 

COST,  $400 

(861)     E   EASTWOOD   DRIVE   172   N 

Wildwood  Way.     Frame  bungalow. 
Owner — Hilding  Anderson,   1858   Fell, 

San  FYancisco. 
Architect — H.    Bauman,    251    Keamy, 

San  Francisco. 
Day's  work.  COST,  $4900 


(862)     SW  BUCHANAN  AND  SACRA- 
mento.       Three-story   frame  apart- 
ments (9  apts.) 
Owner — Mrs.     Sophie     Grannis,     2450 

Steiner,  San.  Francisco. 
Architect — E.   E.   Young,   251   Kearny, 

San  Francisco. 
Day's  work  and  Sub-Contracts. 

COST,  $35,000 


(863)     N  TERRACE  DRIVE  194-17  E 

Portola  Drive  being  Lot  5  Blk  20  St. 

Francis  Wood  Extension  No.  2.    All 

work  for  one-story  frame  dwelling. 

Owner — St.     Francis  Home     Building 

Co.,  278  Post,  San  Francisco. 
Architect— Gertrude    E.    Comfort,    110 

Sutter,  San  Francisco. 
Contractor — John  Morton,  744  Victoria 

San  Francisco. 
Filed  May  15,  '19.    Dated  May  12,  '19. 

Frame  up  $1420 

Exterior   and     interior     brown 

coated    1420 

Completed  and  accepted 1420 

Usual  35  days 1420 

TOTAL  COST,  $5680 
Bond,  none.  Limit,  55  days  after  May 
13.  Forfeit,  $10.  Plans  and  specifi- 
cations filed. 


(864)  W  TWENTY-FIFTH  AVE  270 
S  Anza  S  30xW  120.  All  work  for 
two-story  and  basement  frame  resi- 
dence. 

Owner — George  and  A.  Chafetopulos, 
643  25th  Ave.,  San  Francisco. 

Architect — None. 

Contractoi^— D.  Houle,  3002  Mission, 
San  Francisco. 

Filed  May  15,  '19.     Dated  Apr.  29,  *19. 

Frame  up  $945 

Plaster  on  945 

All  completed  945 

Usual  35  days 945 

TOTAL  COST.  $3780 

Bond,  none.    Limit,  120  days.    Forfeit, 

none.     Plans  r.nd  specifications  filed. 


(851)     N  WALLER  120  W  Buchanan. 
Alter  residence. 


(858)     E  POLK  82-6  N  Filbert.  Alter 
diwelling. 


(865)     SE  POST  AND  XEARN-Y.     All 
work  for  alterations  and  additions  to 
stores  in   building. 
Owner — Bullock  &  Jones  Co.,  Prem. 
Architect — Schussler  Shops  &  Studios, 

(H.  P.  Vollmer,  Director). 
Contractor— Mullen      Mfg.      Co..      80 
Rausch,  San  Francisco. 


10 

Filed  May  15,  '19.    Dated  May  — ,  '19. 
On  15th  &  30th  of  each  month    75% 

Usual  35  days 25% 

TOTAL  COST,  $3990 
Bond,  none.  Limit,  July  25.  Forfeit, 
none.     Plans  and  specifications  filed. 


,  BUILDING  AND  ENGINEERING  NEWS 

Contractor— Frichette       Bros.,       48-50 
Washington,  San  Francisco. 

COST,  $400 


(SGG)     SE  CHESTNUT  AND  POWELL 
S  67-6xE  103-l>/2.  All  work  for  alter- 
ations to  apartment  hou.se. 
Ownei- — Nicola     and     Josie     Siciliano, 

Premises. 
Architect — None. 
Contractor— J.  Devencenzi,  1069  Union 

San  Francisco. 
Filed  May  15,  '19.    Dated  May  14,  '19. 
Altered  and  ready  for  wiring  and 

plumbing   $1500 

Ready    for    lathing 2000 

Brown  coated  3500 

Completed   and   accepted 3500 

Usual   35   days 3500 

TOTAL  COST,  $14,000 
Bond,  $7,000.  Sureties,  Dominico  De- 
vencenzi and  Giacomo  Migliozzi. 
Limit,  150  days.  Forfeit,  $5.  Plans 
and  specifications  filed. 

(867)     HURON   AVE   AND   MISSION. 

One  and  one-half-story  frame  dwlg. 

Owner— Geo.  E.  Archer,  5960  Mission, 

San  Francisco. 
Architect— C.   F.    Strothoff,   2276   15th, 

San  Francisco. 
Day's  work.  COST,  $2750 


(868)     E  ROUSSEAU  75  S  Bosworth. 

One-story    4-room    frame    residence. 
Owner— F.   A.   McColIan,   2   Rousseau, 

Pan   Francisco. 
Architect — ^None. 

Contractor— Mark     C.  Ingraham,     450 
Duboce  Ave.,  San  Francisco. 

COST,    $1S00 


(8.69)     E     BROADWAY     120   S   Scott. 

Alter  for  garage. 
Owner — Julian     Thorne,  2574     Broad- 
way, San  Francisco. 
Architect — ^None. 

Contraclc." — E.  Ellingson,     110  Jessie, 
Can  Francisco. 

COST,  $900 


(870)     A'O.      2022      OAKDALE      AVE. 

Alter  dwelling.* 
Owner — Elizabeth  Del   Carlo,   Pr?m. 
Architect — ^None. 
Day's  work.  COST.  $500 


(S71)     NO.  762  MARKET.    Alter  cafe- 
teria. 
Owner — Crystal    Cafeteria,    Prpmisijs. 
Architect — None. 

Contractor — Louis   Marsh,   2.31   Jlinna, 
:"an  Francisco. 

COST,  $4uO 


(S72)     No,  2550  MISSION.     Two  elec- 
tric signs. 
Ovner — ^New  Mission  Theatre,  Pi  em. 
Architect-  None. 

Contrnctor — Noveltv    E!ec.    Sign    Co., 
165  Eddy,  San  Francisco. 

COST,  $400 


(S73)     NO    2394  MISSION.     Put  floor 

in  bakery. 
0""ner — S.  B.  Harris    Pre  nises. 
.'*  rchitect—  None. 

Contractor- Chas.  Riddle,  —  22d.  S.  P. 
COST,   $400 


(K74)     ro.  522  -MARKET.    Alter  tailor 

i.hrp. 
rr-r/'r--A.  S.  C'cTient,  Premises. 
Architect— None. 


(875)     NOS.  454-56  TURK.    Alter  resi- 
dence. 
Owner — Ashton  &  Gardner,  224  Powell 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $400 


(876)     N  HOWARD  190  E  18th.    Two- 
story  frame  hall  and  classroom. 
Owner — Roman    Catholic     Archbishop 

of  San  Francisco.     1100  Franklin, 

San  Francisco. 
Architect — Leo  J.  Devlin,  Pacific  Bldg. 

San  Francisco. 
Contractor— Fennell   &   Chisholm,   180 

Jessie,  San  Francisco. 

COST,  $20,000 


(877)     NW    EIGHTEENTH   &    SHOT- 

well.     Alter  2nd     floor  into     school 

room. 

Owner — Roman    Catholic    Archbishop 

of  San  Francisco,   1100  Franklin, 

San  Francisco. 

Architect — Leo  J.  Devlin,  Pacific  Bldg. 

San  Francisco. 
Contractor — ^Fennell   &  Chisholm,   180 
Jessie,  San  Francisco. 

COST,  $6000 


(878)     NO.   119  SIXTH  AVE.     Repair 

fire  damage. 
Owner — Mrs.  H.  A.  Long,  Premises. 
Architect — None. 

Vontractor — John     Diestel,  248     Russ 
Bldg.,  San  Francisco. 

COST,  $2200 


(879)     NO.  542  SACRAJV^eNTO.    Alter 

store. 
Owner — Whittell  Realty  Co.,  166  Geary 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $800 


(880)  NO.   1220  TREAT  AVE.     Alter 
restaurant. 

Owner — Mrs.  A.  Luba,  Premises. 
Architect — H.  C.  Bauman,  251  Kearny, 

San  Francisco. 
Day's   work.  COST,   $750 

(881)  NO.     2053     SUTTER.        Alter 
dwelling. 

Owner — F.     Mendenhall,   Care     G.   H. 

Umb.5en. 
Architect — None. 
Contractor — Ruegg   Bros.,   719   Pacific 

Bldg,,  San  Francisco. 

COST,   $500 


(Si82)     NO.  9  FIFTH  AVE.    Alter  resi- 
dence. 
Owner — C.  W.  Brown,  Premises. 
Architect— None. 
Day's  work.  COST,  $460 


(883)     NO.    821   DUBOCE.     Alter   ga- 
rage. 
Owner — Clarence  Cook,  Premises. 
Architect — None. 

Contractor— D.    Houle,   3002     Mission, 
San  Francisco. 

COST,   $400 


NOTICE   OF  NO\-LIABILITT. 


San  Fraiipisoo  foiiiify. 

•May  17,  1919— S  HARDIE  PU.\CE  40 
E  Kearny  E  30  S  59  W  30  S  0-6  W 
40  N  20-6  E  40  N  39  m  or  1.  Mar- 
garet Detels  as  to  improvements 
on    leased   property 


(t'orrectiou  in  Owner'.s  Name) 

May  10,  1919— S  GEARY  137-6  E 
Stockton  E  112-6x137-6.  The 
Whitney  Estate  Co  as  to  improve- 
ireuts  on  leased  property 


LEASE. 

San  Fraiieisco  I'ouuty. 

-May  14,  1919— NW  POST  &  LEAVEN- 
worth,  80x70;  No.  711  Leavenworth. 
Calvin  E  and  Janey  Knickerbocker 
and  Harry  and  Emma  H  Bostwick 
to  .Mary  E  Tucker.    5  years.    $30,780 

May  16,  1919— NO.  970  POST  ST.,  bet. 
Hyde  and  Larkm.  I  Heyman  to 
Andrew  P  and  Anastasia  G  Youma- 
shef.     5  years.     $33,150. 


COMPLETION  NOTICES. 


San  Francisco  Connty. 

RBCOKDE-D  ACCEPTED 

May  9.  1919— W  T^^'ENTY-EIGHTH 
Ave  20€  N  California  N  25xW  120. 
Harry  B  Allen  to  whom  it  may 
concern May  3,  1919 

May  9,  1919— W  TWlETvITY-NHNTH 
Ave  231  N  California  N  25x  W  120. 
Harry  B  Allen  to  whom  it  may 
concern May  3,  1919 

May  12,  1919— S  ARMY  and  SE  Mis- 
sion E  143-2  S  to  N"W  line  Lot  92 
P  V  Lands  S  33  deg  27  min  40  to 
pt  142-8%  SE  Mission  N^'  142-8% 
N  51.  Jno  and  Mary  A  McConaghy 
to  Frederick  W  Snook  &  Co,  May 
10;  Ruegg  Bros May  6,  1919 


LIENS  FILED. 


San  Francisco  County. 


RECORDED  AMOUNT 
May  7,  19'19-^E  FAIRFAX  AVE  30 
N  Keith  N  70xE  100.  J  A  Chevalier 
vs  Mars  Catherine  J  Doering....$143 
May  8.  1919-^NIV  FIFTEENTH  and 
Julian  Ave  N  95xW  50.  Atlas 
Mortar  Co  vs.  R  W  Gilbert,  J  S 
Hannah $215.10 


BmLDING  CONTRACTS. 


OAKLAND  AND  ALAMEDA  COUNTT. 


818 
871 
872 
873 
874 
875 
876 
877 
878 
879 
880 
SSI 
882 
883 
884 
885 
886 
887 
SS8 
889 
890 
891 
892 
893 
894 
895 
89i6 
897 


Manasse    Kidder 

Darling  O'Connor 

Coward    Coward 

Henning    Pfrang 

Menge    Lydiksen 

Fchomig    Owner 

Pendleton    Harris 

Hunter   Hopper 

Schneider    Barker' 

Schrank    Schrank 

Marx    Nelson 

Magnovox   Nelson 

Ruegg  Ruegg 

Ruegg  Ruegg 

Lcgris    Legris 

Short    Short 

AriTistrong    Owner 

Johnson    Johnson 

Wilber    Skagg 

Millar    Millar 

Quinn   HamBleton 

Mc.\rthur   Myers 

Cal  Optical  Novelty 

Bair    Bair 

Steel  Tank  Co Owner 

Friend    Friend 

Blethroad    Owner 

Werner    Werner 


4486 

500 

6000 

3500 

2850 

1400 

470 

425 

400 

800 

13955 

23000 

9000 

4500 

3000 

2800 

2500 

2000 

900 

800 

400 

400 

400 

400 

6000 

3400 

2400 

1500 
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898 
899 
900 
901 
902 
903 
904 
905 

9oe 

907 
908 
909 
910 
911 
912 
913 
914 
915 
916 
917 
918 
919 
920 
921 
922 
923 
924 
926 
927 
928 
929 
930 
931 
932 
933 
934 
935 
936 
937 


Kalnin  Kalnin  1000 

Ii-win  Owner  '500 

Noble    .Noble  2800 

Same    Same  2600 

Nelson    Nelson  iSOO 

Beckmann   Roth  1000 

Helm    Vollmar  546 

Lyons    Strang  400 

Loring    Connor  13520 

-Matson    Tranmal  9132 

National    Lead Hoyt  20000 

Pfiang    Pfrang  3000 

Lawson    Lawson  1400 

Harrison   _McPhee  500 

Block    Peters  4000 

Stalder    Friend  3400 

Williamson  AjTuar  1500 

Hunt   Fredricliji  400 

Donkin    SmitET  400 

Sampson    Sampson  3600 

Nichols    Nichols  2000 

Nichols    Nichols  200O 

Smith    Smith  1900 

Ruebling   Button  3350 

Wallace    Wallace  3200 

McGraw    Lodge  2750 

Cujer   Hudson  2200 

Portland  Kern  400 

Best Frasiei"  7000 

Roberts     . .Irish  1780 

Anderson   Anderson  2500 

Woodburn  Woodburn  3000 

Scott    _ Scott  2400 

Leorioni   Gold  2000 

Leber  Milwain  400 

Keating    Nunes  500 

Day    Long  2500 

Hink    Connor  815 

Hall    Buskirk     500 


(871)     NO.    2711      PIEDMONT     AVE., 

Berkeley.    Gai-age. 
Owner — E.  B.  Darling. 
Architect — None. 

Contractor — E.  B.  O'Connor,  Berkeley. 
COST,  $500 


(872)     SW  ROSAL  &  LERIDA  AVBS., 

Oakland.     Two-story  10-room  dwlg. 

Owner — J.     Coward,   6081     Claremont 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  COST,   $6000 


(873)     N  (ELSINOR  AVE  160  W     San 
Sebastian,  Oakland.     One   and  one- 
half-story  6-room  dwelling. 
Owner— B.  W.  Henning,  4670  San  Se- 
bastian Ave.,  Oakland. 
Architecet — None. 

Contractor— C.  J.  Pfrang,  5487  Clare- 
mont Ave.,  Oakland. 

COST,  $3500 


(874)     SW    THIRTY-THiIRD    AVE    & 
E-17th,  Oakland.     One-story  6-room 
dwelling. 
Owner — Fred  Menge,  3870  Mission  St., 

San  Francisco. 
Architect — None. 

Contractor — Geo.     H.  Lydiksen,     1244 
29th  Ave.,  Oakland. 

COST,  $2850 


(«75)     N  THOMPSON  100  E  45th  Ave., 

Oakland.     One-story   4-room  dwlg. 
Owner — A.   Schomig,   4539   Thompson, 

Oakland. 
Architect — >None. 
Day's  work.  COST,  $1400 


(876)     NO.  5865  MARSHALL,  Oakland 

Addition. 
Owner— <;.  0.  Pendleton,  Premises. 
Architect — None. 

Contractor— D.  F.  Harris,  1303  Garri- 
son, Berkeley. 

COST,  $470 


(877)  SE  PIED.MONT  &  GLEN  AVE., 
Oakland.     Alterations. 

Owner— S.  W.  Hunter,  Premises. 
Architect — None. 

Contractor— II.  E.  Hopper  &  Son,   90 
Glen  Ave.,  Oakland. 

COST,  $425 

(878)  N"\V  VLVE  AND  HENRY,  Ber- 
keley.    Alterations. 

Owner — Mr.   Schneider,   Premises. 
Architect — None. 

Contractor — ^L.  J.  Barker,  1501  Henry, 
Berkeley.  COST,  $400 


(879)     NO.  2822  FOREST  AVE  (rear), 

Berkeley.     One-story  3-room  dwlg. 
Owner — Ph.   Schrant,  Premises. 
Architect — None. 
Day's   work.  COST,   $800 


(880)  S  FOURTEENTH  about  150 
from  Harrison  50x60  bet.  Harrison 
and  Webster,  Oakland.  All  work 
for  two-story  reinforced  concrete 
store  and  school  and  addition  over 
existing  Class  "C"  building. 

Owner — A.  H.  and  .Margaret  Marx  and 
Mary  E.  Davidson,  468  Chetwood, 
Oakland. 

Architect— Chas.  W.  McCall,  Central 
Bank  Bldg.,  Oakland. 

Contractor — Nelson  &  Forsj^h,  Union 
Savings  Bank  Bldg.,  Oakland. 

Filed  Jlay  13,  '19.    Dated  Apr.  28,  '19. 
Concrete  poured  to  1st  floor  ceil- 
ing  level   $1000 

Columns   &  girders   constructed 

in  west  wall 750 

Concrete  poured  in  beams  sup- 
porting 2nd  floor  ceiling  joists  1500 
Fire   walls  completed,  roof  and 

pent  house  sheathed 1000 

Rough  plumbing  and  wiring  in- 
stalled      1250 

Ready   for  paint 1500 

Completed   and   accepted 3405 

Usual   35   days 3550 

TOTAL  COST,   $13,955.50 

Bond,  $6815.    Sureties.  Delbert  W.  and 

Mary  L.  Robertson  and  Mary  E  Nelson. 

Limit,  48  days.       Forfeit,  $10.     Plans 

and  specifications  filed. 


(881)     S   E-ii'OURTEENTH   opp.    28th 
Ave.,  Oakland.    One-story  reinforced 
concrete  factory. 
Owner— The   .Magnovox   Co.,   616   Mis- 
sion, San  Francisco. 
Architect — B.  J.  Cahill,  Union  Savings 

Bank  Bldg..  Oakland. 
Contractor — Nel.son   &  Forsyth,  Union 
Savings  Bank  Bldg..  Oakland. 

COST.  $23,000 


(882)  S  .McKINLEY  AVE  97  and  144 
W  Capell.  Oakland.  Two  two-story 
6-room  dwelling. 

Owner— Ruegg  Bros.,  719  Pacific  Bldg. 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $4500  each 


(883)   N  BROOKLYN  52  E  Zorah.  Oak- 
land.   Two-story  6-room  dwelling. 
Owner — Ruegg  Bros.,  719  Pacific  Bldg. 

San  Francisco. 
Architect — ^None. 
Day's    work.  COST,    $4500 


(884)     N  MAINE  190  W  Curran.  Oak- 
land.   One-story  four-room  dwelling 
Owner— L.    H.    Legris,    3734    Kingsley, 

Oakland. 
Architect — None. 
Day's    work.  COST.    $3000 
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(885)  W  VALLE  VISTA  40  N  El- 
wood,  Oakland.  One-story  5-room 
dwelling  and  garage. 

Owner— C.  W.  Short,  1029  Grand  Ave., 

Oakland. 
Architect — None. 
Days  work.  COST,  $2800 

(886)  W  DENEVIDES  134  N  El  Centre 
Oakland.     One-story  5-room   dwlg. 

Owner — Geo.     Armstrong,     835     54th, 

Oakland. 
Architect — None. 
Day's  wcrk.  COST,  $2500 

(887)  W  TWENTY-FIRST  AVE  80  S 
E-30th,  Oakland.  One-story  5-rpom 
dwelling. 

Owner— Ben  H.  Johnsca,  2014  E-30th, 
Oakland. 

Architect None. 

Days  work.  COST,  $2000 


(888)     NO.  559     TWENTY-SEVENTH, 

Oakland.    Addition. 
Owner— Leonard  A.  Wilbur,  2659  Val- 

dez,  Oakland. 
Architect — None. 

Contractor— J.    H.    Skaggs.    536    44th, 
Oakland. 

COST,  $900 


(889)     NO.  2439  PERALTA  AVE.,  Oak- 
land.    Garage. 
Owner — J.  R.  .Millar,  Premises. 
Architect — None. 
Day's  work.  COST.  $800 


(890)     NO.     1558     THIRTY-FOURTH, 

Oakland.     Repairs. 
Owner — N.  Quinn,  Premises. 
Architect — None. 

Contractor^Fred      Hambleton,      1327 
13th  Ave.,  Oakland. 

COST,  $400 


(891)  NO.   4161      PENNIMAN     AVE., 
Oakland.    Addition. 

Owner — Mrs,  Bessie  McArthur,  Prem. 
Architect — None. 

Contractor — M.  J.  Myers.  —  High,  Okd 
COST,  $400 

(892)  KO.  1221     BROADWAY,     Oak- 
land.   Electric  sign. 

Owner — California  Optical   Co. 
Architect — ^None. 

Contractor — Novelty    Elec.    Sign    Co., 
165  Eddy.  San  Francisco. 

COST.  $400 


(893)     NO.     228     FIFTH,       Oakland. 

Alterations. 
Owner — Wm.  Bair.  215  5th,  Oakland. 
Architect — ^None. 
Day's  work.  COST,  $400 


(894)     W   FOURTH    405    N   Harrison, 

Berkeley.     One-story  factory. 
Owner— The  Steel  Tank  &  Pipe  Co.  of 

California,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $6000 


(895)     W  THE  AI^MEDA  800  N  So- 
lano  Ave..    Berkeley.     One-story   6- 
room  dwelling. 
Owner — Geo.     Friend     Co.,     Thousand 

Oaks.  Berkeley. 
Architect — •Noble    Newsom.    Thousand 

Oaks.  Berkeley. 
Day's  work.  COST.  $3400 


(896)  E  WAIATTT  bet.  Eunice  and 
Shattuck  Ave..  Berkeley.  One-story 
5-room  dwelling. 


Owner— D.  T.   Blethroad,   1732  Milvia, 

Berkeley. 
Architect — 'None. 
Pay's  work.  COST,  $2400 

(897)  NW  HEARST  AVE  &  SHORT, 
Berkeley.    One-story  5-room  dwlg. 

Owner— Chas.    A.    Werner,    2416    10th, 

Berkeley. 
Architect — None. 
Day's  work.  COST,  $1500 

(898)  NO.  1211  HEARST  AVE.,  Ber- 
keley.    Alterations. 

Owner — Edw.  Kalnin,  Premises. 

Architect — ^Ncne. 

Day's  work.  COST,  $1000 

(899)  SE  BLAKE  AND  ELLSWORTH 
Berkeley.    Alterations. 

Owner— H.   D.     Irwin,   3288     Adeline, 

Berkeley. 
Architect — ^None. 
Day's  work.  COST,  $500 

(900)  NO-  1132  PEARL,  Alameda. 
One-story  6-room  dwelling. 

Ov.-ner- G.  H.  Noble,  2206  Santa  Clara 

Ave.,  Alameda. 
Architect — None. 
Day's  v.'ork.  COST,  $2800 

(901)'    NO.    1127   VERSAILLES  AVE., 

Alameda.     One-story  6-room  dwlg. 
Owner— G.  H.  Noble,  2206  Santa  Clara 

Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $2600 

(902)  NO.  3252  CENTRAL  A\T:..  Ala- 
meda.    One-story   3-room    dwelling. 

Owner- J.   Henry     Nelson,  2239     San 

Antonio  Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $1500 

(903)  NOS.  1911-15  PACIFIC  AVE., 
Alameda.     Alterations. 

Owner — Mrs.     E.  M.  Beckmann,     1517 

Pacific  Ave.,  Alameda. 
Architect — None. 
Contractor — Conrad  Roth,  2117  Pacific 

Ave.,  Alameda. 

COST,  $500  each 

(904)  NO.  3335  PERNSIDS  BLVD., 
Alameda.    Garage. 

Owner — Mrs.  E.  L.  Helm,  Premises. 
Contrac'.or- A.   G.   Vollmar,   2217   San 
Jose  Ave.,  Alameda. 

COST,  $546 

(905)  NO.  b-jl  PAZ.a,  Alameda.  Ad- 
dition. 

Ov.n^r — Ed.  Lyons,  Premises. 
Architect — None. 

Contractor— F.  N.  Strang,  1405  Central 
Ave..  Alameda. 

COST,    $400 

(506)  LOT  23  BLK  4  Berkeley  Square 
Perkeley.  All  work  except  electric 
fixtures,  window  shades,  heating 
system  ce-'ent  walks,  wall  paper- 
•rg  p.ni  tinting  for  two-story  and 
basement  frame  dwelling. 

Owner — E.  L.     Loring.     324     Acheson 
Eldg.,  Berkeley. 

Archtect— James     W.   Plachek,     2014 
Shattuck  Ave.,  Berkeley. 

Contractor — Connor  &  Connor,  —  Ber- 
keley V/ay.  Berkeley. 

Filed  May  13.  '19.     Dated  .May  7,  '19. 

l?t  floor  io'sts  in  place $1500 

Poof  rlnngled  2500 

Readv  for  plaster .-. 1500 

Plartered   1300 
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Completed  and  accepted 3340 

Usual   35  days 3380 

TOTAL  COST,  $13,520 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.    Plans  and  specifications  filed. 


(907)  LOT  11  BLK  13  Lakeshore 
Highlands,  Oakland.  All  work  ex- 
cept plumbing  fixtures  and  furnace 
and  electric  fixtures  for  two-story 
frame  dwelling. 
Owner — Arthur  J.  and  Mabel  Matson, 

1077  61st,  Oakland. 
Architect — Julia    Morgan,    Merchants' 

Exchange  Bldg.,  San  Francisco. 
Contractor — Enoch  Tranmal,  854  54th, 

Oakland. 
Filed  .May  14,  '19.    Dated  May  14,  '19. 

On  3rd  day  of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $9132 
Bond,  none.  Limit,  as  soon  as  possible 
Forfeit,  none.  Plai.s  and  specifica- 
tions filefi. 


(908,      FORTY-SEVENTH    AVE    AND 
E-lOth,   Oakland.     One-story   Dutch 
stock  building. 
Owner — National  Lead  Co.  of  Califor- 
nia, American  National  Bank  Bldg 
San  Francisco. 
Architect — None. 

Contractor— H.  P.  Hoyt  &  Co.,  Monad- 
nock  Bldg.,  San  Francisco.  > 

COST,  $20,000 


(909)  E  WALKER  AVE  190  S  Cot- 
tage, Oakland.  One-story  5-room 
dwelling. 

Owner— L.  G.  Pfrang,  3520  Park  Blvd., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $3000 


(910)  N  BROOKDALE  AVE  300  W 
High,  Oakland.  One-story  4-room 
dwelling. 

Owner — E.  L.  Lawson,  4082  Brook- 
dale  Ave.,  Oakland. 

Architect — None. 

Day's  work.  COST,  $1400 


(911)  TWENTY-FOURTH  AND  HAR- 
rison   Blvd.,  Oakland.     Alterations. 

Owner— H.  0.  Harrison,  2800  Broad- 
way, Oakland. 

Architect — None. 

Contractor- A.  J.  McPhee,  2144  E-27th 
Oakland.  COST,  $500 


(912)   NO.  5G  YORK  DRIVE,  Piedmont 

Two-story  frame  dwelling. 
Owner — Peter  Black. 
Architect — None. 
Contractor — Fred  Peters. 

COST,  $4000 


(913)     S  TACOMA  bet.  The  Alameda 
and  Colu.sa,  Berkeley.     One-story  6- 
room  dwelling. 
Owner — Roy  Stalder. 
Architect — Noble     Newsom,   NW     Yo- 

semite   and   Crescent,   Berkeley. 
Contractor — Geo.    Friend    Co.,    Thous- 
and Oaks,  Berkeley. 

COST,  $3400 


(914)     NOS.      2070-72      UNIVERSITY 
Ave.    (rear).  Berkeley.     One-story 
concrete  storage  building. 
Owner — Williamson  &  Mason. 
Architect — -None. 

Contractor — I.   A.   Aymar,    1884   Alca- 
traz  Ave.,  Berkeley. 

COST,  $1500 


(915)     NO.  7  SHASTA  AVE.,  Berkeley 

Garage. 
Owner — C.  R.  Hunt,  Premises. 
Architect — None. 
Contractor — Fredricks. 

COST,  $4U0 


(916)     NO.     2215   BLAKE,     Berkeley. 

Alterations  and  additions. 
Owner— H.    H.    Donkin,    2218    Dwight 

Way,  Berkeley. 
Architect — ^None. 
Contractor — Harry   Smith. 

COST.  $400 


(917)     N    WOOLSEY    1«3    W    Deakio. 
Berkeley.     One-story  4-rooin  dwell- 


ing ^d  garage. 

B^J 


372C 


Owne^Josephine       Sampson, 
Telegraph  Ave.,  Oakland. 

Architect — None. 

Contractor— W.  S.  Sampson,  3720  Tele- 
graph Ave.,  Oakland. 

COST,  $2600 

(918)  N  DWIGHT  WAY  40  W  Curtis. 
Berkeley.  One-story  5-room  dwell- 
ing. 

Owner— Chester  S.  Nichols,  2449  66tli 
Ave.,  Oakland. 

Architect — None. 

Day's    work  COST,    $2000 


(919)     DWIGHT  WAY  AND  CURTIS, 

Berkeley.     One-story  5-room  iwlg. 
Owner— Chester  H.  .Nich&ls,  2449  66th 

Ave.,  Oakland. 
Architect — None. 
Day's    work.  COST,    $2000 


(920)     S  ALLSTON  WAY  80  E  Curtis, 

Berkeley.     One-story  4-room  dwlg 
Owner— Mike  Smith.  2440  9th,  Bk.y. 
Architect — None. 
Day's    work.  COST,    $1900 


(921)  SW  FORTY-THIRD  AND 
Webster,  Oakland.  One-story  6-room 
dwelling. 

Owner — E.   Ruebling,   4915  Telegraph 

Ave.,  Oakland. 
Architect — None. 
Contractor— I.  W.     Button,  347     63rd, 

Oakland.  COST,  $3350 

(922)  S  HANOVER  AVE  80  W  New- 
ton Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner— Miss     N.    Wallace,    1409     1st] 
Ave..  Oakland.  ■ 

Architect — None. 
Day's    work.  COST,    $3200 


(923)     W    NINTH    AVE    40    S    E-24lh.  I 

Oakland.     One-stoiy   5-room    dwlg. 
Owner— D.  F.  McGraw,  2335  9th  Ave..  ' 

Oakland. 
Architect — None. 
Contractor— C.    F.    Lodge,   54«9    Bond, 

Oakland.  COST,   ^2750 


(924)     S   EVERS   AVE   75   W   E-38th, 

Oakland.     One-story  3-room   dwlg. 

Owner     Henel  E.  Cujer,  2242  9th  Ave., 

Oakland. 
Architect — None. 

Contractor— L.  G.  Hudson.  3458  Fru't- 
vale  Ave.,  Oakland. 

COST.  $2200 


(925)     NO.   1505     LINDEN,     Oakland. 

Alterations. 
Owner — Leonard  Hauck,  Premises. 
Architect — None. 
Day's  work.  COST,  $500 


(926)     NO.      716    MANDANA      BLVIJ  . 

Oakland.     Garage. 
OwBer — E.  L.  Portland,  Premises. 
Architect — None. 

Contractor— L.     A.   Kern,   3646     17th. 
Oakland.  COST,  ^400 


(927)  E  ONE  HUNDRED-FIFTH  AV 
Oakland.  All  work  one  (1)  sand 
blast  foundation  ;  (2)  heroult  foun- 
dation;  (3)  two-story  brick  building 

Owner — Best  Steel  Casting  Co.,  Prem. 

Architect — None. 

Contractor^Frasier     &  Frasier,     180 
Jessie,  San  Francisco. 

Filed  May  16,  '19.    Dated  May  16,  '19. 

Elxcavation    completed $574.40 

Concrete    deposited 574.40 

Completed  and  accepted 349.60 

COST,  ?1498.40 

Payments  on  No.  2: 

Excavation    completed $1270.25 

Concrete    poured 1270.20 

Completed  and  accepetd 847.15 

COST,  $3387.60 

Paj-ments  on  No.  3: 
2n(l  floor  concrete  in  place..$1335.75 
Roof  &  steel  work  completed  1335.75 

Completed  and  accepted 890.50 

COST,  $3562.00 
TOTAL  COST,  $7000.00 

Bond,  none.     Limit,  35  days.     Forfeit, 

none.     Plans  only  filed. 


(928)     NOS.   533-535  JONES  being  W 
23  Lot  8  and  E  9  Lot  10  corrected 
Map  Jones  Tract,  Oakland.  All  work 
for  alterations,  repairs  and  addition 
(alter  2  flats  into  4  apartments). 
Owner — B.    Roberts,   Oakland. 
Architect — None. 
Contractor— H.  E.  Irish,  2214  Clement 

St..  Alameda.  - 
raed  May  16,  19.    Dated  May  14,  '19. 

Ready  for    lath $300 

Brown    coated   500 

Completed  and  accepted 535 

Usual  35  days 445 

TOTAL  COST.  $1780 
Bond.  $900.  Sureties,  L.  D.  Stockton 
md  Mark  W.  Quick.  Limit,  June  30. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(929)  E  LAWTON  A\T:  140  N  Hud- 
son, Oakland.  One-story  6-room 
dwelling. 

Owner— T.  Anderson,  553  37th,  Okd. 

Architect — None. 

Days  work.  COST,  $2500 


(930)     S  HAMPEL  125  E  Park  Blvd.. 

Oakland.     One-story  6-roora   dwlg. 
Owner — Grace  C.  Woodburn.  341  Alca- 

traz  Ave.,  Oakland. 
Architect — None. 

Contractor— Paul    E.   Woodburn,     341 
Alcatraz  Ave.,  Oakland. 

COST,  $3000 


(931)  S  MONTA-NA  280  W  Fruitvale 
Ave.,  Oakland.  One-storj-  5-room 
dwelling. 

Owner— John  Scott,  516  52nd,  Oakland 

Architect — ^None. 

Days  work.  COST.  $2400 


(932)     N  SANTA  CLARA  AVE  260  N 
Grand  Ave.,  Oakland.     One-story  4- 
room  dwelling. 
Owner — Mi.ss  Cathrine  Leorioni,  Santa 

Clara  and  Grand  Aves.,  Oakland. 
Architect — None. 

Contractor — Francis  Gold,   731  Cleve- 
land Ave.,  Oakland. 

COST,  $2000 


BUILDING  AND  BNGINBERING  NETWB 

(933)     NO.  290     GRAND  AVE.,     Oak- 
land.    Alterations. 
Owner — S.  Leber,  Premises. 
Architect — None. 

Contractor — A.  M.  Milwain.     607  37th, 
Oakland. 

COST,  $400 


BlILDIXG  COXTRACTS. 


(934)   NO.  835  E-EIGHTEENTH,  Oak- 
land.    Addition. 
Owner — Elizabeth  Keating,  Premises. 
Architect — None. 

Contractor — Geo.     W.      Nunes,      5430 
Dover,  Oakland. 

COST,  $500 


(935)     NO.  2415  PROSPECT,  Berkeley 

Alter  dwelling. 
Owner — ^Henr>-  L.  Day,  Hotel  Oakland 

Oakland. 
Architect — None. 

Contractor — Roy  0.   Long,  2146  Shat- 
tuck  Ave.,  Berkeley. 

COST.  $2500 


(936)  NO.  2226  ATHERTON,  Berkeley. 

Garagf 
Owner — Lester  W.  Hink. 
Architect — None. 
Contractor — Connor  &  Connor. 

COST,  $815 


(937)     NO.  15     HILLCRBST    COURT, 

Berkeley.     Alterations. 
Owner— E.  F.  Hall,  Premises. 
Architect — None. 

Contractor— J.  W.   Buskirk,  3215  35th 
Ave.    Oakland. 

CX)ST,  $500 


rO'.rPLETIOX  NOTICES. 


Alameda  Conntx. 


.May  10.  1919— LOT  41  and  S  10  Lot 

42  and  N  15  L<5t  42  and  S  20  Lot 

43  and  N  5  Lot  43,  all  Lot  44  and 
S  5  Lot  45  Blk  9  Map  Solano  Ave 
Terrace.  Okd.     Anna  H  Spring  to 

J  A  Pinkerton ..May   7.  1919 

May  13,  1919— S  SEVENTH  or  Rail- 
road Ave  oO  E  Henry  E  25xS  95-3, 
Okd.     Jean  Cebollero  to  Nelson  & 

Bauer ..Mav  12,  1919 

May  13,  1919— N  CENTER  350  W 
Shattuck  Ave,  Bkly.  H  C  Macau- 
ley  and  John  Lauffer  by  James  W 
Plachek  to  C  Tesdahl  .".May  12.  1919 


rjEXS  FILED. 

.Vlameda  Connty. 

Recorded  Amount 

.May.  12.  irtlO— W  FRANKLIN  100-6 
N  15th  100x150.  Okd.  W  J  Rigney 
(Oakland  Mantel  Co)  vs  J  .M  Dou- 
gan  Co,  Pacific  Telephone  &  Tele- 
graph  Co   $1557.65 

May  13,  1919— W  FRANKLIN  100-6 
N  15th  100x150  Okd.  Pacific  Build- 
ing Materials  Co  vs  Wni  J  Baccus, 
J  -M  Dougan  Co  and  Pacific  Tele- 
phone &  Telegraph  Co $28.15 

.May  14.  1919— \V  FRANKLIN  100.6 
N  15th  N  10O.\W  150,  Okd.  Pacific 
.Mfg  Co  vs  J  M  Dougan  Co,  and 
Pacific  Telephone  &  Telegraph  Co 
$743 

.May  16.  '.919— W  FRANKLIN  100-6 
N  15th  N  lOOxW  150.  Okd. I  W  P 
Fuller  Co  $1950;  P  F  Ellis.  $675 
vs  J  M  Dugan  Co  and  Pacific  Tel- 
egraph &  Telephone  Co 


Fresno   fonnty. 


NO.    1248     COLLEGE   AVE..     Fresno. 

Dwelling  and  garage. 
Owner— Mrs.  M.  E.  Partlow.  1244  Col-' 

lege  Ave.,  Fresno. 
Architect — ^None. 

Contractor— J.    R.  Church,   221   North 
"U"  St.,  Fresno. 

COST,  $2900 

NO..    1249   VAN   NESS   -\VE.,    Fresno. 

Dwelling  and  garage. 
Owner — May  Cardwell,  Fresno. 
Architect — None. 

Contractor— J.   R.   Church,   221   North 
"U"   St.,   Fresno. 

COST,  $2660 


LOTS  22  AND  23  BLK  2,  Vernon  Park, 

Fresno.    Frame  dwelling. 
Owner— H.   H.   '  Noble,   2231     Ivy  St., 

Fresno. 
Architect — None. 
Day's    work.  COST,    $2000 


LOTS  11  AND  14  BLK  1,  Sohm  Addi- 
tion, Fresno.    Frame  dwelling.. 
Owner— E.  A.  Belveal,  2404  White  St., 

Fresno. 
Architect — None. 
Day's  work.  COST,  $1200 


LOTS  5  AND     6  BLK  90.     Fairmont. 

Frame  dwelling. 
Owner— J.   W.  Steele,     1339     "J"   St., 

Fresno. 
Architect — None. 
Day's  work.  COST,  $1500 


S  23  LOTS  U,  19,  20  BLK  6.  Park 
Terrace.  Fresno.  Two  dwellings  & 
garages. 

Owner — G.  H.  Stivers."  3452  Illinois 
St..  Fresno. 

Architect — None. 

Day's  work.  COST.  $4000  each 

LOTS    14.    15.  16     BLK    39,     Fresno. 

Alter  front. 
Owner — Jim   Ryan,     536   Wilson     St., 

Fresno. 
Architect — ^None. 

Contractor— R.  F.  Felchlin.  616 
Rowell  Bldg.,  Fresno. 

COST,  $2800 

NO.  1929  FRESNO  ST..  Fresno.    Alter- 
ations. 
Lessee — Lewis      Electric      Co.,      1917 

Fresno  St.,  Fresno. 
Architect — None. 

Contractor — Dan  Blosser,  161  Black- 
stone  St.,  Fresno. 

COST,  $1250 


NO.  206  STROTHER  ST..  Fresno.     2nd 

floor  addition. 
Owner — J.  E.  Mitcher,  Fresno. 
Architect — None. 

Contractor — John  Harrison.  Fresno. 
COST.   $2000 

LOTS  9  AND  10  BLK  3.  Mark'ey-Vin- 
cent   Tract.    Fresno.       Two     frame 
dwellings  and  garages. 
Owner — 0.  L.  Markley.  1212  Van  Ness. 

Fresno. 
Architect — ^None. 

Contractor— C.  V.  Smith.  1055  "J"  St.. 
Fresno. 

COST.   $2000 


IX)T.     34.    East      Elmhurst.      Fresno. 
Frame  dwelling  and  garage. 


14 

Owner— M.  W.  Pearce,  1403  San  Pablo 

Ave.,  Fresno. 
Architect — ^None. 

(.ontiactor — Geo.     Walley,  12'     Diana 
St.,  Fresno. 

COST.    $3000 

LOT    5    S    17    OF     LOT    4    BLK     65, 

Fresno.       All    work    for     one-story 

brick  and  frame  garage. 

Owner — Henry   Brooks,   26U  Echo   St., 

1  resno. 
Architect — Coates   &   Travers,   Rowell 

Lldg.,  Fresno. 
■Contractor — D.  A.  Cowan,     415    Glenn 

Ct.,  Fresno. 
Fi.ed  May  6,  '19.    Dated  May  5,  '19. 

Brick  walls  scaffold  height 11500 

Brick  work  up  to  truss  line  and 

trusses   ready  to  set 2500 

Ro&f  and  floor  complete 2644 

When  completed  222« 

Usual   35  days 2577 

TOTABCOST,  |11,449 
Bond,  $5,150.  Sureties,  Wm.  Shaw  and 
E.  D  Edwards.  Limit,  60  days.  For- 
feit, ?10  per  day.  Plans  and  specifica- 
lions  filed. 


LOTS  23  AND  24  BLK  29,  Arlington 
Heights,  Fresno.  Frame  dwelling 
and  garage. 

Owner — C.  L.  Saylor,  3635  Iowa  St., 
1  resno. 

Arch  tect — None. 


Da^  '.s  work. 


COST,  $2700 


WIL-SON  TRACT  Lot  4  Blk  14,  Fresno 

Frame  dwelling  and  garage. 
Owner— A.  P.  Wilson,  1279  Wishon  St., 

Fresno.  , 

Architect — None. 

Contractor — Shorb  &  Meade,  Fresno. 
COST,  ?9,oao 


LOT3  23  AND  29  BLK  17,  Arlington 

Heights,  Fresno.     Frame  dwelling. 
Owner — Fred  Korcheu,   Fresno. 
Architect — None. 
Day's  work.  COST,  $2200 


LOTS   20  AND  21   BLK  27,  Arlington 

Heights, ifresno.    Frame  dwelling. 
Owner — H.  Koch,  Fresno. 
-Architect — None. 
Day's  work.  COST,  $2500 

LOTS     23  AND  24     ELK     2.  Fresno. 

Frare  dwelling. 
Owner— P.      Faretta,      1154    "B"      St., 

Fresno. 
Architect — None. 

Cor.trac;or— Frank    Santos,    1361    "B" 
St.,  Fresno. 

COST,  $3000 


LOT  SBLK  24  Alta  Vista  Tct.  Fresno. 

Frame  dwelling  and  shed. 
Owner — Frank  Adams,  Fresno. 
Architect — None. 

Contraclor— J.   R.   Church,^  221   North 
"U"  St.,  Fresno. 

COST,'  $3000 


LOT  6  N  17'<4  of  Lot  7  Merwin  Park, 
rre  -no.  Frame  dwelling  and  ga- 
rage. 

Own<r — John  Miller,  Fresno. 

A  rchitect — None. 

Contractor — E.   R.   Morris,  Fresno. 

COST,  $2700 


1  OJFPLETIOX  NOTT  'E. 


3r.\RIX  COUXTT. 


Reco.ded  Accepted 

Mav  13.  1919— FAIRFAX.  John  P 
Sinnott  and  wife  to  whom  it  may 
concern May  10,  1919 


BUILDING  AND  ENGIM3ERING  NEWS 
BUILDING  COXTRACTS. 


Sacramento   County. 


NO.    1026   FORTY-FIRST   ST.,   Sacra- 
mento.    Seven-room  dwelling. 
Owner— Mrs.  I.  Pickett,  1706  "G"  St., 

Sacramento. 
Architect — None. 
Day's  work.  COST,  $5900 


NO.  3971  FOURTH  AVE.,  Sacramento. 

Five-room  dwelling. 
Owner— R.    E.    Cannell,    406    Nicolaus 

Bldg.,  Sacramento. 
Architect — ^None. 
Day's  work.  COST,  $1900 


NO.  518  TWENTY -FOURTH  ST.,  Sac- 
ramento.   Five-room  dwelling. 
Owner — Geo.  Leiser,  Sacramento. 
Architect — None.  , 
Day's  work.  COST.  $2200 


NO.  2417  "E"  ST.,  Sacramento.     One- 
story  frame  dwelling. 
Owner — Wright  &  Kimbrough,  817  "J" 

St.,  Sacramento. 
Architect — None 
Day's  work.  COST.  $2100 


NO.  1550  THIRTY-EIGHTH  ST.,  Sac- 
ramento.    One-.=5tory  dwelling. 
Owner— A.  Schluckebier.  1830  "T"  St., 

Cacramento. 
Architect — ^None. 
Day's  work.  COST,  $3500 


NO.  1217  "K"  ST..  Sacramento.     Alter 

and  add  brick  front  to  garage. 
Ov.-ner— Kittie  E.  Veach,  1231  "L"  St., 

Sacramento. 
Architect — None. 
Contractor — Wm.  Murcell,  527-8  Ochs- 

ner  Bldg.,  Sacramento. 
Filed  Mav  12,  '19.    Dated  May  12.  '19. 
.  COST,  $3039.50 


NO.  2020  "J"  fiT.,  Sacramento.    Install 

bake  oven. 
Owner — A.  Amson,  Sacramento. 
Architect — None. 

Dav's  work.  COST,  $1100 

NO.    2001    SIXTH     ST.,     Sacramento. 

Alter  bakery. 
Owner — E.  E.  Nageles,  Sacramento. 
Architect — None. 
Day's    work.  COST.    $1800 


NO.    1627    TWENTirrrH    ST.,    Sacra- 
mento.    Remodel    Puilriinsr. 
Owner- Ike    Christie.    2617    "G"    gt., 

Sacramento. 
Architect — None. 
Day's  work.  COST.  $3000 


NO.  2040  THIRTi^-'^IXTH  PT.    Sacra- 
mento.   Frame  dwelling. 
Owner — W. 'J.   Long,   La  Verne   Apis., 

Sacramento. 
Architect — ^None. 
Day's  work.  COST,  $3200 

BlILniXi  (OXTR.VCTS. 


San  Joac|uhi  Tounly. 

NORTHERN      ADDITION    Map      "A." 

Stockton.     Six-room  fiarae  dwelling 

Owner— North  Stockton  ToAvn  Lot  Co.. 

Stockton. 
Architect — None. 
Day's  work.  COST,  $3000 

GUTTER  ST..  bet.  Mariposa  and  Mon- 
terev.   Stockton.     One-story   4-room 
dwelling. 


Owner — Stockton      Loan    Association, 

Stockton. 
Architect — ^None. 
Day's  work.  COST,  $2000 


OAK  ST.,  bet.  Stanislaus  and  Grant 
Sts.,  Stockton.  Frame  dwelling  and 
garage. 

Owner— F.  P.  Dobson,  27  W-Oak  St., 
Stockton. 

Architect — None. 

Day's  work.  COST,  $3100 


MAGNOLIA  ST.,  bet.  Stockton  and 
Baker  Sts.,  Stockton.  One-story  5- 
room  frame  dwelling. 

Owner — Harry  Barling,  Stockton. 

Architect — ^None. 

Day's  work.  COST,  $2800 


McCLOUD'S      ADDITION,      Stockton. 

Frame  dwelling. 
Owner — Andrew  Guyan,  Stockton. 
.Architect — None. 
Day^s  work.  COST,  $2019 


NO.  1407  N-EL  DORADO  ST.,  Stockton 

Remodel  building. 
Owner — M.   Friedberger,   327     E-Main 

St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $1200 


NO.    420   E-WEBER  AVE.,     Stockton. 

Remodel  btrUding. 
Owner — ^Orpha     A.     Marsh,     1025   N- 

Center  St.,  Stockton. 
Architect — iNone. 
Day's  work.  COST,  $2000 


NO.  36     NORTH  EL     DORADO     ST., 

Stockton.     Brick  oven. 
Owner — V.  R.  Thorp    Premises. 
Architect — None. 
Day's  work.  COST,  $2000 


APARTMENTS 

S   %    LOTS   9  AND     11   BLK   144     E 
Center,    Stockton.     Frame    building 
(4)   apartments. 
Owner— Mrs.  J.  S.  Silva,  1447  E-Main 

St.,  Stockton. 
Architect — ^None. 
Contractor — O.  H.  Chain,  Farmers'  & 

Merchants'   Bank  Bldg.,  Stockton. 
Limit,   90   days.  Cost,   $10,500 


FRA.ME  DWELLING 

PARK  ST.  bet.  Orange  and'  Argonaut, 
Stockton.  One-story  5-roora  frame 
dwelling  and  garage. 

Owner — Arthur  Paulson,  Stockton. 

Architect — None. 

Days  work.  COST,  $3400 

DWELLING 

SPERRY  ADDITION,  Stockton.  Five- 
room  dwelling. 

Owner— E.  R.  Scott,  Stockton. 

Architect — None. 

Day's  work.  COST,  $3000 

GARAGE 

AURORA    ST..   bet.   Weber   and   Main 

Sts.,  Stockton. 
Owner— H.    E.   Trelfall,    1538    N-Coni- 

merce  St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $18,450 


EUREKA,  Humboldt  Co.,  Cal.— On 
recommendation  of  Frank  Bachman. 
Inspector  of  the  State  Board  of 
Health,  the  City  Trustees  have  decided 
to  replace  the  Myrtle  avenue  sewer 
outlet  by  installing  2,000  feet  of  pipe 
at  an  estimated  cost  of  $2,500.  j 


ROAD  BEDS  WAXTED. 

N-AJ>A.  Xapa  Co.,  Cal.— Jas.  A.  Daly, 
County  Clerk,  has  been  instnjcted  to 
call  for  bids  for  the  construction  of 
a  concrete  roadway  on  easterly  ap- 
proach of  the  fi\'«-arch  bridge  east  of 
Yountville.  Bids  to  be  opened  June 
11th,  at  10  A.  M. 


ROAD  BIDS  REJECTED.    NEW  BEDS 
IVAXTED. 

SAN  ANDREAS,  Calaveras  Co.,  Cal. 
— The  County  Supervisors  received 
only  one  bid  for  the  construction  of 
the  Melones  Grade  ibetweeu  th«  Town 
of  Melones  and  Carson  Hill.  The  bid 
was  that  of  A.  J.  Reeder,  110  Jessie 
St.,  San  Francisco,  which  follows: 

Item  1.  For  all  excavation  of  every 
description,  without  classification,  in- 
cluding all  incidental  work,  .$.82%  per 
cubic  yard. 

Item  2.  For  all  '8  inch  corrugated 
iron  pipe  in'place.  Including  all  inci- 
dental work,  $2.25  per  lineal  foot. 

Item  3.    No  bid. 

Item  4.  For  all  Class  "A"  Portland 
cement  concrete  in  place,  including 
all  incidental  work,  ?24  per  cubic  yard 

Item  5.    Ko  bid. 

Item  6.  For  constructing  4  barbed 
wire  fence,  including  all  incidental 
work.  ?300  per  mile  of  fence. 

Item  7.    No  bid. 

Item  8.    No  t)id. 

Item  9.  For  constructing  the  Me- 
lones Grade,  complete,  in  accordance 
with  the  plans  and  specifications,  $22,- 
180.70. 

Item  10.  For  constructing  the  Me- 
lones Grade  in  accordance  with  the 
plans  and  specifications  exclusive  of 
gravel,  ?19,56S.70. 

The  bid  was  rejected  and  new  bids 
were  ordered  called.  A.  W.  Poe  is 
County  Clerk  and  W.  S.  Coulter, 
County  Engineer. 


BUILDINK>  ANn  ENGINEERING  NEWS 

STREET     AND     SEWER     BIDS 
WANTED, 

OAKLAND,  Cal.— Bids  will  be  re- 
ceived by  City  Clerk  L.  W.  Cumraings 
up  to  12  M.,  May  29th,  for  the  follow- 
ing work: 

That  Bryan  street  from  Peralta 
Avenue  to  the  W  line  of  the  "Fruit- 
vale  Electric  Road  Tract,"  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters.  3  feet  wide  ,  and 
paved  with  oil  macadam. 

That  a  vitrified  pipe  sewer  having 
an  internal  diameter  of  8  inches  be 
constructed  on  Virginia  Avenue  in  the 
vicinity  of  Courtland  Avenue. 

That  a  brick  manhole  with  cast  iron 
top  be  constructed  at  the  SW  end  of 
said  sewer;  also 

That  a  vitrified  pipe  lamphole  with 
cast  iron  top  be  constructed  at  the 
NE  end  of  said  sewer;  also 

That  "Y"  branches,  having  5-inch 
openings,  be  constructed. 


STEEL    ROLLING    DOOR    BIDS 
WANTED. 

SAN  FRANCISCO— Bias  will  be  re- 
ceived by  the  State  Board  of  Harbor 
Commissioners  up  to  June  oth,  11  A. 
M.,  for  furnishing  and  installing  steel 
rolling  doors  in  Bulkhead  "ftTiarf 
Building  for  Pier  41. 

Each  bidder  shall  submit  with  his 
bids  general  and  detailed  plans  and 
specifibations  showing  the  construc- 
tion and  arrangement  of  the  doors, 
guides,  frames,  brackets  and  operating 
mechanis:ii.  The  details  shall  be 
sufiiciently  complete  to  allow  the  Chief 
Engineer  to  determine  whether  the 
proposed  doors  are  in  accordance  with 
the  specifications  and  any  unsatisfac- 
tory or  incompleted  proposals  will  not 
be  considered  coniijlete  bids. 

Frank  G.  White  is  Chief  Kngincpr  of 
the  Harbor  Board, 


STREET  IMPROVEMENT  PLANNED. 

FRESxNO,  Fresno  Co.,  Cal.— The  City 
Trustees  have  adopted  a  resolution  of 
intention  to }  imprc(ve  Divisaderoi 
street  between  Glenn  avenue  and  "H" 
street  by  grading  and  paving  with 
4-in.  concrete  base  and  li/^-in.  bit- 
ulithic  surface. 


ROCK  CONTRACT  AWARDED. 

MERCED,  Merced  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  C.  E.  and  W.  Woods  of  Los 
Banos,  Cal.,  for  furnishing  Voarse 
rock,  the  quotation  being  60  cents  a 
ton  at  the  quarry,  the  rock  to  'be  fur- 
nished for  Los  Banos,  Trent  and  Volta 

CEMENT    CONTItACT    AWARDED. 

LODI,  San  Joaquin  Co.,  Cal.— The 
City  Trustees  have  awarded  a  con- 
tract to  the  Fuller  Lumber  Company, 
Lodi,  for  furnishing  and  delivering 
200  sacks  of  cement  at  $170  f.  o.  b. 
Lodi. 

Street    Work    Contract    Awarded. 

STOCKTOiN,  San  Joaquin  Co.,  Cal.— 
The  Clark  &  Henery  Construction  Co., 
38  S-Sutter  St.,  Stockton,  has  'been 
awarded  a  contract  by  the  City  Council 
for  paving  streets  in  North  Stockton 
lying  west  of  California  street,  on  its 
bid  oi  $19,362.63. 


CEMEST  AND  HIGHWAY  BIDS  RE- 
JECTED. 

MERCED,  Merced  Co.,  Cal.— All  bids 
for  construction  of  the  Merced-Chow- 
chilla  section  of  the  county's  proposed 
new  highway  system  have  bqen  re- 
jected by  the  County  Supervisors  as 
being  excessive.  Similarly  all  bids  for 
cement  were  rejected. 
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FOURTEEN     RESIDENCES   TO     BE 
BUILT. 

HOLTVILLE,  Imperial  Co.,  Cal.— 
A.  S.  Barnes,  431  Union  Oil  Bldg.,  I.K53 
Angeles,  is  preparing  plans  for  a  nun- 
ber  of  houses  to  be  built  in  Artesia 
Square  in  Holtville.  Among  the  own- 
ers of  lots  who  will  build  in  the  im- 
mediate future  are  the  following: 
Howard  T.  Jones,  J.  T.  Coyle,  M.  C. 
Blanchard,  F.  Roy  Thompson,  B.  S. 
Stewart,  Russell  Jones,  Dave  Vencil, 
E.  E.  Shacklett,  W.  E.  Kinney.  G.  M. 
Dotsou,  Harry  Howes,  0.  C.  Harris 
and  John  Baker.  The  houses  will  cost 
from  12000  to  $4000  each.  Dr.  R.  W. 
Ritter  has  started  the  erection  of  a 
concrete  blocli  residence.  Clark  Ox- 
ford has  started  the  erection  of  four 
houses  of  four  rooms  each. 


ROAD  PLANS  C03IPLETE. 


FAIRFIELD,  Solano  Co.,  Cal.— The 
County  Supervisors  have  approved 
plans  prepared  by  the  County  Engi- 
neer for  road  work  in  "Road  District 
Improvement  Suisun  No.  2,"  and  a 
resolution  of  intention  providing  for 
the  work  has  been  passed. 


BONDS. 

LOS  ANGELES,  Cal.— The  City  of 
Los  Angeles  will  vote  on  the  issuance 
of  $13. .500,000  power  bonds  on  June  3. 
Of  this  amount  $2,500,000  will  be  for 
the  construction  of  power  plant  No.  2 
in  San  Francisquito  canyon,  the  pro- 
posed Franklin  canyon  power  plant 
ad  municipal  power  development  in 
the  Owens  river  gorge.  The  remaining 
$11,000,000  will  be  for  the  purchase 
of  the  distributing  system  in  Los  An- 
geles of  the  Southern  California  Edi- 
son Company. 


INFERMART  AND  WARD  BUILDING 
CONTRACTS    AWARDED. 

OLYMPIA,  Wash.— The  contract  for 
constructing  an  infirmary  building  an-d 
female  ward  building  at  Sedro-Vvooley 
has  been  awarded  by  the  State  Board 
of  Control  to  the  Warrack  Construc- 
tion Co.,  Arcade  Bldg.,  Seattle  on  bids 
of  $89,530  and  $42,980  respectively. 
The  contract  for  the  heating  was  let 
to  Wenzler  &  Ward  of  Seattle,  at  $7,- 
643  and  $2,692  for  the  plumbing  to  C. 
L.  Hughes  at  $6,126  and  $3,732  and 
electric  work  to  NePage-McKinney 
Co.  of  Seattle  at  $2,640  and  $748. 


PAYING  W  ORK  PLANNED. 

LODI,  San  Joaquin  Co..  Cal.— The 
City  Trustees  have  passed  resolutions 
of  intention  providing  for  the  grading 
and  paving  of  Lodi  avenue  and  for  the 
re-establishment  of  grades  on  East 
and  West  Walnut  ?nd  on  E^st  Oak 
streets, 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


A/VOPk 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731 


141S  Harrison  St. 
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Telephone  Oakland  2181 

American  Excavating  Company 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


T.  L.  MYERS 


-CONTRACTORS- 

473  Fourteenth  Street 

Oakland,  Cal. 


Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
56)0  Mission  Street  San  Francisco 


FRED  H.  BOGGS 

INSURANCE 


CaARLKS  Dattd  Gbollb 


Phone  Gsrfleld  2872 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 
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JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 
Complete  Kitchen  and  Bakery  Outfits 

8:i0-941  Mission  Street  San  Francisco 


Reinhart  Lumber  and  Paining  Mili  Company 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  L^umber  Yard 

Dry  Kiln  Cspscity  10  Million  Feet  per  Annum 

Caneral  Mill  and  Cabinet  Work,  Stock  Doors,  Sash  Frames 

and  Mouldings. 


SAN     FRANCISCO 
PUBLIC     Llf=>=>'^='y 


•S.M  Per  Tcu- 


TelephoBe  DoiiKlaa  2S72 


P.Uiclioi  Ofiicc 
560  Mittion  Street 
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Nineteenth  Year,    No.  22 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


TROJAN]  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid^explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha^ving 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
SaQ  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Page  Two 


CABINET    MAKERS. 


Hunter,  R.  J.,  expert  cabinet  maker, 
2156  Telegrrap'h  Ave.;  dealer  in  ma- 
hog-any,  antoque  and  all  kinds  of 
furniture;  repairs  and  -poIiiShing-: 
Telephone   Oakland   273'5. 

iO<HKHKHKBKHWHKH«««H«HKHKfi; 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 

|f<HWKHKHKHKHKHKH>ttlKH«HK«H>2 
BOXDS. 

LOS  ANGELES.  Cal.— A  special 
election  will  be  held  June  24  in  Muni- 
cipal Improvement  District  No.  9,  San 
Fernando  Valley,  to  vote  on  the  is- 
suance of  $150,000  bonds  for  the  con- 
struction of  a  water  distributing  sys- 
teqi. 


BUILiDING  AND  BNGINISBRING  NBWB 

STREET   1V0RK    PLANXED. 

LODI.  San  Joaquin  Co.,  Cal.— The 
City  Trustees  have  decided  to  improve 
South  School  street  and  Pleasant  ave- 
nue. This  action  is  taken  upon-4:equest 
of  property   owners. 


BRIDiSE  AND  ROAD  BH>S  WANTED 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Bids  will  be  received  by  the  County 
Supervisors  up  to  June  10th,  12  M., 
for  the  construction  of  the  following 
work: 

For  a  road  between  Camp  Meeker 
and  Monte  Rio. 

A  reinforced  concrete  bridge  at  the 
Comstock  place  six  miles  south  of  this 
city  on  the  Petaluma  road. 

A  concrete  bridge  at  the  Peters 
ranch  on  the  road  between  Penngrove 
and  Sonoma. 


LOW   BIDDER  ON  FRESNO   SEMER 
WORK,  '    ... 

FRESNO.  Cal.— H.  Gould,  1022  27th 
street,  Sacramento,  submitted  the 
lowest  bid  to  the  City  Trustees  of 
Fresno  for  the  improvement  to  the 
sewer  system,  for  which  $200,000 
bonds  were  voted. 
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HARDWOOD  HEADQUARTERS 


ASH-BASSWOOD-BinCH 
AROMATIC   RED  CEDAR 

JCOTTONWOOD-EIM-HOLLV 
SOUTHERN  RED  GUM 
HICKORY-LAUREL- MAPLE 

.  OREGON  MAPLE-PLAIX  OAK 
-  QUARTERED  OAK  - 
WYBROCK  BENDING  OAK 
POPLAR-  -WALNUT 


WHITE  BROTHERS 


nd  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


The  next  lowest  hidders  were  the 
Federal  Construction  Co.  of  San  Fran- 
cisco and  John  Heafey  of  Oakland. 


BIDS    WANTED    FOR   LAYINti    BI- 
TUMEN OR  ASPHALT 

SAN  FRANCISCO.— Sealed  pro- 
posals are  inviteid  by  the  San  Fran- 
cisco Board  of  Park  Commissioners 
for  the  laying  of  30.000  square  feet 
more  or  less  of  bitumem  or  asphalt  one 
inch  thick  on  th;ree  double  tennis' 
courts  located  in  Golden  Gate  Park. 

Bids  close  Thursday,  May  22,  1919, 
at  noon. 

JAS.  BE  SUCCA, 
ers.  Park  Lodge,  Golden  Gate  Park. 
Secretary,  Board  of  Park  Commission- 


STREET  WORK  BIDS  REJECTED. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
-Considering  the  bids  too  high,  bids 
received  by  the  City  Council  for  the 
improvement  of  streets  in  the  south- 
east section  of  the  city  have  been  re- 
jected.   The  bids  were: 

Clark  &  Henery  Constr.  Co.,  cut  $.92; 
fiill,  $.20;  curb  and  gutter,  $.85;  side- 
walk, $.16%;   pavement,  $.18%. 

The  Federal  Constr.  Co.,  cut,  fl.OO; 
fill.  $.20;  curb  and  gutter,  $.85;  side- 
walk, $.17;  pavement,  $.189. 


PAYING  WORK  PLANNED. 

EMERYVILLE,  Alameda  Co.,  Cal.— 
An  ordinance  providing  for  the  paving 
of  Park  avenue  has  been  passed  by  the 
City  Trustees.  The  work  will  consist 
of  asphalt  pavement. 


SEWER  EXTENSION  PLANNED. 

-MODESTO,  Stanislaus  Co.,  Cal.— 
The  City  Council  is  considering  the  ex- 
tension of  the  sewer  system  through 
Block  No.  5  in  the  Riverside  Heiights 
District. 


PIPE  BIDS  WANTED. 

LODI,  San  Joaquin  Co.,  Cal.— At  the 
last  meeting  of  the  City  Trustees  the 
clerk  was  instructed  to  advertise  for 
bids  for  4000  feet  of  24-inch  sewer  pipe 
to  be  used  in  constructing  more  storm 
sewers  for  some  of  the  streets  to  be 
paved. 


A  $7,000,00«  MIRE  FENCE  PROJECT.  , 

i 
Unoflficially   it     is    reported  that     a 
wire  fence  8  or  10  gauge,  2  inch  mesh, 
10  feet  high  will  be  constructed  along  ■ 
the  Mexican  border  from  the  Atlantic 
to  the  Pacific.    The  cost  of  this  pro- 
'ject  is   estimated  roughtly   to  run  to  i 
about    $7,000,000,    there    being    about  j 
1500  miles  at  about  $100  per  foot.  j 

This  project  will  probably  be  j 
handled  through  Major  P.  G.  Cham-  ; 
berlains  office.  Camp  Travis,  Texas. 


BRIDGE  WORK  PLANNED. 

SEATTLE,     Wash.— The     Board     of  j 
Public  Works  has  passed  an  ordinance  j 
providing      $245,000    with      which      to  , 
finance  construction  of  the  10th  avenue 
N.    E.    bridge.     The    appropriation    is 
made  under  Ordinance  No.  39465. 


GOVERNMENT     WANTS  DAM     AND 
BRIDGE  BIDS. 


Department  of  the  Interior,  U.  S. , 
Indian  Service — Sealed  proposals  will 
be  received  at  the  office  of  the  super- 
vising engineer,  U.  S.  Indian  Service. 
Federal  Bldg.,  Los  Angeles.  Cal..  until  i 
June  2,  IfllO,  for  the  construction  of  a 
reinforced  concrete  diversion  datn  and 
bridge  on  the  Gila  River  in  Arizona, 
about  3  miles  east  of  Sacaton,  Ariz. 
For  further  information  address  Her- 
bert B.  Clotts,  Supervising  Architect. . 
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STREET   WORK   PL.iXS   ORDERED. 

OAKLAND,  Cal.~The  City  Council 
has  instructed  City  Engineer  Perry  F. 
Brown  to  proceed  at  once  with  the 
plans  and  specifications  for  street  im- 
provement work  which  will  entail 
an  expen<Jiture  of  approximately  $350,- 
000. 

General  improvement  of  -Thirty- 
eighth  avenue  from  East  Fourteenth 
street  to  Wattling  street,  a  distance 
of  three  blocks,  is  included  in  the  im- 
provements, together  with  five  blocks 
of  improvements  on  Thirty-seventh 
avenue  from  East  Fourteenth  street 
to  Post  street;  ten  blocks  on  East 
Tenth  street  froniTruitvale  avenue  to 
High  street ;  eighth  blocks  on  Twenty- 
third  street  from  the  Southern  Pacific 
right-of-way  to  the  estuary;  five 
blocks  on  Hopkins  street  from  Thirty- 
fifth  avenue  to  the  Fremont  tract  line; 
five  blocks  on  Thirty-fifth  avenue  from 
School  street  to  Hopkins  street;  three 
blocks  on  Forty-seventh  avenue  from 
East  Fourteenth  street  to  Southern 
Pacific  right-of-way. 

Storm  sewers  will  also  be  installed 
on  Ninety-eighth  and  other  avenues 
and  streets  in  the  Elmhurst  .di8trict| 


COSTRACTS    AWARDED    FOR    SAX 

FRA>'CISCO  STREET  I.HPROTE- 

JEE.NT. 

The  improvement  of  Delta  street  be- 
tween Visitacion  and  Sunnydale  ave- 
nues, by  grading;  the  construction  of 
concrete  curbs,  and  an  asphalt  pave- 
ment. 


Awarded  to  Jas.  M.  Smith.  407  11th 
Street. 

The  improvement  of  Cre.scent  Ave., 
between  Andover  and  Prentiss  streets. 
by  grading;  construction  of  concrete 
curbs;  artificial  stone  sidewalks;  brick 
catchbasins;  8-inch  vitrified,  salt- 
glazed  ironstone  pipe  sewers,  a  full 
width  vertical  fiber  brick  pavement; 
14-foot  central  strip  of  vertical  fiber 
brick  pavement  and  an  asphalt  pave- 
ment. 

Awarded   to   Blanchard,   Crocker   & 
Howell,  58  2nd  St. 
(27276  and  27417)    1st  report  Apr.  16; 


PATIXG  COXTRACT  AWARDED. 

FRESNO,  Fresno  Co.,  Cal.— The  Cal- 
ifornia Road  &  Improvement  Com- 
pany, Bank  of  Italy  Bldg.,  Fresno,  was 
awarded  contracts  for  the  improve- 
ment of  Piatt  avenue  between  Fifth 
and  Twelfth  streets,  Kerchoff  avenue 
between  Eighth  and  Twelfth  streets, 
and  Balch  between  First  and  Sixth 
streets. 


HIGHWAY  BOXDS. 

SA.s  DlEGO.  Cal. — Petitions  have 
been  filed  with  the  County  Supervisors 
asking  for  the  construction  of  a  $2,- 
500,000  highway  system,  the  routes  to 
be  determined  by  a  commission  com- 
posed of  Col.  Ed  Fletcher,  John  Gillons 
and  Sherw^ood  WTieaton.  Bond  elec- 
tion will  be  called  after  July  1. 

BIDS   WANTED   FOR  BRIDGES. 

SAN  FRANCISCO.— All  bids  receiv- 
ed by  the  Bureau  of  Public  Roads,  U. 
S.  Department  of  Agriculture,  886 
Mills  Bldg.,  San  Francisco,  on  May 
12th  for  the  construction  of  two 
bridges  were  rejected  and  new  bids 
called  to  be  opened  on  May  29th,  1919. 

Constructing  the  Suspension  Bridge 
over  the  Trinity  River  on  the  Haw- 
kins Bar  Road,  located  in  the  Trinity 
.National  Forest. 


For    constructing    a    timber    truss 
bridge  over  the  Salmon  River,  4  miles 
below   Forks  of  Salmon,   in   the  Kla- 
math National  Forest. 
127608  and  27609)     1st  report  Apr.  25; 

2ndi  May  12,  1919.    E 


PATIXG  CONTRACT  AWARDED. 

NORTH   BEND,  Ore.- The   contract 
for  the   improvement  of  South   Sher- 


man avenue  and  other  streets  on 
Porter  Hill  by  concrete  walks,  has 
been  awarded  by  the  City  Council  to 
the  Scandia  company  on  its  bid  of 
$50,930.33,  on  two-course  concrete. 


PATIXG   BIDS   W.AXTED. 

VANCOUVER:  Wash.— Bids  will  be 
received  by  the  County  Commissioners 
of  Clark  County,  Vancouver,  Wash.,  up 
to  June  7th,  10  A.  M.,  for  the  paving 
of  the  Sara-Ridgefield  road.  The 
paving  will  cover  a  distance  of  6% 
miles.  J.  L.  Garrett  is  County  Audi- 
tor. 

WOODEX   BRIDGE    Pl.AXXED. 

EUREKA,  Humboldt  Co.,  Cal.— On 
recommendation  of  County  Engineer 
A.  J.  Logan  the  Supervisors  have 
ordered  the  construction  of  a  wooden 
bridge  connecting  Scotia  with  the  rail- 
way station. 


ROAD  CONTRACT  AWARDED. 

EUREKA.  Humboldt  Co.,  Cal.— 
Elsemore  &  Jacobs  of  Eureka  have 
been  awarded  the  contract  to  grade, 
ditch,  furnish,  place  culverts  and  put 
in  shape  for  concrete  the  road  between 
Fernbridge  and  Ferndale,  by  the  Board 
of  Supervisors.    The  bid  was  $12,855. 

This  piece  of  road  is  3.85  miles  in 
length. 


APPROPRIATE   FUNDS  FOR   ROAD 
WORK. 

SaNTA  ROSA,  Sonoma  Co.,  Cal.— 
The  Sonoma  County  Supervisors  have 
appropriated  $2,000  with  which  to  ina- 
pi-ove  the  Hickman  Hill  Road.  The 
funds  will  be  expended  under  the  su- 
pervision of  I.  C.  Hickman,  the  road- 
overseer  in  that  district.  The  road 
will  be  improved  between  Hickman 
Hill  and  the  Noble  Plac^. 


Bn>S  WAXTED  FOR  MACHINE  SHOP 
AND  GARAGE. 

HOLTVILLE.  Imperial  Co.,  Cal.— 
Unitl  2  P.  M.,  June  5.  bids  will  be  re- 
ceived by  the  Trustees  of  the  Holt- 
ville  Union  High  School  District  for 
the  erection  of  a  machine  shop  and  a 
garage  in  accordance  with  plans  on 
file  in  the  oflRce  of  the  principal  of  the 
high  school.  Certified  check  for  5  per 
rent  required  with  each  bid.  R.  O. 
Kendall,  Secretary. 
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ADVANCE     NEWS 

Official  Proposals,  Etc. 


To  be  Done  by  Days  Work. 

RESIDENTE  Cost,   $5,500 

SAN  FRIANCISCO".  26th  Avenue  near 
California  Street. 

Two-story  and  'basement  frame  resi- 
dence (7  rooms  and  garage.) 

Owner- — G.  F.  Barnett. 

Architect — Miss  Ida  McCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Prepared. 

RESIDEINCE  Cost,  $5,500 

SAN  FRANCISCO.  Plymouth  Avenue, 
68x113. 

One-story  and  ibasement  frame  resi- 
dence (5  rooms  and  basement  ga- 
rage. 

Owner — ^Withheld. 

Architect— Miss  Ida  iMcCain,  318  Kear- 
ny St.,  San  Francisco. 


Plans  Being  Prepared. 

BERKELEY,  Alameda  Co.,  Cal.  North- 
brae. 

BUNGALOW  Cost,  $4,000 

One-story  G-room  frame  bungalow. 

Owner-^E.  M.  Williams. 

Architect— H.  C.  Baumann,  251  Kearny 
St.,  San  Francisco. 


To  be  Done  by  Day  Labor. 

SHED  EXTENSION  Cost,  $ 

LODI,  San  Joaquin  Co.,  Cal.    Elm  St. 
Shed      extension,      160x50.      Concrete 

foundation  and  floor. 
Owner — Earl  Fruit  Co.,  Lodi,  Cal. 
Architect — 'None. 


To  be  Done  by  Day's  Work. 
APARTMENTS  Cost,  $12,000  each 

SAN  FRANCISCO.      E  Arguello  Blvd. 

bet.  California  and  Euclid  Avenue. 
Two  2-story  frame  apartment  houses. 
Owner— H.  H.  Helbush,  75  Sutter  St., 

San  Francisco. 
Architect— E.  E.  Young,   251     Kearny 

St.,  San  Francisco. 
Mr.  Helbush  has  two  other  apart- 
ment houses  now  under  construction 
on  the  east  side  of  Arguello  Boulevard 
1«9  and  198  S  of  California  street.  The 
same  plans  will  be  used. 


Plans   Being  Figured. 
THEATRE,  ETC.  Cost,  $40,000 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Two-story    brick   theatre   and   store^ 

ibuilding  (4  stores). 
Owner — E.  Enea  &  Bros.,  Pittsburg. 
Archit-ect — A.  W.  Cornelius,  Merchants 

National  Bk.  Bldg.,  San  Francisco 


Plans  Being  Figured. 
ALTERATIONS  Cost,   $6,000 

SAN  FRANCISCO.     No.  441  Broadway 
Alter  two-story  brick  store  and  hall 

building      (steel     trussesi;     alter 

front  and  roof). 
Owner — Withheldd. 
Architect— ^Paul  F.     De  Martini,     2123 

iPowell  St.,  San  Francisco. 


Plans   Being   Prepared. 
RESIDENCE  Cost,  $8;500 

FRESNO,  Fresno  Co.,   Cal. 
Duplex  frame  and  plaster  residence. 
Owner — Mrs.  Emma  L.  White. 
Architects — Glass     &     Butner,     Cory 
Bldg.,  Fresno. 


Plans  Being  Prepared.     Bids  Will  be 

Taken  in  10  Days. 
PACKING  HOUSE  Cost,  $75,000 

HANFORD,  Cal. 
One  and  two-story  reinforced  concrete 

packing  house. 
Owner — ^^Peach  Growers'  Association. 
Architects — Glass     &     Buttner,     Cory 

Bldg.,  Fresno. 
Foundations  are  50%  completed. 


Plans    Being    Prepared.      Ready    |fo| 

Figures  in  Two  Weeks. 
BUNGALOW  Cost,  $5,000 

NEAR  MADERA. 
Two-story  frame  bungalow. 
Owner — Brook  Mordicai. 
Architects — Glass     &     Butner,     Cory 

Bldg.,  Fresno. 


Plans  Being  Prepared. 

STORE  &  OFFICES  Cost,  $10,000 

CUTLER,  Tulare  Co..  Cal. 

Two-story  brick  store  and  office  build- 
ing, 60x70. 

Owner— Withheld. 

Architects — Glass  &  Butner,  Cory 
Bldg.,  Fresno. 


Plans   Being  Prepared. 

HOTEL,  ETC.  Cost,  $ 

24  MILES  SOUTH  M^EST  OF  FRESNO 

New  town  site. 
Hall  and  store,  moving  picture  theatre 

hotel  addition,  etc. 
Owner — ^San     Joaquin     Valley     Farm 

Lands  Company. 
Architect — E.  Mathewson,  Cory  Bldg., 

Fresno. 

A  new  town  site  is  being  planned  by 

the   San   Joaquin   Valiey   Farm   Lands 

Co.    The  work  to  be  done  at  this  time 

consists   of   one    two-story    reinforced 


concrete  hall  and  store  building  to  cost 
$70,000,  size  50x150;  a  bank  building, 
40x100;  a  moving  picture  theatre,  and 
addition  to  a  hotel  to  cost  1100,000. 

f 

Ready  For  Figures. 
GARAGE  Cost,  $25,000 

FRESNO,  Cal.  "I"  and  Tuolumne  Sts. 
One-story   reinforced  concrete  garage 

83x150. 
Owner — California  Motor  Sales  Co. 
Architect — E.  Mathewson,  Cory  Bldg., 

Fresno. 


Plans  Being  Prepared 

FACTORY  Ccst,  $75,000 

FRESNO,  Fresno   Co.,  Cal.,     "L"   and 

Los  Angeles  Streets. 
One  and  two-story  reinforced  concrete 

baking  factory. 
Owner — San  Joaquin  Baking  Co. 
Architects — Glass       &     Butner,     Cory 

Bldg..  Fresno. 
The   two-story  part   will   be   160x86. 
The  entire  structure  including  the  one 
story   portion   will  b     280x145. 


Cost,  $15,000 


Completing  Plan.s. 

SCHOOL 

EASTIN,  Cal. 

One-story  2-room  and  auditorium 
frame   school    (Colonial  style). 

Owner — Eastin  School  District.  Ma- 
dera Co.,  Cal. 

Architect — E.  Mathewson,  Cory  Bldg., 
Fresno. 


Plans   Being     Prepared.       Excavating 

Contract  Awarded. 
WHOLESALE  BLDG.        Cost,  $170,000 
SAN    FRANCISCO.      N    Mission    E    of 

First  Street. 
Six  or  nine-story  and  basement  con- 
crete wholesale  building. 
Owner — Dalziel  Estate.  55S  Mission  St., 

Lessee,  D.  N.  c&  K.  Walter  &  Co. 
Engineers — Palmer     &     Peterson,  681 
Market  St.,  San  Francisco. 
Plans  will  go  out  for  general  figures 
as  soon  as  they  are  complete. 

Excavating  awarded  to  Sibley  Grad- 
ing &  Teaming  Co.,  284  Dolores  St  . 
San  Francisco. 


Funds  Being  Raised. 

HOTEL  Cost,  $250,001) 

-MARYSVILLE.  Yuba   Co.,   Cal.     Fifth 

and  "E"  Streets. 
Four-story  concrete  hotel   building. 
Owner — Coit  Investnient  Co.,  306  lltli 

St.,  Oakland. 
.■\rehitect— Not   Selected. 


Keady  for  Figures  ia  10  days. 
RESIDENCE  Cost,  |17,000 

FRESNO,  Cal.     Porter  Tract. 
Two-story  frame  and  plaster  exterior 

residence. 
Owner — Mr.  Shipp. 
Architects — Coates   &   Traver.   Rowell 

BIdg.,  Fresno. 
This  residence  will  be  designed  in 
the  Colonial  style  of  architecture; 
plaster  exterior,  interior  finish,  white 
enamel,  hot  water  heater,  hot  ^i^ 
heating  system,  hardwood  floors. 


Ready  for  Figures  in  Three  Weeks. 
RESIDENCE  Cost,?   10,000 

DINTJEA,  Tularfe  Co.,  Cal. 
Two-story  frame  residence. 
Owner — Mr.  Barr. 

Architects — Coates   &   Traver,   Rowell 
Bldg.,  Fresno. 


Plans  Being  Prepared  Ready  for  Fig- 
ures in  One  Month. 

RESIDENCE  Cost,   ?11,000 

REEDLEY,  Fresno  Co.,  Cal. 

Two-story  frame  residence. 

Owner — S.  G.  Footelian. 

Architects — Coates  &  Traver,  Rowell 
Bldg..  Fresno. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $5,000 

CLOVIS,  Fresno  Co.,  Cal. 
One-story  brick  residence. 
Owner — G.  Matteoda. 
Architects — Coates   &   Traver,   Rowell 
Bldg.,  Fresno. 


Plans  Being  Figured.  Bids  Close  June 
2,  1919,  at  10  A.  M. 

BARRACKS,  ETC.  Cost,  $1,500,000 

to   12,000,000. 

MEXICAN  BORDER. 

997  buildings  of  brick,  frame  and 
adobe! barracks,  mess  halls,  guard 
houses,  stables,  etc)  including 
plumbing,  heating,  gaspiping  and 
sewer  connections,  etc. 

Owner — United  States  Government. 

Architect — United  States  Government. 
Plans  may  be  obtained  from  Major 

P.      G.      Chamberlain,      Constructing 

Quartermaster,    Camp    Travis,    Texas, 

on  deposit  of  $50. 

The  buildings  will  be  erected  at  the 

following  places: 

Brownsville,    San    Benito,    Ringold, 

Roma,  Eagle  Pass,  Huachuca,  Merfa, 

Indio,  -Lewis,    Spring,    Sierra    Ranch, 

Holland    Ranch,   Nogales,   Corbertson 

Ranch,   Naco,   Douglas,   Columbus,   El 

Paso,  et  als. 


Plans  Being  Prepared. 
APART.MENT3  Cost,    $35,000 

SAN  FRANCISCO.     S  Pine  Street  bet. 

Powell  and  Stockton  Streets. 
Three-story      and     tosement      frame 


BUOJilNG  AND  ENGINEERING  NETH'S 

apartment   house   (50   rooms  21   2 

and  3  room  apts.) 
Owner — E.  A.  Janssen,  Hearst  Bldg., 

San  Francisco. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  San  Francisco. 


Plans  Being  Prepared. 

HOTEL  Cost,  $125,000 

TULARE,  Tulare  Co.,  Cal.     SW  Kern 

and  "L"  Streets. 
Concrete  and  mill  construction  hotel. 

100  rooms. 
Owner— Tulare  Hotel  Co.,  Tulare,  Cal. 
Architect — Ernest     J.  Kump,     Rowell 

Bldg.,  Fresno,  Cal. 
1st  story  will  be  of  reinforced  con- 
crete .and  3  addttional  stories  of  frame 
with  brick  veneer.     Baths  or  showers 
and  toilets  for  every  room. 


Plans  to  be  Prepared. 

APART.MENTS  Cost,   approxi- 

mately $20,000. 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Cor.  Cumberland  and  Fourth  Sts. 

Two-story  brick  store  and  apartment 
building,  60x&5. 

Owner — ^Linschei'ds  Bros.  Model  Groc- 
ery, Pittsburg,  Cal. 

Architect — A.  W.  Cornelius,  Merchants 
National  Bk.  Bldg.,  San  Francisco. 


Work  to  be  Started  Shortly.  Bids  Re- 
ceived. 

APART.MENTS  Cost,  $ 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
Cor.  Second  Avenue  and  Railroad 
Stareet. 

Two-story  and  basement  frame  8  3- 
room  apartments,  50x43. 

Owner — C.  Cautiello  of  the  Viscuso 
Hardware   Co.,   Pittsburg,   Cal. 

Architect — 'Not  Given. 


Plans  Being  Figured.    Bids  Close  May 

23,  1919. 
HALL  &  STORES  Cost,  $10,000 

BAY  POINT,  Contra  Costa  Co.,  Cal. 
Two-story  frame  and  brick  veneer  hall 

and  stores. 
Owner — Carpenters'  Union,   Local   No. 

2046,  Bay  Point,  Cal. 


Plans  Being  Prepared. 
SCHOOL  Cost,  $25,000 

CENTER\aLLE,  Alameda  Co.,  Cal. 
One-story  brick  and  terra  cotta  school 

(2  rooms  and  auditorium.) 
Owner — City  of  Centerville. 
Architect — Ernest     J.     Kump,  Rowell 

Bldg.,  Fresno,  Cal. 
NOTE: — Bond  issu«  now  being  pre- 


BIDS  WANTED  FOR  FRUIT  SHED. 

(Official) 
FLORIN,     Sacramento   Co.,     Cal. — 
Bids  wanted  on  fruit  shed  40x120  feet 
at  Florin.    For  plans  and  specifications 


apply  Florin  Fruit  Growers'  Associa- 
tion, Florin,  Cal.  H.  Wei(Unann,  Man- 
ager. 


Cost,  $80,OOP 


Plans  Being  Prepared. 

ADDITION 

MESA,  Arizona. 

Brick  addition  to  high  school  12  rooms 
and  an  auditorium. 

Owner — 'Mesa  High  School  District. 

Architect — Norman  F.  Marsh,  Broad- 
way-Central Bldg.,  Los  Angeles. 


Plans  Ready  for  Figures. 

ALTERATIONS  Cost,    $ 

SAN  FRANCISCO.    Grant  Avenue  near 

Post  Street. 
Alter  store  (new  fronts,  fixtures,  etc.) 
Owner — Withheld. 
Architect — Bliss     &     Faville,    Balboa 

Bldg.,  San  Francisco. 


Plans  Prepared. 

D'U'ELLING  Cost,   $2,300 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Jefferson  Street  bet.  Hunter  and 
El  Dorado  Streets. 

One-story  and  basement  frame  dwell- 
ing. 

Owner — L.  Delucchi. 

Architect — P.  L.  Sala,  Commerical  & 
Savings  Bank  Bldg.,  Stockton. 


San     Francisco  Street    ImprOTement 
Contract  Awarded. 

For  the  improvement  of  Beaoh  St. 
between  Taylor  and  Jones  streets  by 
grading;  consitruction  of  granite 
curbs;  2  brick  manholes;  4  brick 
calcUljasins;  6-foot  central  strip  of  ar- 
tificial stone  sidewalk,  and  an  asphalt 
pavement. 

Awarded  to  J.  G.  Harney,  Paclfl- 
Bldg., 


Cost,  $20,000 


Plans  Being  Figured. 

GARAGE 

TILLAMOOK,  Oregon. 

One-story  and     basement     reinforced 

concrete  garage,  105x43. 
Owner — Ackley  &  Miller.  Tillamook. 
Architects — Stokes  &  Zeller,  Chamber 

of  Commerce  Bldg.,  Portland. 


Estimates  Being  Prepared. 
LOFT  BUILDING  Cost,  $150,000 

SAN  FRANCISCO.  Location  Not  Given 
Four-story    and    basement    reinforced 

concrete  store  and  loft  building. 
Owner — Withheld. 
Architect— Chas.    W.    McCall,    Central 

Bank  Bldg.,  Oakland. 

Ready  for  Figures  Saturday. 

APARTMENTS  Cost,  $37,500 

OAKLAND. 

Three-story   frame   apartment     bouse 

61  room  (2  and  3-room  apts). 
Owner — Withheld. 


Architect— C.   W.   McCall,  Ceutial   Bk. 
Bldg.,  Oakland. 


Cost,  $72,500 


Plans  Being  Prepared. 

APARTMENTS 

VALLEJO,  Cal. 

Four-story    and    basement    reinforced 

concrete  stores  and  apartments. 
Owner — Harry  Handlery. 
Architect — B.     J.  Joseph.     New     Call 

Bldg,  San  Francisco. 

Plans  Being  Figured. 

WAREHOUSE  Cost,  $ 

SAN  LEANDRO,  Alameda  Co.,  Cal. 

One-story  brick  and  frame  warehouse, 
150x300. 

Owner— California  Packing  Cptn. 

Engineer — Philip  Bush,  101  Califor- 
nia St.,  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIONS      Cost,  .|5,000  to  $10,- 

000  each. 
SAN  FRANCISCO. 
Store   fronts   and     fixtures,   etc.,     for 

altering  6  different  stores. 
Owner — Withheld. 
Architect — Bernard    J.    Joseph  ,  New 

Call  Bldg.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  June 
11,  1919,  9  A.  il. 

ADDITION  Cost,  % 

LOS  ANGELES.     No.  131  W-30th  St. 

Two-story  and  basement  brick   addi- 
tion to  school,  G5x85. 

Owner — City  of  Los  Angeles. 

Architect — Norman  F.  Marsh,   Broad- 
way Central  Bldg.,  Los  Angeles. 
Plans  on  file  with  the  Secretary  of 

the  Board  of  Education,  730  Security 

Bldg. 


rtans  Completed.  Bids  to  be  Called 
Shortly. 

LABORATORY  Cost,    $130,000 

CORVALLIS,  Oregon. 

Two-story  and  basement  brick,  mill 
and  concrete  experimental  labora- 
tory (engineering),  56x220. 

Owner — Oregon  Agricultural  College, 
Corvallis,  Oregon. 

Architect — John  V.  Beunes,  Chamber 
of  Commerce  Bldg.,  Portland. 


Plans  Being  Figured. 

LIBRARY. 

DELANO,  Kern  Co.,  Cal. 

Branch  County  Library. 

Owner — County  of  Kern. 

Architect — Not  Given. 


Cost,  $5,000 


Building  Permit  Granted. 
WAREHOUSE  Cost,  $15,000 

REDDING,  Shasta  Co.  in  the  railroad 

reservation. 
One-story    concrete    warehouse,    200x 

100. 
Owner- — Diamond   Match   Co.,   Chico. 


BUILDING  AND  ENGINEERING  NEWS 

Architect — Engineering  Dept.   of  Dia- 
n;ond  Match  Company. 


Plans  Being  Figured.    Bids  Close  June 

11.  1919,  9  A.  M. 

SCHOOL  Cost,    $ 

LOS  ANGELES.     No.  1822  E-7th  St. 
One  and  two-story  brick  school,  220x 

132. 
Owner — City  of  Los  Angeles. 
Architects — Allison      &      Allison,    730 

Security  Bldg.,  Los  Angeles. 
Plans  on  file  with  the  Secretary  of 
the  Board  of  Education,  730  Security 
Bldg.,  Los  Angeles.  Bids  will'  be 
taken  separately  for  the  general  work, 
plumbing  and  heating. 


Completing  Plans. 

RESIDENCE  Cost,  $40,000 

SAN  FRANCISCO.  N  VallBjo  Street, 
bet.  Baker  and  Lyon. 

Two-story  and  basement  frame  resi- 
dence and  garage,  about  12  rooms. 

Owner — Withheld. 

Architect— J.  H.  Powers.  460  Mont- 
gomery St.,  San  Francisco. 


Plans   Prepared. 

WAREHOUSE  Cost,  $ 

ANAHEIM,  Orange  Co.,  Cal. 

Reinforced  concrete  and  interlocking 
tile  warehouse  and  garage,  75x85. 

Owner — Sperry  Flour  Co. 

Architects — Shepherd  &  Hanim,  Cen- 
tral Bldg.,  Pasadena. 


Plans  Being  Prepared. 

LODGE  AND  STORE  BUILDING 

Cost,  $50,000. 
HEPPNER.  Oregon. 
Two-story   and  basement   brick   lodge 

and  store  building,  60x126. 
Owner — Elks  Lodge  of  Heppner. 
Architect — John    V.    Bennes,   Chamber 

oif  Commerce  Bldg.,  Portland. 


Plans  to  be  Prepared. 

BANK    BUILDING  Cost,    | 

SANGER,   Fresno   Co.;   Cal.     Site   yet 

to  be  Selected. 
Bank  building,  4i5x90. 
Owner — First  National  Bank  of  Sanger 

Sanger,  Cal. 
Architect — Not  Selected. 


Plans  Being  Prepared. 

COLD  STORAGE  PLANT 

Cost,  between  $25,000  and  $30,000. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
Corner  Walker  and  Second  Streets 

Cold  storage  plant  and  warehouse. 

Owner — Co-Operative  Cold  Storage 
Plant,  C.  W.  Knickerbocker,  Man- 
ager, Watsonville,  Cal. 

Architect^Ralph  Wyckhoff,  Watson- 
ville, Cal. 


Plans  Being  Prepared.  Ready  for 
Figures  June  15,  1919. 

GARAGE  Cost,   $15,000 

CHICO,  Butte  Co.,  Cal. 

Two-story  Class  "C"  reinforced  con- 
crete garage. 

Owner — Mark  Wood. 

Architect — Chester   Cole,   Chico,  Cal. 


Plans  Prepared. 

OFFICE  BLDG.,  ETC  Cost,  $ 

LANCASTER. 

One  and  two-story  brick  store,  office 

and     lodge   building,     60x150      (6 

stores  and  12  offices.) 
Owner — Withheld. 
Architects— Train     &     Williams,     225 

Exchange  Bldg.,  Los  Angeles. 


Cost,  $4,000 


Plans   Being   Prepared. 

RESIDENCE 

CHICO,  Butte  Co.,  Cal. 

Two-story  and  basement  frame  resi- 
dence (6  rooms). 

Owner — Mr.  Urquhart  Cr.  Miller  Auto 
Co.,  Chico,  Cal. 

Architect — Chester  Cole,  Chico,  Cal. 


Plans  Being  Prepared. 

WAREHOUSE  Cost,  $ 

STOCKTON,     San    Joaquin    Co.,  Cal. 

Jlormon  Channel. 
Brick  or  concrete  warehouse,  200x200. 
Owner — Wagner     Leather     Co.,  E.^C. 

Wagner,  President,  Stockton,  Cal. 
Architect — Engineering  Dept  of  Owner 
NOTE: — Type  of  construction  has  not 
been  decided  upon. 


To  be  Done  by  Days  Work. 
ALTERATIONS  Cost,  $6,000 

SAN  FRANCISCO.    Central  Avenue. 
Alter    three-story    frame    flats    into    6 

apartments    (3   3-rm   and  3  4-rm 

apts). 
Owner — Withheld. 
Architect— Arthur    G.    Scholz,    Phelan 

Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

STORE    BUILDING  Cost,    $16,000 

FRESNO,  Fresno  Co.,  Cal.    Tuolumne 

and  "L"  Streets. 
One-story   and   basement   brick  store 

building. 
Owner — Geo.  Bernhard. 
Architects— Coates   &  Travgr.  Rowell 

Bldg.,  Fresno. 
Excavation  has  been  started.     Bids 
on   superstructure  will   be  taken   im- 
mediately. 
Taking   Figures. 

PACKING  HOUSE  Cost,  $— 

FRESNO,  Fresno  Co.,  Cal.    Boulevard 

Tract. 
One-story  frame  packing  house,  40x60. 
Owner — J.  C.  Forkner. 
Architect— Robt.   B.  Hotchkin,  Rowell 

Bldg.,  Fresno. 
Composition  roof  and  concrete  floors 


Preliminary   Plaus  Being   Prepared. 
APARTMENTS  Cost,  $20,000 

FRESNO,  Cal. 
Two-story    frame    apartments    house; 

Lot  75x100. 
Owner — Withheld. 
Architect — Robert  B.  Hotchkin,  Rowell 

Bldg.,  Fresno. 


BUILDING  AND  ENGINEJERING  NETWS 
chants  National  Bank  Bldg.,  San 
Francisco. 


Ready  for  Figures  Shortly. 

COURTHOUSE  Cost,    $150,000 

WINNEMUCCA,  Nevada. 

Stone  and  reinforced  concrete  court- 
house. 

Owner — Humboldt  County,  Nevada. 

Architect — F.  J.  De  Longchamps,  Reno. 
Nevada. 
Plans  will  be  complete  on  June  5th, 

when  figures  will  be  taken. 


Plans  Being  Figured. 

ALTERATIONS  Cost,  $ 

OAKLAND.    Webster  St.,  No.  2210. 

Alterations  to  undertaking  parlors. 

Owner — Julius  Godeau,  Premises. 

Architect — Fabre  &  Bearwald,  Mer- 
chants National  Bank  Blodg.,  San 
Francisco. 


Plans  Being  Prepared. 
NATATORIUM        '  Cost.   $40,000 

PORTLAND,  Ore.     NW  Broadway  and 

Madison  Streets. 
1-story  concrete   natatorium,    100x100 
Owner — J.  W.  Coughlin  and  Montgom- 
ery Estate. 
Engineer — W.  W.  Lucius,  Lewis  Bldg., 
Portland,  Ore. 
Swimming    tank,     54x75;     dressing 
rooms,  showers,  lounging  rooms,  heat- 
ing and  ventilating'  system,  etc. 


Preliminary  Plans  Being  Prepared. 

GARAGE  Cost,  $15,0M 

SAN  FRANCISCO.    Western  Addition. 

Brick  or  concrete  commercial  garage. 

Owner — -Withheld. 

Architects — Fabre  &  Bearwald,  Mer- 
chants National  Bank  Bldg.,  San 
Francisco. 


Ready  for  Figures  Within  tt  Month. 

GYMNASIUM,  ETC.  Cost,  $50,000 

SAN  MATEO  CO.  On  site  ol  Pen- 
insula  Hotel. 

One-story  frame  building,  140x110,  for 
gymnasium  ,  laboratory,  hydro- 
therapy department,  etc.,  for 
Sanitarium  Resort. 

Owner — San  Mateo  Sanitarium,  Mo- 
nadnock  Bldg.,  San  Francisco. 

Architect— Carl  Werner,  Phelan  Bldg., 
San  Francisco. 


Preliminary  Plans  Being  Prepared. 

FLATS  Cost,   $10,000 

SAN  FRANCISCO.     Western  Addition. 

Two-story  frame  flats. 

Owner— ^Withheld. 

Architects— Fabre    &    Bearwald,    Mer- 


BRIDGE    PLAXS   ADOPTED. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Plans  for  the  construction  of  two 
county  bridges  were  adopted  at  the 
last  meeting  of  the  County  Supervis- 
ors. The  structures  will  be  of  con- 
crete construction  and  will  be  erected 
in  Supervisor  Goddrad's  district;  one 
over  a  creek  at  Kellog  and  the  other 
over  Sasual!  Creek. 


.STREET  WORK  PLAJOfED. 

ALAMEDA,  Alameda  Co.,  Cal.— The 
City  Council  has  decided  to  improve 
Lincoln  avenue  west  of  Fourth  street, 
.unless  the  property  owners  decided  to 
sign  a  private  contract  at  once. 


COCRETE  SELECTED  FOR  PAVING 

COLUSA.  Colusa  Co.,  Cal.— The  City 
Trustees  have  selected  hydraulic 
concrete  for  the  paving  of  Main  street 
instead  of  black  composition. 


PAVIXG  WORK  PLANNED. 

EUREKA,  Humboldt  Co.,  Cal.— The 
City  Council  has  passed  a  resolution 
of  intention  for  the  improvement  of 
Fourth  street  and  Broadway. 

The  Council  also  plans  the  paving  of 
a  20-foot  strip  on  Wabash  avenue; 
also  for  the  paving,  full  width,  of  "B" 
and  "F"  streets  to  Wabash  avenue, 
"H"  street  to  Henderson,  and  the  re- 
establishment  of  Henderson  street 
and  "T"  street  a?  boulevards  to  the 
park. 


EIWlROLIER  STSTE3I  PLANNED. 

HOLLISTER,  San  Benito  Co.,  Cal.— 
The  City  Trustees  and  a  committee 
from  the  Chamber  of  Commerce  are 
working  on. data  for  a  modern  elec- 
rolier  system.  The  committee  is  as 
follows: 

Trustees  C.  W.  Leach  and  J.  C. 
Cochrane  and  E.  E.  Holbrook  and  M. 
E.  Hoyle  from  the  Chamber  of  Com- 
mei-ce  and  City  Engineer  A  .M.  .McCray. 


MOTOR    FIRE     APPARATIS    BIDS 
UNDER  .4DTISEMENT. 

MERGED.  .Merced  Co.,  Cal.— Bids 
received  by  the  .Merced  City  Board  of 
Trustees  for  furnishing  and  deliver- 
ing one  750-gallon  pumping  engine 
iind  hose  motor  car  for  the  fire  depart- 
ment have  been  taken  under  advise- 
ment. Two  bids  were  received  each 
being  tor  $11,500. 


STREET   WORK   PLANNED. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
The  City  Council  has  passed  a  resolu- 
tion of  intention  providing  for  the  im- 
provement of  Stewart  street  between 
Fourteenth  and  Fifteenth  streets.  The 


paving  win  consist  of  an  asphaltic 
macadam,  four  inches  in  depth  on  a 
crushed  rock  base,  with  curbs  and 
gutters.  Plans  for  the  work  have  been 
completed  by  City  Engineer  L.  L. 
.Mills. 


ITNNEL   BIDS    »  .VXTED. 

(Official) 

GRASS  VALLEY,  Nevada  Co.,  Cal.— 
The  Hidden  Nugget  Mining  Co.  will 
let  a  contract  for  a  tunnel  about  300 
feet  long  on  their  property  on  Kanaka 
creek  and  for  particulars  address  I.  R. 
HEDGES,  National  Hotel.  Grass  VaK 
ley.  Cal. 


Street    Work    Contract    Awarded. 

.MERCED,  Merced  Co.,  Cal.  —A. 
Teichert  &  Sons,  Ochsner  Bldg.,  Sac- 
ramento, have  been  awarded  a  con- 
tract by  the  City  Trustees  for  the  pav- 
ing of  "K"  street  and  a  group  of  alleys. 


STREET  WORK  PLANNED. 

SACRAMENTO.  Cal.— The  City  Com- 
missioners, M.  J.  Desmond,  City  Clerk, 
has  passed  resolutions  of  ihtention 
providing  for  the  following  work: 

Improving  29th  Street  from  "R" 
Street   to   "Y"   Street,   also 

Improving  Thirty-third  Street  from 
the  Truckee  Way  to  "Y"  Street  by 
constructing  concrete  curb  and  gutter, 
vitrified  sewer  pipe  drains,  concrete 
sidewalks  and  pavement  of  hydraulic 
concrete  and  bituWthic. 


BIDS  BELNG  TAKEN  FOR  KITCHEN 

EQUIPMENT  AND  INTERIOR 

FINISH. 

SAN  FRANCISCO.— Architects  Cun- 
ningham &  Politeo,  Isth  National  Bk.\ 
Bldg.,  are  taking  figures  for  interior 
finish  and  kitchen  equipment  in  con- 
nection with  the  alteration  of  building 
for  the  Techau  Tavern. 


PLAN     WATER     MAIN     LMTROYE- 
MENT. 

COLUSA,  Colusa  Co.,  Cal.--The  City 
Trustees  are  considering  the  installa- 
tion of  the  town  water  main  to  the 
new  plant  of  Resenberg  Bros.  Com- 
pany. It  is  probable  a  six-inch  main 
will  be  installed  at  a  cost  of  $2,000. 


STREET    WORK    URGED. 

WILLOWS,  Glenn  Co.,  Cal..— Street 
work  entailing  an  expenditure  of  $15,- 
000  has  been  proposed  to  Trustees  of  a 
Chamber  of  Commerce  committee  on 
street  improvement  and  is  being  con- 
sidered. 

It  is  proposed  to  raise  two-thirds  of 
this  amount  by  a  special  tax  le\T  and 
the  remainder  from  fund.s  in  the  town 
treasury. 
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BUILDING  CONTRACTS. 
San  Franciseo  County. 

Xo.     Owner              Contractor  Amt 

885    Mag:iiin    McLeran  9000 

8iSe    Westerly  Westerly  7000 

8OT    Scott    Bevier  S&OO 

888    Fly  Trap  Owner  aSOO 

i889     Button    Robinson  1203 

890  Jordan  Jordan  900 

891  Jewelers  Robinson  400 

892  Reith    Reith  40O 

893  Associated  Oil  Barrett  15T26 

894  Sullivan    Arras  8400 

895  Janssen    Janssen  27000 

896  Bolton  Moore  S275 

98'7     Carlomagno    ...Fontanello  3550 

898  Anderson   Anderson  2950 

899  Louis    Louis  2500 

900  Sterling    Sterling  2100 

901  Herrold    Herrold  950 

902  Mahoney    Mahoney  &50 

903  Dixon    Dixon  500 

904  Dixon   Wilhelm  400 

905  Prussia  Henderson  23388 

90e     Bell    Bell  5000 

907  Conlin    Mulcahey  2950 

908  fPulmore    Fulmore  700 

909  Goldsmith   Western  450 

910  St.  Amant  Harm  400 

911  Oliva    Oliva  400 

912  Stewart   Stewart  400 

913  McVeigh    '. Ruegg  7250 

914  Wiske  Peters  5747 

915  Babies  Aid  Hamerton  5000 

91€    Hammond  Steiger  4100 

917  Sprenger    Diestel  2000 

918  Associated  Oil  Owner  960 

919  S  F  Dairy  Britt  500 

920  McBerney   McBerney  450 

921  Davy  Davy  400 

922  de  Urioste  Owner  400 

923  Techau  Butte  5&50 

924  Same   Scott  5190 

925  Pal'lette    Olsen  6000 

926  Hildebrand   McKenzle  9820 

927  Wieboldt   Klimm  985 

928  Same    Luetje  775 

929  Same Munster  10183 

930  Same    Kirsten  578 

931  Anderson   Anderson  4900 

932  Curtaz    Curtaz  25000 

933  Jung  Jung  10000 

934  Hall    Hall  6000 

935  Marcussen  Marcussen  4800 

396     Nelson    Nelson  4500 

937  Katz   Katz  2500 

938  Lee   Lee  2100 

939  Foster  JCleiser  1500 

940  Santa  Marina  Coggins  1500 

941  Brandenstein    ....Robinson  750 

942  Abrams   Loveless  500 

943  Delpech    Chevalier  480 

944  Panama  Nelson  400 

945  Oliver    Fennell  8100 

946  Kingwell    Kingwell  5800 

947  Cal   Packing  Barrett  6210 

948  Koenig    Koenlg  19OO0 

9'49     Hogrefe    Hogl-efe  3000 

950  Dohrman    Knowles  290O 

951  Schultz    Schultz  2000 

952  Cosgrave    Malloch     900 

953  Bullock  VoUmer  850 

954  Rochfort    Moller  7O0 

956  Meyer    Britt  475 

9i5€     Umbsen    Swenson  4'50 

957  Lurie    Barrett  15600 


(884)  E  TWENTY-SEVE'NTH  AVE 
100  and  125  N  Geaiy.  Two  one-story 
and  basement  frame  residences. 

Owner— ^Wm.  Klute,  2704  Bush,  S.  F. 
Architect — ^None. 

Contractar— T.  E.  Mohler,  255  8th 
Ave.,  San  Francisco. 

COST,  $3600  each 

(885)  SE  GHARY  AND  GRANT  AVE. 
Alter  store. 

Owner — ^Magnin  Bros.,  Premises. 

Architect — Frederick  H.  Meyer,  Bank- 
ers' Invst.  BMg.,  San  Francisco. 

Contractor — McLeran  &  Peterson, 
Sharon  Bldg.,  San  Francisco. 

COST,  $9000 

(886)  S  LIBERTY  92-6  E  Dolores. 
Two-story  frame  residence. 

Owner — ^Westerly  Construction  Co., 
1100  Diamond,  San  Francisco. 

Architect — J.  W.  Ellings,  1100  Diamond 
San  Francisco. 

Day's  work.  COST,  $7000 


(887)     NiE    ROLPH     AMD     MADRID. 

One-story  frame  bungalow. 
Owner— Frank  Scott,  445  Ellis,  8.  F. 
Architect — ^None. 

Contractor — C.  D.  Bevier,  '54  Cordova, 
iSan  Francisco. 

COST,  $3600 


(888)     NO.  73  SUTTER.    Alter  restau- 
rant. 
Owner — Fly  Trap  Restaurant,  Prem. 
Architect — J.  A.  Porporato,  619  Wash- 
ington, San  Francisco. 
Day's  work.  COST,  $3'5O0 


(889)     INO.     409  SANSOM'E.       Repair 

fire  damage. 
Owner — Button  &  Rey,  131  Leidesdorft 

San  Francisco. 
Architect — ^None. 

Contractor — Robinson      &      Gillespie, 
1051  Sutter,  San  Francisco. 

CCKST,    $1203 


/ 


(■890)  NO.  51  COMMONWEALTH  AVE. 

Alter  residence. 
Owner — Mrs.  Jas.  C.  Jordan,  Prem. 
Architect — None. 
Day's   work.  COST,   $900 


(891)     NO.  150  POST.     Alter  loft  and 

salesroom. 
Owner — Jewelers   Building  Co.,  Prem. 
Architect — None. 

Contractor— Rofbinson      &      Gillespie, 
1051  Sutter,  San  Francisco. 

COST,  $400 


(892)  NOS.  487-89  HAIGHT.  Alter 
grocery  store. 

Owner — A.  H.  Reith,  Premises. 

Architect — (None. 

Day's  work.  COST,  $400 

(893)  SW  GOLDEN  GATE  AVE  AND 
Divisadero  for  $1769;  SW  Scott  and 
Fell  for  $2175;  N  Cor.  Columbus 
Ave.  and  Grover  Place  for  $4108; 
NE  Third  and  Brannan  for  $2018; 
SW  Cor.  25th  and  Valencia  for  $2549 
N  Cor.  Mission  and  Otis  for  $1457; 
SW  Cor.  4th  Ave  &  Geary  tor  $1650. 


All  work  for  7  steel  service  fetations. 
Owner — Associated     Oil   Co.,     Sharon 

Bldg.,  San  Francisco. 
Engineer— A.    F.    Bell,   Sharon    Bldg., 

San  Francisco. 
Contractor — Barrett    &    Hilp,   Sharon 

Bldg.,  San  Francisco. 
Filed  May  19,  '19.    Dated  May  8,  '19. 
Within  10  days  from  date  at  com- 
pletion of  each  station 76S5> 

Usual  35  days 26% 

TOTAL  COST,  |15,726 
Bond,  $15,726.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 

(894)  E  VALENCIA  8I-61  S  20th  S 
68-6  E  92-6  N  40  W  2-6  N  28^6  W  90. 
All  work  for  one-story  concrete  and 
brick  automobile  repair  shop  with  2 
stores. 
Owner — M.  I.  Sullivan. 
Architect— Arthur     S.      Bugbee,      316 

Sharon  Bldg..  San  Francisco. 
Contractor — ^Adam  Arras,  6i5  Hoff  Ave. 

San  Francisco. 
Filed  May  19,  '19.    Dated  May  19,  '19. 
Concrete  and  brick  walls  up  to 

bottom    of  joists $2100 

Wood  frame  up  and  roofed 2100 

Completed    2100 

Usual  35  days 2100 

TOTAL  COST,  ■$8400 
Bond,  $4200.  Sureties,  N.  D.  Collman 
and  C.  U.  Koenig.  Limit  37%  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(895)  W  SIXTEENTH  AVE  117.  141-3 
165-6,  18fl-9,  214,  238-3  N  Cabrlllo. 
Six  two-story  frame  residences. 

Owner— E.  A.  Janssen,  1001  Hearst 
Bldg.,  San  Francisco. 

Architect — ^^None. 

Day's  work.  COST,  $4500  each 


(896)     NO.    2434   BROADWAY.     Alter 

rGsidcncG. 
Owner— R.  C.  Bolton,  Kohl  Bldg.,  San 

Francisco. 
Architect— N.  Blaisdell,  255  California 

San  Francisco. 
Contractor— Moore  &  Watson,  110  Jes- 
sie, San  Francisco. 

COST,  $5275 


(897)     S  VALLEJO     137  E     Leaven- 
worth.   Add  story  to  flats. 
Owner — Biagio  Carlomagno,  1163  Val- 

lejo,  San  Francisco. 
Architect — None. 

Contractor— L.  Fontanello,  1920  Pine, 
San  Francisco. 

COST,  13550 


(898)     W  TWENTY-THIRD  AVE  100 

N  Anza.    One-story  frame  residence 

Owner— A.    V.     Anderson,   1604     lOth 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $2950 


(899)     S  DOLORES  26-6  W  28th.    Two 

story  frame  residence. 
Owner— Gascon  A.  Louis,  113  Valley, 

San  Francisco. 
Architect— None. 
Day's  work.  COST,  |2500 


CJW)      .\U.    56   JULIAN    AVE.      Alter 

storehouse. 
Owner — Sterling  Laundry  Co.,  Prem. 
Architect — None. 
Day's  work.  COST,  $2100 


(901)     E   GIRARD     135     N   Silliman. 

One-story  frame  residence. 
Owner — Phil  Herrold,  2420  San  Bruno 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  COST,   |950 


(902)     W  FOURTEENTH  AVE   225   S 

Irving.     Alter  barn. 
Owner — Wm.  J.  Mahoney. 
Architect — None. 
Day's  work.  COST,  $650 


ALTERATIONS 

(903)     E  DIVISADERO  105  S  Haight. 

Alter  flats. 
■Qwner — Mrs.  Geo.  W.  Dixon  et  al.  228- 

230  Divisadero.  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $500 


(904)     SO.  915  FULTON.     Add  sleep- 
ing porch. 
Owner — Miss  H.  C.  Dixon,  Premises. 
Architect — None. 

Contractor — A.  H.  Wilhelm,  180  Jessie, 
San  Francisco. 

COST,  $400 


(905)  NO.  1.39  GEARY.  Carpenter, 
mill,  plaster,  ornamental  iron,  glass, 
tile,  hardware.  marb)e,  electric  work 
etc.,  for  alterations  of  1st  and  2nd 
floors  of  Whitney  Building. 
Owner — Prussia  Co.,  Premises. 
Architect — Bliss     &     Kaville,     Balboa 

Bldg.,  San  Francisco. 
Contractor — W.     D.     Henderson,   2540 

Folsom,  San  Francisco. 
Filed  May  20,  '19.    Dated  May  20,  '19. 
Monthly   payments   commencing 

July  1,  1919  of 75% 

Usual    35   days 25% 

TOTAL  COST,  $23,388 
Bond,  $11,694.  Surety,  New  Amster- 
dam Casualty  Co.  Limit.  July  20. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(906)     SE  STE\T:NS0N  225  N'E  from 
NE  Ninth.     One-story  bri£k  private 
garage  and  storeroom. 
Owner — ^Hotel  "niiitcomb  and  M.  Bell, 
Care  T.F.  Bell,  Dept.  15,  City  Hall, 
San  Francisco. 
Architect — None. 
Day's  work.  COST,  $5000 


(907)  S  MI.VNA  173  E  Fifth.       One- 
story  brick  warehouse. 

Owner— C.  N.  and  W.  H.  Conlin,  1494 
McAllister.  San  Francisco. 

Architect — Noie. 

Contractor— Thos.     P.     Mulcahy,     180 
Jessie,  San  Francisco. 

COST,  $2950 

(908)  NE    FORTY-SECOND    AVE    & 
Judah.     One-story  frame  residence. 

Owner— F.  W.  Fulmore,  1251  46th  Ave., 

San  Francisco. 
Architect — ^None. 
Day's  work.  COST.   $700 


(909)     NO.    1713    O'FARRELL.     Alter 

restaurant. 
Owner — Emma    Goldsmith,    Spreckels 

Bldg..  San  FYancisco. 
Architect — -None. 

Contractor— Western    Hardwood    Mfg. 

Co.,  1034  Golden  Gate  Ave.,  S.  F. 

COST,  $450 
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(910)     NO.  1360  SANCHEZ.  Construct 

bulkhead. 
Owner — W.  A.  St.  Amant,  Premises. 
Architect — None. 

Contractor — Wm.      Harm,      416     Day, 
San  Francisco. 

COST,  $400 


(911)     NO.  750-60  COLU.MBUS.     Alter 

barber  shop. 
Owner — J.  F.  Oliva,  Premises. 
Architect — None. 
Day's  work.  COST,  $400 


(912)     NO.   13     EIGHTEENTH     AVE. 

Alter  residence. 
Owner — A.      0.      Stewart,      Holbrook 

Bldg.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $400 


( 913)  W  ELEVENTH  AVE  100  N  Cali- 
fornia N  25xW  120.  All  work  for 
two-story  and  basement  frame  flats. 

Owner — John  and  Margt.  McVeigh,  Cr. 

Architect. 
Architect — Rousseau  &  Rousseau,  110 

Sutter,  San  Francisco. 
Contractor — Ruegg   Bros.,    719   Pacific 

Bldg.,  San  Francisco. 
Filed  May  21,  '19.    Dated  May  14,  '19. 

Frame  up  and  roof  on $1812.50 

Brown  coated 1812.50 

Completed  and  accepted 1812.50 

Usual  35  days 1812.50 

TOTAL  COST,  $7250.00 
Bond,  $3675.  Sureties,  Marie  Ruegg 
and  Agatha  Curtaz.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

(914)  W  TWELFIH  AVE  275  S  Ca- 
brillo.     Two-story  frame  dwelling. 

Owner — A.    Weske,    3624    Sacramento, 

San  Francisco. 
Architect — None. 
Contractor— J.  M.  Peters,  1010  Balboa, 

San  Francisco. 

COST,  $5747 


(915)     W  TWENTY-NINTH  AVE   300 
S     California.       One-story      frame 
nurses'  house. 
Owner — Babies     Aid,   29th     Ave     and 

Clement.  San  Francisco. 
Architect — None. 

Contractor — Wm.  C.  Hamerton  &  Son, 
1301  Waller,  San  Francisco. 

COST.  $5000 


(916)     W  TWENTY-SIXTH  AVE   275 

N  Lake.    One-story  frame  residence. 

Owner— J.   A.     Hammond,     127     26th 

Ave.,  San  Francisco. 
Architect — None. 

Contractor— Herman   Steiger,  79  Cen- 
tral Ave.,  San  Francisco. 

COST,  $4100 


(917)     N  SUTTER  100  E  Gough.  Alter 

rooming  house. 
Owner— Mrs.  F.  F.  Sprenger,  1480  Sut- 
ter, San  Francisco. 
Architect — None. 

Contractor- John    Diestel,    248    Russ 
Bldg.,  San  Francisco. 

COST,  $2000 


(918)     NE  POST  AND  MASON.     One- 
story  steel  auto  supply  station. 
Owner— Associated    Oil     Co.,     Sharon 

Bldg.,   San  Francisco. 
Architect — None. 
Day's   work.  COST,   $960 


(919)     NO.  1553  TURK.     Alter  dairy. 
Owner — San     Francisco     Dairy     Co., 

Premises. 
Architect— None. 


Contractor— O.  \\ .  Brut,  330  Ivy  Ave., 
San  Francisco. 

COST,  $500 


(920)     NO.  2817  PINE.  Alter  dwelling. 
Owner — E.  M.  McBerney,  Pre.mises. 
Architect — None. 
Day's  work.  COST,  $450 


(921)  NO.  147  COOK.    Alter  flats  and 
private   garage. 

Owner — Jas.  H.  Davy,  Premises. 

Architect — ^None. 

Day's  work.    «  COST,  $400 

(922)  NO.  510  VAN  NESS  AVE.  Alter 
tire  store. 

Owner — Adolph  de  Urioste,  189  Buena 

Vista  Ave.,  San  Francisco. 
Architect — None. 
Days   work.  COST,   $400 


(923)     S  GEARY  92-6  W  Powell  W  45 
xS  137-6.    Electric  wiring  for  light- 
ing, telephones  and  power,  etc.,  for 
building. 
Owner — Techau  Tavern  Co.,  7  Powell, 

San  Francisco. 
Architect — Cunningham  &  Politeo,  1st 

National  Bank  Bldg.,  S.  F. 
Contractor — Butte  Eng.     &    Elec.  Co., 

683  Howard.  San  Francisco. 
Filed  May  22,  '19.    Dated  May  21,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $5650 
Bond,  $2825.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  30  days.  Forfeit, 
$25.     Plans  and  s''ecifications  filed. 


(924)   HEATING  AND  VENTILATING 

on  above. 
Contractor— Scott      Co.,    243      Minna, 

San    Francisco. 
Filed  May  22,  '19.    Dated  May  21,  '19. 

Payments  same  as   above 

TOTAL  COST,  $5190 
Bond,  $2595.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  30  days  after 
ready  for  same.  Forfeit,  $25.  Plans 
and  specifications  filed. 


(925)     LOT   23   BLK   3164,   Westwood 
Park.    All  work  for  two-story  frame 
residence  and  garage. 
Owner— Luana  I.   Pallette,   1163   Pine, 

San  Francisco. 
■Architect- Ida  F.  .McCain,  318  Kearny 

San  Francisco. 
Contractor— Olaf  Olsen,  68  Santa  Ynez 

Ave.,  San  Francisco. 
Filed  -May  22.  '19.    Dated  May  7,  '19. 
Frame  up,  enclosed  &  roof  on. .$1500 
Brown  coated  inside  and  out....  1500 

Completed   and   accepted 1500 

Usual  35   days 1500 

TOTAL  COST,  $6000 
Bond,  $3000.  Surety,  H.  S.  Thomson 
and  N.  G.  Wienholz.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(926)  SE  BALBOA  AND  27th  AVE.  S 
57-6xE  100  0  L  355.  Carpenter, 
plumbing,  glass,  concrete  plaster 
and  mill  work  for  three  two-story 
frame   residences. 

Owner— Ernest  H.     Hildebrand,     1106 
Crocker  Bldg.,  San  Francisco. 

Plans  By  Owner. 

Contractor— K.  H.  McKenzie,  2773  Mc- 
Allister, San   Francisco. 

Filed  May  22.  '19.     Dated  .May  1.  '19. 

Frame  up  $2455 

Brown   coated   2455 

Completed  and  accepted 2455 
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Usual  3'5  days 2455 

TOTAL  COST,  ?9820 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(927)     E  VALENCIA  163  S  19th  E  80x 
S    75.     Sewering,     gas   fitting     and 
plumbing  for  two-story  frame  fun- 
eral parlors. 
Owner — P.  \Vm.  N.  Wieboldt. 
Architect— Carl  Geilfuss,  1056  Fulton, 

San  Francisco. 
Contractor— Frank  J.  Klimm,  221  Oak, 

San  Francisco. 
Filed  May  22,  '19.    Dated  May  15,  '19. 

Roughed  in  |300 

Completed   and  accepted 439 

Usual  35   days 246 

TOTAL  COST,  $985 
Bond,  $ .  Sureties,  Jeremiah  Don- 
ovan and  David  Lynn.  Limit,  10  days 
after  ready  for  painter.  Forfeit,  $10. 
Plans  and  si)ec;flcations  filed. 


ing  and  varnishing  on  above. 
Contractor — Theodore       Luetje,       202 

Vick^burg,  San  Francisco. 
Filed  May  22,  '19.     Dated  May  15,  '19. 

Progressive  payments  on  1st  and 

15th  of  each  month 

Usual  35  days 25% 

TOTAL  COST,  $775 
Bond,  $400.  Surety,  P  F.  Rathjens. 
Limit,  15  days  after  completion  of 
carpenter  work.  Forfeit,  $10.  Plans 
and  specifications  filed. 


(929)  EXCAVATING,  CONCRETE, 
brick,  lumber,  marble,  mill,  roofing, 
patent  chimneys,  hardware,  glass 
and  plastering  on  above. 

Contractor — Munster      &      Bornholdt, 
1706  Broderick,  San  Francisco. 

Filed  May  22,  '19.    Dated  May  15,  '19. 

Frame  up  $1909 

Cix)wn  coated  1909 

White   coated  1909 

Completed   and  accepted 1910 

Usual   35  days 2546 

TOTAL  COST,  $10,183 

Bond,  $5092.     Sureties,  C.  A.  Carillon 

and  Otto  Schrader.     Limit,  75  days  to 

have  ready  for  painter.     Forfeit,  $10. 

Plans  and  specifications  filed. 


(930)     ELECTRIC  WORK  ON  ABOVE. 

Contractor — Wm.   H.    Kirsten,  55   Mc- 
Allister,  San   Francisco. 

Filed  May  22.  '19.    Dated  May  15,  '19. 
On  1st  and  15th  of  each  month 

progressive  payments 

Usual  35  days 25% 

TOTAL  COST,  $578 

Bond,    none.      Limit,     10    days     after 

ready  for  painters.    Forfeit,  $10.  Plans 

and  specifications  filed. 


(931)  N  BDY  LINE  LOT  25  and  E 
Faxon  Ave  S  22.5  S  83  deg  25  min 
52  sec  E  96  784  N  36  N  83  deg  25 
min  48  sec  W  97.217  S  13.5  Ptn  Lots 
25  and  26  Blk  3174,  Westwood  Park. 
All  work  for  one-story  frame  bunga- 
low and  garage. 
Owner — Hikling   Anderson,   1858   Fell, 

San  Francisco. 
Architect— Ida  F.  McCain,  318  Kearny 

San  Francisco. 
Contractor — Anderson       &       Johnson, 

47-A  Landers,  Pan  Francisco. 

Filed  May  22,  '19.     Dated  Apr.  28.  '19. 

Frame    up,    enclosed    and    roof 

on    $1225 

Brown   coated   1225 

Usual  35  days 1225 

Usual  35  days 1225 

TOTAL  COST,  $4900 


BUILDING  AND  BNGINEE«ING  NEWS 

Bond,  $2800.  Sureties,  Albin  Warden 
and  H.  J.  Tiernan.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


(932)  W  LEAVENWORTH  65-6  N 
Bush.  Three-story  Class  "C"  brick 
stores  and  apartments. 

Owner— O.  H.  Curtaz,  519  Hayes,  S.  F. 

Architect — None. 

Day's  work.  COST,  $25,000 

(933)  SE  SIXTEENTH  AND  ALBION 
Ave.  Three-story  apartment  house 
and  stores. 

Owner— J.  Jung,  839  Phelan  Bldg., 
San  Francisco. 

Architect— Arthur  G.  Scholz,  839  Phe- 
lan Bldg.,  San  Francisco. 

Day's  work.  COST,  $10,000 


(934)  W  EASTWOOD  DRIVE  125  and 
165  S  Wildwood  Way.  Two  one- 
story  frame  dwellings. 

Owner— C.  A.  JHall,  1301  4th  Ave..  S.  F. 

Architect — None. 

Day's  work.  COST,  $3000  each 

(935)  N  BALBOA  35  and  65  W  46th 
Ave.  Two  two-story  frame  resi- 
dencM. 

Owner — Marcus  Marcussen,  Royal  In- 
surance Bldg.,  S.  F. 
Architect — None. 
Day's  work.  COST,  $4800 

(936)  NW  WAWONA  235  JVE  14th  Ave. 
One-story   frame   residence. 

Owner— F.   Nelson   &  Sons,   2701   Lin- 
coln Way,  San  Francisco. 
Architect — .None. 
Day's  work.  COST,  $4500 


(937)     NO.       44       COMMONWEALTH 

Ave.    Alter  residence. 
Owner — Bert  Katz,  Cr.  Architect. 
Architect — Bernard  J.  Joseph,  74  New 

Montgomery,  San  Francisco. 
Day's  work.  COST,  $2500 


(938)     NO.    1624    GUERRERO.     Alter 

flats. 
Owner — J.  D.  and  O.  A.  Lee,  Prem. 
Architect — None. 
Day's  work.  COST,  $2100 


(939)     NO.  32  CLAY.      Electric     root 

sign. 
Owner — Foster  &  Kleiser. 
Architect — None. 
Day's  work.  COST,  $1500 


(940)  NO.  412  FRONT.    Alter  store. 
Owner — Santa   Marina   Co.,    354    Pine, 

San  Francisco. 
Architect — None. 
Contractor — L.  M.  Coggins,  115  Turk, 

San  Francisco. 

COST,  $1500 

(941)  NO.    1786    FRANKLIN.      Alter 
residence. 

Owner — Mr.  Brandenstein,  Premises. 
Architect — 'Herman      Barth,      Phelan 

Bldg.,  San  Francisco. 
Contractor — Robinson      &'     Gillespie, 

1051  Sutter,  San  Francisco. 

CnST,  $750 


(942)     SE  SUTTER  AND  FRANKLIN 

Alter  shop. 
Owner — J.  Abrams. 
Architect — None. 

Contractor — Fred  Loveless,  1025  Post, 
San  Francisco. 

COST,  $500 


Owner— Paul    Delpech,    1798    Oakdal«, 

San  Fi-ancisco. 
Architect — None. 
Contractor — J.  A.  Chevalier,  82  Flora, 

San  Francisco. 

(XIST,  $480 


(944)     NW    EIGHTH   AND   MISSION. 

Alter  auto  repair  shop. 
Owner — Panama  Realty  Co.,  68  Post, 

San  Francisco. 
Architect — ^None. 

Contractor — A.      Nelson,    599     Gough, 
San  Francisco. 

COST,  $400 


(945)     NO.   624   POST.     All   woirk  ex- 
painting  and  decorating  for  altera- 
tion.s   and     additions     to     building 
known  as  Sulton  Baths. 
Owner — B.  P.  Oliver,  246  Montgomery 

San  Francisco. 
Architect — Kenneth     MacDonald     Jr., 

234  Pine.  San  Francisco. 
Contractor — Martin   Fennell,   232   Bal- 
boa Bldg.,  San  Francisco. 
Filed  May  23,  '19.     Dated  May  5,  '19. 
As  work  progresses  on  1st  and 

15th   of   each   

TOTAL  COST  not  to  exceed  $8100  and 
accept  as  full  compensation,  $648. 
Bond,   limit,   forfeit,   none.     Specifica- 
tions   only   filed. 


(946)  LOT  27  BLK  3163  Westwood 
Park.  All  work  for  one-story  frame 
bungalow  and  garage. 

Owner — ^Katherine  C.  Kingwell. 

Architect— Chas.     F.     Strothoff,     2276 
15th,  San  Francisco. 

Contractor — John  J.  Kingwell,  Butler 
Bldg.,  San  Francisco. 

Filed  May  23,  '19.    Dated  May  1»,  '19. 
Frame  up,  enclosed  &  roof  on. .$1450 

Brown    coated   1450 

Completed  and  accepted 1450 

Usual    35    days 1450 

TOTAL  COST.   $5800 

Bond,  $2800.     Surety,  W.  A.  KingTvell. 

Limit,  90  days.    Forfeit,  none.     Hans 

and  specifications  filed. 


(947)  SWf  CALIFORNIA  AND  DAVIS 
W  87-6xS  137-6.  Cast  iron,  steel,  re- 
inforcing steel,  painting  of  metal, 
concrete,  tile,  carpenter,  flooring, 
doors,  sash,  stairs,  roof,  tin,  galvan- 
ized iron,  lath,  plaster,  painting, 
plumbing,  etc.,  for  lunch  room  on 
roof  of  building. 

Owner — California  Packing  Corp.,  101 

Ca'l'ifornia,  San  Francisco. 
Architect— Ward  &  Blohme,  310  San- 
some,  San  Francisco. 
Contractor — Barrett    &    Hilp,    Sharon 

Bldg.,   San   Francisco. 
Filed  May  23,  '19.     Dated  May  24,  19 

Steel   frame  up $1500 

Roof  on  and  building  enclosed  1500 

Completed   and  accepted 1650 

Usual  35  days 1560 

TOTAL  COST,  $6210 
Bond,  $3105.  Sureties.  Albert  Lach- 
man  and  R.  B.  Knox.  Limit,  60  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 
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(948)  SW  FOURTH  AND  WELCH. 
Two-story  brick  lofts. 

Owner — Wm.    Koenig,    788    16th    Ave., 

San  Francisco. 
Architect^None. 
Day's  work.  COST,  $19,000 


(943)     E     PHELPS     75   N     Oakdale. 
Garage. 


(949)  W  LEAVENWORTH  546  S  Ellis 

Add  one-story  to  apartments. 
Owner — Herman      D.      Hogrefe,      601 
Stockton,  San  Francisco. 


Architect— E.   E.   Youug.   2  1    Kearny, 

San  Francisco. 
Day's  work.  COST,  $3000 


BUILDING  AND  ENGINEERING  NEWS 
COMFLEinON  KOnCES. 


(950)     NO.  3636  WASHINGTON.  Build 

tennis  court  and  alter  garage. 
Owner— Mr.s.     Emilie     E.     Dohrman, 

Premises. 
Architect— N.  Blaisdell,  255  California 

San  Francisco. 
Contractor— A.    Knowles,    Call    Bldg., 
San   Francisco. 

COST,  12900 


(951)     E  CENTRAL  AVE  50  N  Waller. 

Alter  apartments. 
Owner — N.  Schultz,  46  Kearny,  S.  F. 
Architect— Arthur  G.  Scholz,  829  Phe- 

lan  Bldg.,  San  Francisco. 
Contractor^Schultz      Constr.    Co.,    46 
Kearny,  San  Francisco. 

COST,   12000 


(952)  NO.  352  POST.     Alter  store. 
Owner— Cosgrave  Cloak     &     Suit  Co., 

Premises. 
Architect— S.  Heiman,  57  Post,  S.  F. 
Contractor — J.  S.  Malloch,  110  Jessie, 

San  Francisco. 

COST,  ?90O 

(953)  SE      POST      AND      KEARNY. 
Alter  store. 

Owner — Bul'Iock  &  Jones,  Premises. 
Architect— Mullen  Mfg.  Co.,  64  Rausch 

San  Francisco. 
Contractor— H.  P.  Vollmer,  285  Geary, 

San  Francisco. 

COST,  $850 


(954)     NO.  564  FULTON.     Alter  bldg. 
Owner— A.  Rochfort,  San  Anselmo. 
Architect — None. 

Contractor— R.  W.     Moller,  614     Call 
Bldg.,  San  Francisco. 

COST,  $700 


(955)     NO.    1510    BAKER.      Alter    for 

garage. 
Owner — C.  Meyer,  Premises. 
Architect — None. 

Contractor— 0.     W.  Britt,  1115     Scott, 
San  Francisco. 

COST,   $475 


(956)     NO.     1274-76     EIGHTH     AVE. 

Repair  fire  damage  to  dwelling. 
Owner — Umbsen.  Kerner  cS;  Eisert.  20 

Montgomery,  San  Francisco. 
Architect — None. 

Contractoar — Swenson  &  Franzen,  145 
Natoma,  San  Francisco. 

COST,  $450 


(957),   E  VAN  NESS  AVE  60  S  Sacra- 
mento S  63xE  137-6.     All  work  for 
one-story  concrete  building. 
Owner — Louis    R.    Lurie,   Mil'ls    Bldg., 

San  Francisco. 
Architect — H.  A.  Thompson  Jr.,  Care 
Geo.    W.    Kelham,    Sharon    Bldg., 
San  Francisco. 
Contractor— Barrett    &    Hilp.    Sharon 

Bldg.,  San  Francisco. 
Filed  May  24,  '19.    Dated  .May  21,  *19. 
Excavation  completed  and  foot- 
ings in  $1000 

All   concrete   poured 5000 

Roof  finished  2000 

Completed   and   accepted 3500 

Usual   35  days 4000 

TOTAL  COST,  $15,500 
Bond,  $8,000.  Sureties,  Albert  Black- 
man  and  J.  T.  Casey.  Llimit,  60  days 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


San  Frandseo  Conntr. 

RlKOHDSm  ACOBPTllD 

May  16,  1919— LOTS  30  AND  29  and 
N  8  feet  Lot  28  Blk  3174,  West- 
wood  Park.  Hilding  Anderson  to 
Anderson  &  Johnson.— May  16,  1919. 

May  16,  1919— LOT  28  BLK  11, 
Crocker  Amazon  Tract.  Nels  P 
Johnson  to  whom  it  may  concern 
May   16,   1919 

May  16,  1919— W  27TH  AVE  260  N 
Balboa  N  25xW  120.  Jennie  Loewi 
to  Mark  C  Ingraham May  15,  1919 

May  19,  1919— NE  TWENTY-FIFTH 
and  Hoffman  Ave  N  60xE  90. 
Knut  Anderson  to  whom  it  may 
concern May    19,    1919 

May  19,  1919— TENTH  near  Folsom. 
Gr  E  Bennett  to  Cameron  &  Disston 
May  13,  1919 

May  19,  1919— COMG.  100  S  ElOth 
and  Bryant  E  18'5xS  100.  The 
Holmes  Investment  Co  to  Mac- 
donald  &  Kahn May  17,  1919 

May  20,  1919— N  RANDALL  282-9  E 
Chenery  E  30xN  133.  F  O  Carlson 
to  whom  it  may  concern. .May  20,  '19 

-May  20,  1919— LOT  31  BLK  3163 
Westwood  Park.  Ida  F  McCain  to 
Olaf  Olsen May  14,  1919 

May  20,  1919-W  TWENTY-FOURTH 
Ave  100  S  Lincoln  Way  S  25xW 
120.  Sylvia  O'Loghlen  to  whom  it 
may  concern Mar.  16,  1919 

May  21,  1919— FOURTH  &  BERRY. 
Southern   Pacific  Co   to  American 

Marble  &  Mosaic  Co May  15,  '19 

♦ 

LIENS  FILED. 


San  Francleoo  Connty. 

May  17,  1919— W  FRANKLIN  100-6 
N  15tih  N  lOOxW  150,  Okd.  T  D 
Sexton  vs  J  M  Dougan  Co  and 
Pacific  Telephone  &  Telegraph  Co 
$3962.50 

May  17,  1919— N  REDDING  100  W 
3&th  Ave  th  along  Redding  37.50 
th  parallel  38th  Ave  100,  Okd.  Mel- 
rose Lumber  &  Supply  Co  vs  W  S 
Budlong   $152.04 

May  21,  1919— N  TWELFTH  95-8  E 
Washington  E  54-4xN  100,  Okd.  A 
Horstman  vs  Wright's  Billiard 
Parlor,  Waxen  Hardware  Co  and 

George  A  Sittman $245.76 

^ 

BUILDING  CONTRACTS 

Alameda  County. 

The  following  is  an  index  for  the 
contracts  for  this  isue: 

Xo.      Owntf                 Wotractor  4mt. 

93«  Emeryville  Val  Franz  28007 

939  Carleton  .Carleton  2250 

940  Butler  jVllen  940 

941  Uoyd   Kidider  400 

942  Hord  Hord  3600 

943  Clinkerberg    Owner  3000 

944  Eliaser    Peterson  3500 

945  iFedt  Fedl  3300 

946  Bouquet    Venn  3000 

947  Silvera    Silvera  2200 

948  Pfrang  Pfrang  3000 

949  Gelder    : Gelder  2500 

950  Anderson   Anderson  2500 

951  Macon    Roulean  2250 

952  Hillen    Hillen  2000 

953  Lorronde    Lorronde  1000 

954  Bonar    .LIndquist  496 

955  Toole  .Wiand  400 

956  Mathews    .Warren  6460 


957 
958 
959 
960 
961 
962 
963 
964 
965 
966 
967 
968 
969 
970 
971 
972 
973 
974 
975 
976 
977 
978 
979 
980 
981 
982 
983 
984 


987 

988 

989 

990 

991 

992 
993 
994 
995 
996 
997 
998 
999 

1000 

1001 

1002 


H 

.Marquis    Marquis  3000 

Same    Same  2000 

Langtry    Langtry  2400 

Boteho    Enos  400 

Nelson    Olson  400 

Dygert   Dygert  2750 

Hebert  Pfaff  1500 

Corse   Lormer  400 

Shei-man    Wagner  12300 

Wanske Meyer  3500 

Wilson    _Hollenbeck  3000 

Dean    Hendrickson  2000 

Bold    Bold  900 

Kork    Korn  400 

Hally    Fish  2500 

Vallerga    Owner  2500 

Grey    Grey  500 

Bartels    Minford  500 

Kernich  Hostrawser  450 

Meyers    Meyers     400 

N.   Berkeley Mason  2'500 

McDuffie    Mason  500 

Newberry  Bowers  400 

.Mauzy  Hansson  9717 

Eliaser    Peterson  3500 

Gompertz  Owner  8000 

Same    Same  4000 

Meads    Dahl  2800 

Madden  Burks  3000 

White  Star  Portin  3000 

Newby    Newby  2500 

Clayton    Faulkes  1500 

Paige  Barnard  500 

McDougall    Stockholm  1000 

Y  W  C  A Farquharson  16220 

Janssen    Kopt  4315 

.MacGregor    Owner  3000 

Same    Same  5800 

Baughman    Owner  3000 

AUworth   HamWeton  2940 

Schaffer    Magneson  2500 

Roos  Bros  Owner  700 

Ottmans    Owner  500 

Gardner    Gardner  5O0 

Dickey    Schwalm  6000 

Shea    Pfrang  3950 


(938)     NW   FORTY -jSEVENTH     AND 

San    Pablo   Aves.,    EJmeryville.     All 

work  for  two-story  9-room  concrete 

school. 

Owner — City  of  Eineryville, 

Architect — Frederick    Soderberg.      Ist 

National   Bank  Bldg.,  Oakland. 
Contractor— Val    Franz     &     Son,   180 
Jessie,  iSan  Francisco. 

COST,  $28,007 


('939)     N   WELD     450    E    69th     Ave.. 

Oakland.     One-story   5-room   dwlg. 
Owner— S.    Carleton,    2023    69th    Ave., 

Oakland. 
A  re  h  i  t  ec  t — ^Non  e . 
Day's  work.  COST,  $2250 


(940)   TWENTY -FOURTH  AND  HAR- 

rison.  Oakland.     Alterations. 
Owner — ^Butler    &    Veitch,    Premises. 
Architect — ^None. 

Contractor— F.  E.  Allen,  2718  Regent, 
Berkeley. 

COST,  $940 


(941)  NO.  1936  FRANCISCO,  Berkeley 

Addition. 
Owner— W.   H.   Lloyd,  Premises. 
Architect — None. 

Contractor— 'H.  C.   Kidder,  2075  Addi- 
son, Berkeley. 

COST.  $400 


(942)     GREEN6aNK  AVE.,  Pieiimont. 

Bungalow. 
Owner — .Mrs.  F.  Hord. 
Architect— None. 
Day's  work.  COST,  $3500 
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(943)  GRAND  A\^E  near  Greenbank 
Ave.,  Piedmont.  Two-story  frame 
dwelling  and  garage. 

Owner — J.  Clinkerberg. 

Architect — None. 

Day's  work.  COST,  $3000 


(944)     NO.     526   HOBART,     Oakland. 

Alter  (^.welling  into  apartments. 
Owner — Flora    Eliaser,    Premises. 
Architect — Charles  F.  Richardson,  Ala. 
Contractor — Alfred  Peterson,  3918  Lin- 
wood  Ave.,  Oakland. 

COST,  $3500 


(945)  SE  CAPELL  AND  PROSPECT' 
Ave..  Oakland.  One-story  6-room 
dwelling. 

Owner— Louis  Fedt,  528  25th,  Okd. 

Architect — None. 

Contractor— Fedt  Bros.,  528  25th,  Okd. 
COST,    $3300 


(946)  SE  FORTIETH  AND  RUBY, 
Oakland.  Alter  store  into  apart- 
ments. _ 

Owner — J.  E.  Bouquet,  Premises. 

Architect — J.  E.  Cofer 

Contractor^ — E.  C.  Venn. 

COST,  $3000 


(947)  W  BRUCE  50  N  E-32d,  Oakland 
Two-story  6-room  dwelling  and 
store. 

Owner— J.  C.  Silvera.  1450  13th  Ave., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2200 


(948)     N  FORiEiST   120  E  Miles  Ave., 

Oakland.     One-story   5-room   dwlg. 

Owner — C.  J.   Pfrang,  5487  Claremont 

Ave.,  Oakland. 
Architect — None 
Day's    work.  COST,    $3000 


(949)     NAV   FORTY-FIFTH   &   WEST, 

Oakland.     One-story  6-room   d~wlg. 
Owner — John  Gelder,  4595  West,  Okd. 
Architect — None. 
Day's  work.  COST,  $2500 


(950)  E  LEACH  AVE  180  N  Welling- 
ton Ave..  Oakland.  One-story  five- 
room  dwelling. 

Owner — A.  Frederick  Anderson,  4336 
Leach  Ave.,  Oakland. 

i^rr^itect — None. 

Day's    work.  COST,    $2500 


(951)     NO.  487  TWENTY-NINTH  AVE 

Oakland.     Fire  repairs. 
Owner— Mrs.  Clifford  Macon.  S.  F. 
Architect — None. 

Contractor- C.  L.  Roulean.  7  Moss  Ave 
Oakland  COST.  $2250 


(952)     S  MAINE   40  W   Curran   Ave., 

Oakland.     One-story   5-room  dwlg. 
Owner— R.    C.    Hillen.    5Sth    Ave    and 

Foothill   Blvd..  Oakland. 
.■\rchitect — None. 
Day's  v.ork.  .COST,  $2000 


(%3)     SW  XINT=:TY -SIXTH  AVE  AND 

Walnut.  Oakland.    Addition. 
Owner — P.  Ix)rronde.  Premises. 
Architect — None. 
Day's  work.  COST,  $1000 


(9-4)     NO.   9525   CHERRY.     Oakland. 

Addition. 
O'-ner — Chas   Bonar,  Premises. 
A  rchit?ct — None. 

Contractor- .Tohn  Lindquist,  1634  84th 
Ave.,  Oakland. 

COST.  $496 


feOlLDlNG  AND  BNGINEBRING  NE^VS 

(955)     NO.   827   ATHENS   AVE.,   Oak- 
land.    Addition. 
Owner — Mrs.  Allie  Toole,  Premises. 
Architect — None. 

Contractor— R.  Wiand,  678  23rd,  Okd. 
COST.   $400 


(956)     LOT  8  BLK  10  Berryman  Tct., 

Berkeley.       All   work  for  two-story 

frame  flats. 

Owner — Mrs.    E.    Mary    Mathews    and 

Mrs.  Nellie  Maude  McHaffie,  Bkly. 

Architect— James     W.   Plachek,     2014 

Shattuck  Ave.,  Berkeley. 
Contractor— C.  H.  Warren,  2257  Fulton 

Berkeley. 
Filed  May  20,  '19.    Dated  May  16,  '19. 

Frame  up  $1612.50 

Plastered    1612.50 

Completed  and  accepted 1612.50 

Usual  35  days 1612.75 

TOTAL  COST,  $6450.25 
Bond,  none.  Limit,  80  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


(957)  N  FOOTHILL  BLVD  80  W  La 
Verne  Ave.,  Oaklanu.  One-story  6- 
room  dwelling. 

Owner— E.  M.  Marquis,  2827  Russell, 
Berkeley. 

Architect — None. 

Day's  work.  COST,  $3000 


(958)  W  FORTY-SECOND  AVE  100 
N  Carrington,  Oakland.  One-story 
5-room  dwelling. 

Owner— E.  M.  Marquis,  2827  Russell, 
Berkeley. 

Architect — None. 

Day's  work.  COST,  $2000 


(959)     S  AILEBN  280  W  Dover,  Oak- 
land.    One-story  5-room  dwelling. 
Owner — J.   R.  and  Eda   Langtry,   1111 

AUston  Way.  Berkeley. 
Architect — None. 

Contractor — J.  R.  Langtry.  1111  Alls- 
ton  Wav.  Berkeley. 

COST,  $2400 


(960)     NO.  1050     COTTON,     Oakland. 

Addition. 
Owner— Mrs.  L.  Boteho.  1522  18th  Ave., 

Oakland. 
Architect — None. 
Contractor— Antonio  Enos.  1834  E-16th 

Oakland.  COST.  $400 


(961)     NO.  839  FIFTY-SECOND,  Oak- 
land.    Addition. 
Owner — Fred  Nelson,  Premises. 
Architect — None. 

Contractor— Alfred    Olson,    565    16th, 
Oakland. 

COST,    $400 


(962)     NO.  3120  COLLEGE  AVE.,  Ber- 
keley.    Two-story   6-room    dwelling 
and  garage. 
Owner— Eunice  M.  Dygert,  2623  Ashby 

Ave.,  Berkeley. 
Architect — None. 

Contractor— H.  I.  Dygert,  2623  Ashby 
Ave.,  Berkelev. 

COST,  $2750 


(963)     NO.      1514    ROSE.      Berkelej^ 

One-story  5-room  dwelling. 
Owner— Wm.  Hebert.  2210  Grant.  Ber- 
keley. 
Architect — None. 

.Contractor— Fred  E.  Pfaft,  1625  Grant, 
Berkeley.  COST,  $1500 


(964)  NO.  31S4  COLLEGE  AVE  (rear) 

Berkeley.  Garage. 
Owner — L.  H.  Corse. 
Architect — None. 


Contractor— 'Edw.  Larmer,  470   Boule- 
vard Way,  Oakland. 

COST,    $400 


(965)  PT.  60  NW  INTERSECTION 
W  line  Horton  and  S  boundary  line 
lands  Mee  Estate  NW  598.02  SW 
203.72  SE  598.75  NE  233.32.  Emery- 
ville. All  work  except  scale  in  floor, 
lockers  in  toilet,  tanks  on  roof  and 
one   under   oil   trough   and   elevator 

(these  furnished  by  owner)  for  brick 
factory. 

Owner — The     Sherman-Williams     Co., 
454  Second,  Sap  Francisco. 

Architect — None. 

Contractor — George  Wagner,  251  Kear- 
ny. San  Francisco. 

Filed  May  21.  '19.    Dated  May  20,  '19. 
30  days  after  work  commences     75% 

Completed  and  accepted 75% 

Usual  35  days 25% 

TOTAL  COST,  $12,300 

Bond.    $6200.     Sureties.   John   D.   Mc- 

Gilvray  and  James  H.  Pinkerton.  Limit 

60  days.       Forfeit.  $10.       Plans     and 

specifications  filed. 


(966)  S  RAND  AVE  120  W  Cottage, 
Oakland.     One-story   6-room   dwlg. 

Owner — Mrs.   Augusta   Wanske,   Pied- 
mont. 

Architect — None. 

Contractor— J.  F.  Meyer,  846     Allston 
Way,   Berkeley. 

COST,   $3500 

(967)  N  ALCATRAZ  AVE  420  W 
Shattuck  Ave.,  Oakland.  One-story 
5-room  dwelling. 

Owner — R.  C.  Wilson. 
Architect — None. 

Contractor — G.   B.     Hollenbeck,     3516 
Richmond  Ave.,  Oakland. 

COST,  $3000 


(968)     S     FOOTHILL     BLVD.  160     E 
Vicksburg.    Oakland.      One-story    5- 
room  dwelling. 
Owner— Ida   E.    Dean.    3615    Fruitvale 

Ave.,  Oakland. 
Architect — None. 

Contractor — A.       Hendrickson,       1806 
Derby.  Oakland. 

COST.  $2000 


(969)     N  GRAY     143    W    Harrington, 

Oakland.     One-story   3-rooni   dwlg. 
Owner— Jos.   Bold.     1984     36th     Ave., 

Oakland. 
Architect — None. 
Day's  work.  (X)ST,  $900 


(970)     NO.     367     TWENTY-FOURTH,' 

Oakland.     Alterations. 
Owner — Louis     A.     Kork,     387     Santa 

Clara  Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $400 


(971)  NO.     1.216     COURT,     Alameda. 
One-story  5-room  dwelling. 

Owner— F.    Hally    &    Co.,    2315    Santa 
Clara  Ave..  Alameda. 

Architect — None. 

Contractor— M.     H.  Fish,     1340     Ver- 
sailles Ave.,  Alameda. 

COST,  $2500 

(972)  NO.  2609  CALHOUN,  Alameda. 
One-story  5-room  dwelling. 

Owner — L.  Vallerga,  Premises. 

Architect — None. 

Day's  work.  COST,  $2500 


(973)     NO.    39    WEBSTER,    Alameda. 

One-story  1-room  dwelling. 
Owner — Geo.     V.   Grey,     554     Central 
Ave.,  Alameda. 


A 


r 


Architect — None. 
Days  work. 


COST,  1500 


(97-J)     NO.  1908  CENTRAL  AVE.,  Ala- 
meda.    One-story  3-rooiu  dwelling. 
Owner — C.  W.  Bartels.  Premises. 
Architect — None. 

Contractor— A.  B.  Minford,  2702  E-9th, 
Oakland.  COST.  $500 


(975)     NO.   1208   ST.  CHARLES,  Ala- 
meda. One-story  1-room  dwelling. 
Owner — Mrs.  Geo.  Kernich,  Premises. 
Architect — None. 

Contractor — Schnebly     &  Hostrawser, 
6th  and  Jackson,  Oakland. 

COST,  $450 


(976)     NO.  2510  CENTRAL  AVE.,  Ala- 
meda.   Alterations. 
Owner — Mrs.  M.  Meyers,  Premises. 
Architect — None. 
Day's  work.  COST,  $400 


(977)     E  SONOMA  50  W  Colusa  Ave.. 

Bef-keley.     One-story  5-room  dwlg. 
Owner — North     Berkeley     Land     Co.. 

Shattuck  Ave  and  Addison.  Bkly. 
Architect — None. 

Contractoar — Mason  -  McDuffie       Co.. 
Shattuck  Ave  and  Addison.  Bkly. 
COST.  $2500 


(978)  NO.  3016  AVALON  AVE.,  Ber- 
keley.   Garage. 

Owner — Mrs.  Sophie  B.  McDuffie,  Prera 
Architect — None. 

Contractor— Mason-McDuffie  Co.,  Shat- 
tuck Ave  &  Addisor.  Berkeley. 

COST.   $500 

(979)  f;0.     2922     DERBY.     Berkeley. 
Alterations. 

Owner — E.   Newberry.   Premises. 
Architect — None. 
Contractor— F.  Bowers. 

COST.  $400 


(980)  LOT  1  and  W  10  Lots  2  and  3. 
Blk  17.  Lakeshore  Highland,  Oak- 
land. All  work  for  two-stoiT  and 
basement  frame  dwelling. 

Owner— Byron    Mauzy,    250    Stockton. 

San  Francisco. 
Architect— Chas.    W.    McCall,    Central 

Bank  Bldg..  Oakland. 
Contractor— Louis  0.     Hansson.     1128 

The  Alameda,  Berkeley. 
Filed  May  21,  '19.    Dated  May  21,  '19. 

Frame    up    $1460 

Ready   for   lath 1460 

Plastered   1460 

Mill    work    completed 1460 

Completed   and   acceptey 1447 

TOTAL  COST,  $9717 
Bond,  none.  Limit,  100  days.  Forfeit, 
$1.     Plans  and  specifications  filed. 

(981)  NO.  526  HOBART,  Oakland. 
All  work  for  addition  to  dwelling 
for  apartments. 

Owner — Mrs.  Flora  Eliaser,  Premises. 
Architect — Charles       E.      Richardson. 

5367  Boyd  Ave..  Oakland. 
Contractor — Alfred      Peterson,      3918' 

Linwood  Ave.,  Oakland. 
Filed  May  21.  '19.     Dated  May  15.  '19. 
On  12th  and  27th  of  each  month  75% 

Completed    and    accepted 25% 

TOTAL  COST,  $3500 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  none. 


(982)  S  BROADWAY  TERRACE  1140 
and  1180  E  Broadway,  Oakland.  Two 
two-story  7-room  dwellings. 

Owner^Chas.  .W..  Gorapertz. 


BUILDING  AND  BNGINBEnilNG  NEWS 

Architect — R.    A.  Hutchinson,    Syndi- 
cate Bldg..  Oakland. 
Days  .work.  COST.  $4000  each 


(9S3)     S  BROADWAY  TERRACE  opp. 

Carleton.    Oakland.      Two-story    7- 

room  dwelling. 
Owner — Chas.  W.  Gompertz. 
Architect — ^F.  D.  Voorhees,  Central  Bk. 

Bldg.,  Oakland. 
Day's  work.  COST,  $4000 

(984)     W  RACIN  60  S  63rd,  Oakland. 

One-story  5-room  dwelling. 
Owner— 0.  J.  .Meads,  72nd  Ave.,  Okd. 
Architect — None. 

Contractor— 0.  J.  Dahl,  126  Ohio  St., 
i-'-'chmond, 

COST.  $2800 


(9S5I     SE  PARK  BLVD  AND  BRIGH- 
ton   Ave..  Oakland.       One-story     6- 
room  dwelling. 
Owner — J.  B.  Madden.  Oakland. 
Architect — None. 

Contractor— C.    E.    Burks.    4152    Ran- 
dolph Ave..  Oaakland. 

COST.  $3000 

f9S6)     E  TnANILA    AVE  100     S  40th. 

Oakland.     One-story  brick  addition 

to  laundry. 
Architect — None. 

Contractor— 0.  V.  Fortin,  2359  Waverly 
Oakland.  COST.   $3000 


1987)   SW  AUSEON  AVE  &  DOWLING, 

Oakland.     One-story   5-room   dwlg. 
Owner— W.   S.     Newby.   3105     E-14th, 

Oakland. 
Architect — None. 
Day's  work.  COST.  $2500 


<988)     N  PLYMOUTH  100  E  96th  Ave. 
Oakland.     One-story   3-room   dwlg. 
Owner— H.  G.  Clayton.  96th  Ave.,  Okd. 
Architect — None. 

Contractor— John  R.  Faulkes.  9828  E- 
14th.  Oakland. 

COST.  $1500 


(989)     NO.    259      TWENTY^FOURTH, 

Oakland.     Alterations. 
Owner— Paige  &  White.  13th  &  Web- 
ster. Oakland. 
Architect — None. 

Contractor— C.    S.    Barnard.   591   24th. 
Oakland. 

COST.  $500 


(990)     NO.  2701  CLAREMONT  BLVD.. 

Berkeley.     Fire  repairs  to  residence 

Owner— B.  McDougall.  Sheldon  Bldg.. 

San  Francisco. 
Architect — None. 

Contractor — Chas.   Stockholm.  Monad- 
nock  Bldg..  San  Francisco. 

COST,   $1000 


(992)     NO.  1515  WEBSTER,  Oakland. 
All   work  for     swimming  pool     and 
equipment. 
Owner — Young  Women's  Christian  As- 
sociation.  Premises. 
Architect — Ju'Ha    Morgan,    Merchants' 

Exchange  Bldg..  San  Francisco. 
Contractor — D.     B.  Farquharson,     180 

Jessie,  San  Francisco. 
Filed  May  23.  '19.    Dated  May  22,  '19. 

On  5th  of  each  month     75% 

Usual  35  days ^ 25% 

TOTAL  COST,  $16,220 
Bond,  none.  Limit,  as  soon  as  possi- 
ble Forfeit,  none.  Plans  and  specl- 
pcations  filed. 


(993)  LOT  18  BLK  5  Map  Melrose 
Heights,  Oakland.  All  work  except 
finish  hardware,  cement  vases,  elec- 
tric fixtures,  shades,  wall  paper  and 
fence  for  one-story  6-room  dwelling. 

Owner — Arthur  D.  Janssen,  5004  Foot- 
hill Blvd..  Oakland. 

Architect — None. 

Contractor— Ben    F.    Kopf,    1015    82nd 
Ave..  Oakland. 

Filed  May  22.  '19.    Dated  May  17,  '19. 

Frame    up    V4, 

Plastered    % 

Completed  and  accepted % 

Usual    35    days 14 

TOTAL  COST.  $4315 

Two  Bbnds   $2158   each.     Sureties.  A. 

W.  McCoy  and  John  G.  Lilbben.  Limit. 

70  days  after  May  19.     Forfeit,  none. 

Plans  and  speciflfications  filed. 


(993)  SW  BAY  VIEW  PLACE  AND 
11th  Ave.,  Oakland.  One-story  six- 
room  dwelling. 

Owner— C.  M.  MacGregor,  470  13th, 
Oakl?"'!. 

Architect — None. 

Day's  wc:!-..  COST,  $3000 


(994)  W  ELEVENTH  AVE  100  and 
138  S  Bay  View  Place.  Oakland. 
Two  one-story  5-room   dwellings. 

Owner- C.  M.  MacGregor.  470  13th. 
Oakland. 

Architect — None. 

Day's  work.  COST.  $2900  each 

(9J5)     S  vV  FIFTH  AVE  AND  E-17TH, 

Oakland.     One-story   5-room   dwlg. 
Owner — J.   W.     Baughman.   1627     5th 

Ave..  Oakland. 
Architect — None. 
Day's  work.  COST,  $3000 


(996)     E  DIVISADEUC  360  N  E-38th, 

Oakland.     One-story  s-room  dwlg. 
Owner — A.  AllAvorth,     236     Ridgeway 

Ave.,  Oakland. 
Architect — None. 

Contractor— Fred     Hambleton.       3727 
13th  Ave.,  Oakland. 

COST.  $2910 


(997)     FOOT  OF  SIXTY-SIXTH  AVE. 

Oakland.     Add  to  refrigerator  plant 

Owner— Louis     Schaffer,     2319     Park 

Blvd..  Oakland. 
Architect — None. 

Contractor — O.  M.  Magneson,  2712  Col- 
lege Ave.,  Oakland. 

COST.  $2500 


(998)     SW         THIRTEENTH         AND 
Washington,  Oakland.    Penthouse. 
Owner — Roos  Bros.,  Premises. 
Architect — None. 
Day's  work.  COST,  $700 


(999)     NO.    2204    B-TWENTY-FIFTH. 

Oakland.     Addition. 
Owner — H.  Ottmans,  Premises. 
Architect — None. 
Day's    work.  COST.    $500 


(1000)     NO.   880  TWENTY-SEVENTH 
Oakland.     Alterations  and  additions 
Owner — L.  &  D.  Gardner,  Premises. 
Architect — None. 
Day's  work.  COST,  $500 


(1001)  LOT  4  BLK  "A"  Map  Lake- 
wood  Park.  Oakland.  All  work  for 
one-story  6-room  dwelling  and  gn- 
rage. 

Owner — Annie  L.  Dickey,  Oakland. 

Archltect-^None. 


14 

Contractor— Harry  Schwalm,  721  Main 

Hayvvard. 
Filed  May  24,  '19.    Dated  May  22,  '19. 

Frame   up Vi 

Brown  coatedi 14 

Completed  and  accepted ^4 

Usual  35  days M 

TOTAL  COST,  $6000 
Bond,  $3000.  Sureties,  Frank  G.  Chess 
and  Mary  E.  Zinn.  Limit,  W)  days 
after  .May  26.  Forfeit,  none.  Plans 
and  specifications  filed. 

(1002)     S  BIRCH  COURT  about  418  E 
College  Ave,  being  Lot  4   Roselawn 
Park,  Oakland.     All   work  for  two- 
story  eight-room  dwelling. 
Owner— W.   W.     Shea,     5248     Shatter 

Ave.,  Oakland. 
Architect — None. 

Contractor— H.    C.    Pfrang,    5507    Col- 
lege Ave.,  Oakland. 
Filed  May  24,  '19.    Dated  May  10,  '19. 

Frame   up  ^. $1000 

Plastered    1000 

Co  npleted  and   accepted lOOO 

Usual   35  days 950 

TOTAL  COST,  $3950 
Bond,  none.  Limit,  150  days  after  May 
15.  Forfeit,  $5.  Plans  and  specifica- 
tions filed. 

COarPLETION  NOTICES. 

Alameda  County. 

May  21,  1919— LOT  10  BLK  11  Mel- 
rose Heights,  Okd.  Martha  E 
Lodge  to  whom  it  may  concern... 
May  19.  1919 

May  21,  1919— W  FRANKLIN  100.6  N 
loth  N  lOOxW  150,  Okd.  Pacific 
Telephone  &  Telegraph  Co  to  Carl 

T  Doell May  16,  1919 

^ 

JIEXS  TlLElt. 

Alameda  County. 

Recorded  Amount 
May  22.  1919— W  FRANKLIN  100-6 
N  15th  N  lOOxW  150,  Okd.  Yager 
Sheet  Metal  Co  vs  George  A  Sitt- 
~man  and  P.->ific  Telephone  & 
Telegraph    Co    $157 


TlUn/DINO  CONTRACTS. 
Fresno  County. 


LOTS  12  AND  13.  Ingersol'l  Tract, 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Ownei-— C.  D.  La  Ma.';ter,  Fresno. 

.ArchitPct — None. 

Day's  work.  COST,  $7500 


BUILDING  AND  BNGINEIEJRING  NEWS 

Architect — None. 

Contractor— Reese     &     Atkins,     3643 
Piatt  St.,  Fresno. 

COST,  $2500  each 


LOTS  5.  6  .\ND  7  BLK  2  Vernon  Park 
Frpf-no.     Two   frame   dwellings  and 
garages. 
Owner — Cannon  &  Holland,  Fresno. 
,'^rrhitect — None. 

Con'ractor — G.  C.  Cannon,  1937  Mari- 
po-a  St.,  Fresno. 

COST,  $3000  each 


LOT^^  15  A^'V)  16  BLK  15,  Arlington 
He-chts,  Fresno.  Frame  dwelling 
nnd  pvT;>re 

Owrer— Gpo.  V.  .Martin,  1128  "M"  St., 
Fresno. 

*  Thitect — None. 

Day's  work.  COST.  $2500 


I  OTS  30  31.  33  AND  34  BLK  3,  Fresno 
T'"o  frn'-e  dwellings  and  garages. 

Ovn^r— Mo.Murfry&  McCabe.  837  "I" 
,    St..  Fresno. 


1/2  OF  LOTS  29  AND  30  BLK  12,  Col- 
lege Addition,  Fresno.     Frame  dwlg 
and  garage. 
Owner— Mrs.  M.  A.  Congdon,  Fresno. 
Architect — None. 

Contractor — Reese      &      Atkins,    3643 
Piatt  St,  Fresno. 

COST,  $6500 

LOT  16  BLK     1,  Alta  Vista,     Fre.sno. 

Frame  dwelling  and  garage. 
Owner— P.    G.    Nixon,    1407    "M"    St., 

Fresno. 
Architect — None. 
Day's  work.  COST,  $4000 


LOTS  26  AND  27  BLK  18  North  Park 
Terrace,  Fresno.  Frame  dwelling 
and  garage. 

Owner-^horh  &  Meads,  1920  Del  Mar 
St.,  Fresno. 

Architect — None. 

Day's  work.  COST,  $5000 

LOTS  11  12,  13  &  14  BLK  3,  College 
Addition,  Fresno.  Two  frame  dwell- 
ings and  garages. 

Owner— John   G.   Peter,  Fresno. 

.Architect — None. 

Day'fc  work.        Cost,  $9000  and  $8600 


NO,   1135  VAN  NESS     AVE.,     Fresno. 

Addition. 
Ovrer- Wm.    Shaw,   2747   Fresno   St., 

Fresno. 
AiThitect — None. 
Day's  work.  COST,  $2000 


NO.  1136  MAYOR  ST.,  Fresno.     Addi- 
tion. 
Owner — Frank  Volcano,  Fresno. 
A  rchitect— None, 
n— 's  work.  COST,  $1000 


LOTS   27   AND   28   BLK   1.   La   Sierra 

Tract,  Fresno.     Frame  dwelling. 
Owner— Central     California   Land     & 
Improvement    Co.,    210   Trust    Co. 
Bldg.,  Fresno. 
Architect — None. 

Contr:\ctnr— R.  C.  Blackwcll,  210  Trust 
Co.  Bldg.,  Fresno. 

COST,  $4000 


NO.    242   YOSEMITE     AVE..      Fresno. 

Frame  dwelling  and  garage. 
Owner — John  F.   Petersen. 
Architect — None. 

Contractor — C.  Samuelsen,  232  Yosem- 
ite  Ave.,  Fresno. 

COST,  $4350 

BLOCKS     17.   18,  30  AND   31.     Tran- 
quillity.      All    work   for     one-story 
brick  and  concrete  .school   building. 
Owner-Tranqu  llily        Union        High 

School   Dristict.   Fresno. 
Architect— Ernest  J.  Kump,  201  Rowell 

Bldg.,  Fresno. 
Contractor— T.   B.   Goodwin,   2245   Fil- 
bert St.,  San   Francisco. 
Filed  .May  15,  '19.    Dated  May  8,  '19. 

.Monthly  payments  of 75% 

Usual    35   days Balance 

TOTAL  COST,  $40,305 
Bond.  $20,152.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  110  days 
Forfeit,  none.  Plans  and  specifications 
filed.    . 


Bl  ILDIJfW  CONTRACTS. 

Sacramento  County. 


NO.   101   "J"   SE.,   Sacramento.     Alter 

building. 
Owner— Peter  Bohl  Estate. 
Architect — None. 
Day's  work.  COST,  $1500 


NO.   711   "J"  ST.,  Sacramento.     Alter 

building. 
Owner— Berquist  &  Rhoden,  Premises. 
Aichitect — None. 

Contractor — A.    E.    Anderson,    Sacra- 
mento. COST,  $1000 


NO.  241.1  ".M"  ST.  on  E  %  Lot  7.  L,  M, 

24th    and    25th      Sts.,      Sacramento. 

Alter  building. 

Owner— Dr.   H.   H.     Stephenson,     506 

Peoiiles   Bank   Pldfe.,  Sacramento. 

Architect — None. 

Contractor— C.    H.     Chatterton,     3162 
Serra  Way,  Sacramento. 

COST,  $2000 


\V  27%  of  E  V6  Lot  3,  E,  F,  14th  and 

15th  Sts..  Sacramento.    Alter  dwlg. 
Owner— H.  L.  B:ddle,  Sacramento. 
Architect — None. 
Day's  work.  COST.  $1800 


BCILDING  CONTRACTS. 


San  Joa<|uin  Connty. 


E  V2  LOT  2  Sbdvn  4.  Stockton  Acres. 

Building. 
Owner — Mrs.  Clara  E.  Keidel,  Stockton 
Architect — None. 
Contractor— T.  E.  Williamson,  727  N- 

Harrison  St.,  Stockton. 
Filed  -Mav  19,  '19.    Dated  May  16,  '19. 
COST,  $2093 

.MONTEREY    AVE..    Stockton.      Five- 
room  frame  dwe'Iling  and  garage. 
Owner— H.    W.     Johnson,     421     Mari- 
posa St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $2800 


-MARKET  ST.,  bet.  Center  and  EI 
Dorado  Sts.,  Stockton.  Brick  build- 
ing. 

Owner — Marengo  &  Arotto.  Stockton. 

Architect — None. 

Day's  work.  COST,  $3200 


ON   MAIN  ST..   bet.   Sutter  and   Cali- 
fornia  Sts.,  Stockton.     Alterations. 
Owner — Hart's    Lunch,    Inc.,    Prem. 
Architect — None. 
Day's  work.  COST,  $10,000 


(OR.    MADISON    AND    NORTH    STS.. 

Stockton.     Cottage. 
Owner— H.   Backes,   316   E-Weber   St.. 

Stockton. 
.Architect — .None. 
Day's  work.  'i'OST,   $1200 

COR.    SOUTH    AND    PILGRIM    STS., 

Stockton.      Four-room    dwelling. 
Owner— John  Schmidt,  Stockton. 
Architect — None. 
Day's  work.  COST,  $1925 


COR   PARK  AND  OPHIR  STS.,  Stock- 
ton.    One    5-room    and   one   6-room 

dwelling. 
Owner— Sattin  Pettuni,  Stockton. 
Architect-   None. 
DaVs  work.        COST,  $2500  and  $3,500 


LOT  4  BLK  312  B  Center  St.,  Stock- 
ton.    Building. 
Owner — J.  Schmidt,  Stockton. 
Architect — None. 
Contractor— T.  E.  Williamson,  727  N- 

Harrison  St..  Stockton. 
Filed  May  20,  '19.    Dated  May  15.  '19.1 
COST,  $1925 


BlILDIXG  COXTRACTS. 


>Saii  Joarinin  Tonnty. 


E  J^  LOT  4  BLK  10.  E  of  Center  St., 

Stockton.     Building. 
Owner — H.    E.    Vickory,    127    E-South 

St.,    Stockton. 
Architect — None. 

Contractor — Anthony      Arata    and     J. 
Marengo. 

COST,   $3195 


ANDERSON  ST.,  bet.  Center  and  El 
Dorado  Sts.,  Stockton.  Frai^e 
dwelling. 

Owner — A.  Firpo,  Stockton. 

Architect — None. 

Day's  work.  COST,  ■ 


EL     DORADO     AND     WASHLNGTON 

Sts.,  Stockton.       Alterations. 
Owner — Oneto  &  Raab,  Stockton. 
Architect — None. 
Day's  work.  COST,  $1325 


WASHINGTON     AND     EL     DORADO 

Sts.,  Stock(on.     Alterations. 
Owner — Paul  Rossi,  Stockton. 
Architect — No^p. 
Day's  work.  COST,  $1300 


CO-MPLETIOX  XOTICE. 


Sau  Joaqnin  Connty. 


Recorded  Accepted 

May  14.  1919— LOT  11  BLK  7  Bunga- 
low Park,  Stockton.  A  H  Igo  to 
H  J  Le  Blanc May  5,  1919 

Plans  Nearing  Completion. 

BANTC  Cost,  $35,000  ( which 

does  not  include  fixtures  or  fur- 
nishings). 

SANGER,  Fresno  Co.,  Cal. 

One-story  reinforced  concrete  and 
terra  cotta  bank  building,  44x80. 

Owner — First  National  Bank  of  Sanger 
William  Mitchell.  President. 

Architect — E.  .Mathewson,  Cory  Bldg., 
Fresno. 

Plans  Being  Prepared.  Ready  for 
Figures  in   Two  Weekc.  s 

RESIDEDNCE  Cost,  IS.OOO 

SAN  FRANCISCO.     St.  Francis  Wood. 

Two-story  and  basement  frame  resi- 
dence and  garage  (7  rooms.) 

Owner — E.  0.  Stratton. 

Architect — Henry  -H.  Gutterson,  278 
Post  St.,  San  Francisco. 


Ready  For  Figures  .Saturday. 
PACKING  PLANT  Cost.  $12,000 

SAN    FRANCISCO.      S    Bryant   Street 
.near   Bryant   Avenue,   bet.   8th   and 
9th  Streets. 
One-story  brick  packing  plant.  55x7.^. 
Owner — G.  H.  Roberts. 


BUILDING  ANn  BNXJINUBRING  NBWB 
Architect — S.  Heiman,  57  Post  Street, 
San  Francisco. 

Plans  Being  Prepared.    Ready  for  Fig-. 

ures  in  Two  Weeks. 
SAN  FRANCISCO.     St.  Francis  Wood. 
Two-story    and    basement    frame    and 

plaster    residence   and   garage    (7 

rooms). 
Owner — H.  B.  Brainard. 
Architect — Henry  H.    Gutterson.     278 

Post   St.,   San   Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $75,000 

BERKELEY.     Spruce   St.   near   Sum- 
mer Street. 

Three-story    frame    and   plaster   com- 
munity apartment  house  (14  3  to  5 
room  apts.) 
JJwner — .Mrs.  W.  Burgess. 

rchitect — Henry     H.  Gutterson,     278 
Post  St.,  San  Francisco. 

(27605) 


Plans  Being  Prepared. 
WAREHOUSE  Cost,    $30,000 

SAN  FRANCISCO.    Mission  District. 
Three-story  frame  warehouse,  25x210. 
Owner — Withheld. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 
Plans   will   be   ready  for  figures   in 
about  2  weeks. 

Plans  Being  Pi^.iared. 
ALTERATIONS  Cost,    $5,000 

BERKELEY,  Alameda  Co.,  Cal.     Dur- 

ant  Avenue. 
Remodel    three-story    frame    building 

into  12  apts.  2  and  3  rooms  each. 
Owner — Mr.  Bernard. 
Architect — ^Henry    H.    Gutterson,    278 

Post  St.,  San  Francisco. 


Plans  Being  Prepared. 
THEATRE  Cost,  $60,000 

VALLEJO.  Solano  Co.,  Cal. 
One-story    reinforced     concrete     fire- 
proof theatre,  75x130  (1400  seating 

Owner — Bell  Amusement  Co. 
Architect — Bernard    J.    Joseph,    Nev| 
Call  Bldg.,  San  Francisco. 


Working  Drawings  Being  Prepared. 
RESIDENCE  Cost,    $40,000 

PIEDMONT.  Alameda  Co.,  Cal. 
Two-story  residence. 
Owner — Phillip    Clay    of    Sherman    & 

Clay,  SW  Kearny  and  Sutter  Sts.. 

San  Francisco. 
Architect — Wm.  Knowles.  Hearst  Bldg 

San   Francisco  and  Oakland. 


Plans  Being  Prepared.    Ready  for  Fig- 
ures in  About  a  Month. 
ADDITION  Cost,    $9,000 

LODl,  San  Joaquin  Co.,  Cal. 


IS 

One-story   brick   three    room    addition 

to  school. 
Owner— Lodi  School  District. 
Architects— Wright   &   Sala.    Bank    of 

Italy  Bldg.,  Stockton. 


Plans  Being  Prepared. 

ADDITION  Cost,   $75,000 

PHOENIX,  Arizona. 
Four-story  and  basement  Class  "A" 
addition  to  bank  and  office  build- 
ing, 25x137. 

Owner— National  Bank  of  Arizona. 

Architects— Lescher   &  Kibbey,  Phoe- 
nix, Arizona. 


Cost,  $- 


Plans  Being  Prepared. 

CHURCH 

LONG  BEACH,  Cal. 

Two-story  and  basement  hollow  tile 
church. 

Owner — Spanish  Methodist  Institu- 
tional Church. 

Architect — Arthur  G.  Lindley,  904 
Wright  &  Callender  Bldg.,  Los 
Angeles. 


Plans  Being  Figured. 

GARAGE,  ETC.  Cost,  $ 

LOS  ANGELES.  Seventh  Street  bet. 
Figueroa  and  Kip  Streets. 

Three-story  reinforced  concrete  ga- 
rage and  machine  shop. 

Owner — G.  H.  Wadleigh. 

Lessee— H.  G.  Haffer,  1022  Orange  St., 
Los  Angeles. 

Architect— E.  L.  Mayberry,  468  Pacific 
Electric  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $30,000 

DOWNEY.  Los  Angeles  Co.,  Cal. 
Two-story    hollow    tile    residence    (13 

rooms    and     3    bathrooms;      also 

double  garage). 
Owner— Mrs.  A.  L.  Ball. 
Architect— H.  H.  Whiteley,   427  Story 

Bldg.,  Los  Angeles. 


Contract  Awarded. 

ADDITION  Cost,   $ 

SARATOGA,  Santa  Clara  Co.,  Cal. 

Onerstory  frame  and  plaster  addi- 
tion to  residence.  Work  will  con- 
sist of  5  additional  rooms  with 
baths. 

Owner — Senator  James  D.  Phelan. 

Architect— C.  E.  Gottschalk.  Phelan 
Bldg.,  San  Ft-ancisco. 

Contractor— J.  E.  Scully,  Flood  Bldg., 
San  Francisco. 


Plans  to  be  Prepared. 

SCHOOL  Cost.  $ 

VALLEJO.  Solano  Co.,  Cal.     Hon  ing 

Annex. 
Eight-room  school  with  assembly  hall 
Owner — U.  S.  Housing  Plan. 
Architect — G.      W.      Kelhani,      Shrrnn 

Bldg..  San  Francisco. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


wopk 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
^M.     '   ises 
Foli5ihg  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  141S  Harrison  St. 


000<H»l«HSiKHKHKHKHKHKHHKHKH><HKH>0<H«H>^^ 

Telephone  Oakland  2181 

Americai  Excivating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 
T.  L.  MYERS  Oakland,  Cal. 

01KH><HKHKH><H><HKHKK><HKHKK>CHKKKH><H^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

6   560  Mission  Street^  San  Francisco 

<HKH><H«HKHKHKH>0<H«H><H«HKHKHKHKHW^^ 

<HKHKHKH>0<KKHKH><HKKKHKHMH«H«H><HKHj<H^ 
Chabi-es  David  Grollb  Phone  Garflcld  5672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Etusli  St. 

Member 
SAN  I  RANG  SCO  Insurance  Brokers  Exchante 

JOHN  G.  lis  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  .  San  Francisco 

^HKHKHKHKH><HJ<K><H><KKHKH>O^KKKK^<H5^ 

Reinhart  Lumber  and  Paining  Mill  Company  ^ 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  Lumber  Vard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 

General  Mill  and  Cabinet  Work,  Stock  Doors,  Sash  Frames 

and  Mouldings. 


PoUiution  (Hike 
560  Mission  Street 


San  Francisco,  Cal.,  June  4,  1919 


Pabliibed  Everr  WcdondiT 
Nineteenth  Year,    No.  23 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


trojan:  explosives 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thaAving 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


Phelan  Building 
San  Francisco.  Cal. 


Railway  Exchange  Buildii 
Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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CABINET    MAKERS. 


of 


Hunter,  R.  J.,  expert  cabinet  makeir, 
2156  Telegraph  Ave.;  dJealer  in  ma- 
hograniy,  ^ntoquie  and  all  kinds  o: 
fumdtuire;  reipairs  and  polishing- 
Teliephione   Oakland   273'5. 

'tCH«HKHK8>i><HKH><HKHKHKHKHKJ  i 


PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
school  bonps. 

SOUTH  PASADE'fA.  Los  Angeles 
Co.,  Cal. — A  spocial  election  will  be 
held  June  20  to  vote  on  the  issuance 
of  1275,000  bonds  for  purchase  of  sites 
and  erection  of  new  school  buildings. 
The    trustees    are    Mrs.    E.    M.    Mum- 


BUIUDINO  AND  BNGINEEmiNG  NEJWS 

ford,  G.  W.  Lawyer  and  H.  W.  Hunt- 
zinger.  An  intermediate  school  con- 
taining 15  rooms  to  cost  .$75,000,  and 
a  new  building  for  the  El  Centro  site 
to  cost  $60,000  will  be  erected. 

SACRAMEINTO,  Cal.— Fourteen  new 
school  buildings,  at  a  cost  of  $3,000,- 
000,  are  recommended  by  Charles  C. 
Hughes,  Superintendent  of  City 
Schools,  in  his  annual  report  to  the 
Board  of  Ediucation. 

Hughes  points  out  in  his  report  that 
there  are  but  two  adequate  school 
buildings  in  Sacramento,  the  land 
and  the  Washington  Schools.  The 
city,  he  says,  has  spent  little  money 
for  school  buildings  in  the  last  thirty 
years  and  can  well  afford  the  bond 
isue  which  he  proposes. 

His  plan  is  to  erect  units  of  build- 
ings similar  to  the  Land  and  Wash- 
ington Schools,  commensurate  with 
the  needs  of  the  districts-  in  which 
they  are  located,  and  to  be  enlarged 
as  need  arises. 

VISALIA,  Tulare  Co.,  Cal.— The 
County  Supervisors  have  sold  $90,000 
of  the  bonds  of  the  Tulare  School 
District  and  will  spend  the  proceeds  in 
the  construction  of  school  improve- 
ments. 


ROAD  BONDS. 

PLACERVILLE,  El  Dorado  Co.,  Cal. 
— -Meetings  are  being  held  by  citizens 
urging  the  voting  of  bonds  in  a  portion 
of  the  Third  Supervisorial  District  for 
the  construction  of  the  Green  Valley 
and  other  permanent  roads,  and  form- 
ing of  a  road  district. 

A  committee  was  appointed  to  make 
a  .survey  df  the  proposed  distric't, 
ascertain  the  assessed  value  of  the 
property,  and  sound  the  sentiment  of 
the  property  owners  in  regard  to  the 
project. 

YUBA  CITY,  Sutter  Co.,  Cal.— The 
County  Supei-visors  have  decided  to 
call  a  special  election  during  the 
month  of  August  or  September  at 
which  time  it  will  be  decided  whether 
or   not   the   county   shall    issue  bonds 


1J^5^>^HKHKHKHWKHKH>^WHKHKBKKKHKHKK>^KH^ 


HARDWOOD  HEADQUARTERS 


ASH-BASSWOOD-BIBCH 
AROMATIC  RED  CEDAR 
COTTONWOOD-ELM-HOLLY 

SOUTHERN  REDSUM 
HICKORY-LAUREL-)<IAPLE 
OREGON  MAPLE-PLAIN  OAK 

-   QUARTERED    OAH 

•HYBROCK  BENDING  a 


WHITE  BROTHERS 


with  which  to  construct  a  concrete 
highway  system. 

FRESNO,  Fresno  Co.,  Cal.— Bids 
will  be  received  by  the  Fresno  County 
Supervisors  up  to  2  P.  M.,  June  12th, 
for  the  purchase  of  $1,000,000  worth 
of  county  highway  bonds  recently 
voted. 

Chief  Engineer  Chris.  Jensen,  in 
charge  of  the  proposed  highway  sys- 
tem, has  appointed  Dan  W.  Chamber- 
lain, formerly  of  the  State  Highway 
Commission,  a.s  assistant  engineer. 


hk;hwat  bonds. 

EL  CENTRO,  Imperial  Co.,  Cal.— A 
special  election  will  be  held  in  Im- 
perial county  on  Jmly  1,  to  vote  on 
the  issuance  of  $1,500,000  bonds  to 
construct  120  miles  of  paved  high- 
ways. 

CITY  HALL  BONDS. 

PITTSBURG,  Contra  Costa  Co.,  Cal. 
— The  City  Trustees  are  contemplating 
a  bond  issue  with  which  to  raise  funds 
for  the  erection  of  a  new  city  hall. 


NO  BELLI^OARDS  IN  LOS  ANGELES. 

Nearly  six  miles  of  advertising 
signs  have  been  removed  in  Los  An- 
geles, in  compliance  with  an  or- 
dinance forbidding  billboard  adver- 
tising. 


STREET  WORK  PLANNED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Council  has  decided  to  ap- 
propriate funds  from  the  general'  fund 
with  which  to  improve  dirt  roads  in 
the  vicinity  of  Kozy  Kove. 

PLAN  SIBMI'ITED  FOR  CULVERT. 

STOCKTON,  San  Joaquin  Co..  Cal.— 
Commissioner  Kenyon  has  submitted 
to  the  City  Council  plans  for  the  build- 
ing of  a  culvert  at  Miner,  Channel 
and  California  streets. 


!  TH  and  BRANNAN  STREETS 


SAN  FRANCISCO.  CAL. 


COUNTY  ROAD  BONDS. 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
The  election  held  to  decide  the  ques- 
tion of  issuing  and  selling  bondls  of 
$1,640,000  with  which  to  build  a  sysetm 
of  paved  highways  has  carried  by  a 
vote  of  eight  to  one. 
(26260)     1st  report  Feb.  17 ;   2nd  Apr. 

SI'REET  WORK  PLANNED. 

EXETER.  Tulare  Co.,  Cal.— The  City 
Engineer  has  been  instructed  to  take 
necesisavy  preliminary  steps  for  the 
paving  of  13  more  blocks  of  street.  The 
city  park  will  also  be  further  improved 
by  concrete  walks  on  the  three  sides 
and  by  ciusjied  io<K  vv,T!k«  Ihrough  the 
park. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities 

on  the  Pacific  Coast. 


Issued  Weekly,  $3.00  per  year 


San  Francisco,  Cal.  June  4,  1919 
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Entered  as  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
Congress  of  March  3,  1879. 

ISSUED    EVERT    WEDNBSDAT. 

Ik    A.     I.ARSEV, 

PnfcHrtier   and    Proprietor. 

Sabacrlptlon  Rateii — One  Tear,  13.00. 
payable  strictly  in  advance.  Single 
copies,  10c. 

SAiN  FRANCISCO   OFFICE 

080  HImIob   Street. 
Telephone^DoDKlas  2373. 


BIDS  OPENED    BT  H.4RB0R    COM- 

MLSSIOXEES.      COMRACTS 

AWARDED. 


At  Thursday's  meeting  of  the  Board 
of  Harbor  Commissioners  bids  were 
opened  as  follows: 

Boat  Builders'  Shops. 
SAN    FRANCISCO.— The    Board    of 
State    Harbor    Commissioners    opened 
the  following  bids  on  May  29th: 

For  furnishing  materials  and  con- 
structing a  Boat  Builders'  Shops  at 
Fisherman's  'VMiarf  on  the  waterfront 
of  San  Francisco. 

W'egner  &  Blob $7,435 

Val   Franz   6,515 

L.    Hickenroth 7,800 

F.    B.    Peake 6,373 

A.    H.    Vogt 6,742 

F.    Gallagher 6,375 

Awarded  to  F.  B.  Peake,  1247  42nd 
Ave.,  San  Francisco. 

Payments  Ordered. 
Fav  Improvement  Co.,  Pier  27,  ?2,- 
194.43. 
Clark  &  Hener>-,  Pier,  31,  19,868.51. 
J.  D.  Hannah,  $72.33. 
Kyle  &  Co.,  Pier  31,  $95.36. 
E.  K.  &  N.  H.  Pearson,  $150. 
Bills      against       Pacific       Portland 
Steamship     Co,    $9.84;      $175.50     and 
$65.50  were  cancelled. 

Upon  recommendation  Chief  En- 
gineer A\Tiite  informal  contracts  were 
awarded  to  F.  W.  Camp  and  L.  C. 
Laraen  for  repairing  cylinder  piers  at 
$3.00  per  lin.  ft.,  plus  $1.00  per  cylind- 
er for  picking  discntergrated  concrete 
where  necessary. 

Pacific  Coast  Boiler  Works  awarded 
Informal  contract  at  $410  for  retublng 
boiler  on  State  Dredger  No.  3,  Other 


bids    were:      Eureka    Boiler    Works, 
$503  and  Dundon  Iron  Works,  $547. 

♦ 

BIDS     OPENED  FOR    PATIXG    AT 

TEtiETABLE  OIL  PL;    /. 

SAN  FRANCISCO.— The  foilowing 
bids  were  received  by  the  Board  of 
State  Harbor  Commissioners  on  May 
29th: 

For  furnishing  all  necessary  ma- 
terials (except  Portland  cement,  which 
will  be  furnished  to  the  contractor  by 
the  Board),  labor  and  equipment  for 
the  construction  of  a  concrete  pave- 
ment at  the  Vegetable  Oil  Plant  al 
Islais  Street. 

Wegner  &  Blob $10,990 

F.  B.  Peake 11,541 

H.  L.  Peterson 6,733 

A.  H.  Vogt 14,483 

C.  L.  Wold 9,980 

W.    B.    Pierson 9,985 

Clinton  Constr.  Co 9,541 

F.  Gallagher  13,400 

Lindgren   &  Co : 13,811 

Awarded  to  H.  L.  Peterson,  62  Post 
Street. 


BLDS  OPENED  FOR  STREET  LM- 
PROVEMEXT. 

SAX  DIEGO,  Cal.— The  following 
bids  were  received  for  paving  por- 
tions »t  Jackdaw  St.,  Hunter  St.  and 
Avalon  Drive  with  4-in.  concrete  base 
with  oil  and  rock  screenings  top: 
Fairchild-Gilmore-Wilton    Co., 

Los    Angeles $32,763.93 

Geo.   R.   Daley 32,733.41 

Thos.   0.   Breitenstein 33,099.14 

John    Engebretsen 35,799.56 

M.   D.   Goodbody. 39,163.84 

Bids  taken  under  advisement. 


FIVE  MILLION  TO  BE   EXPENDED 
IN  SACRAMENTO   T.\LLEY. 


SACRAMENTO,  Cal.— Nearly  $5,- 
000,000  will  be  expended  in  the  Sacra- 
mento valley  during  the  next  few 
years  for  public  improvements 
through  the  approval  of  bills  by  Gov- 
ernor William  D.  Stephens,  the  great- 
er number  of  them  having  received 
his  signature. 

In  addition  to  the  $3,000,000  appio- 
priation  for  reclamation  work  in  the 
Sutter  by-pass  region,  $175,000  has 
been  approved  for  rectifying  the  Sac- 
lamento  and  Feather  river  channels; 
$500,fH)0  for  Improving  the  lower  Sac- 


ramento river  in  conjunction  with  the 
federal  government;  $64,500  for  deep- 
ening and  stradghtening  the  Suisun 
channel,  which  will  be  an  important 
link  in  the  sea-level  canal  from  the 
bay  to  Sacramento;  $300,000  for  Capi- 
tol extension  in  Sacramento,  which 
will  make  it  possible  to  proceed  with 
the  construction  of  the  two  buildings 
for  which  a  $3,000,000  bond  issue  was 
voted  two  years  ago;  $32,000  for  a 
trades  school  at  the  Chico  Normal; 
$50,000  for  new  buildings  at  the  Stock- 
ton State  Hospital;  $50,000  for  new 
buildings  at  the  Napa  State  Hospital; 
$90,000  for  a  water  supply  at  the  So- 
noma State  Home;  $54,000  for  build- 
ings and  improvements  at  the  same 
institution;  $63,500  for  improvements 
at  the  Veterans'  Home  at  Yountville; 
$57,000  for  improvements  at  the  Pres- 
ton School. 


CITY  BIDS  OPENED. 

SAN  FRANCISCO.— The  following 
bids  were  received  by  the  San  Fran- 
cisco Board  of  I*ublic  Works  May  28th. 
Repair  and  replacement  of  defective 
parts  of  roof  of  Oriental  School,  south 
side  of  Washington  street  between 
Powell  and  Stockton  streets. 

Lawson  Roofing  Co $775 

Firestone   Roofing  Co 973 

The  construction  of  the  Union  street 
Line,  Contract  No.  Ill,  Municipal  Rail- 
way System,  re-location  from  Franklin 
and  Union  streets  to  Van  Ness  avenue. 
Healy-Tibbitts  Constr.  Co....$21,274 

A.  J.  Grier 23,430 

Installing  trolley  poles  and  wire. 
Union  Street  Line,  Contract  119,  Muni- 
cipal Railway  System,  re-location  from 
Van  Ness  avenue  to  Franklin  street. 

H.  S.  Tittle $1535.00 

Eccles  &  Smdth 1424.50 


IRRIGATION   BONDS. 

PALMDALE,  Los  Angeles  Co.,  Cal.— 
An  election  will  be  called  to  vote  $600,- 
000  bonds  in  the  Palmdale  irrigation 
district  as  soon  as  the  project  is  ap- 
proved by  the  state  irrigation  bond 
commission,  according  to  Bert  Cole, 
the  engineer.  Two  storage  reser- 
voirs will  be  constructed  in  Little 
Rock  creek,  each  impounding  about 
7000  acre  feet  of  water.  The  water 
will  be  di.itributed  by  gravity  in  con- 
crete pipes. 
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Plans    Being   Prepared. 
APARTMENTS,  1   .  :.         Cost,  $35,000 
SAN   FRANCISCO.      SW   Laguna   and' 

Clay  Streets. 
Three-story     and      basement      frame 

apartments  (3  apts.  of  8  rooms  and 

4   baths  each). 
Owner — Miss  E.  J.  Booth. 
Architect — Henry  C.  -Smith,  Humboldt 

Bank  Bldg.,  San  Francisco. 
Segregated    figures    will    be    taken. 
in  about  ten  days. 


Plans  Complete. 

THEATRE  Cost,  $125,000 

SAN  RAFAEL.  NW  Fourth  and  "A" 
Streets. 

Class  "A"  theatre  and  store  building. 
Steel  frame,  reinforced  concrete 
walls.     Seating  capacity,  1500. 

Owner — Burtchaell  Estate. 

Architects— Reid  Bros.,  105  Mont- 
gomery St.,  San  Francisco. 


Low  Bidder. 

RESIDENCE  Cost,  $5,994 

BERKE'^EY,  Alameda  Co.,  Cal.  Spruce 

Street. 
Two-story  6-room  frame  residence  and 

garage. 
Owner — H.  G.  Runyan,  1543  Spruce  St. 

Berkeley. 
Architect— James     W.   Plachek,     2014 

Shattuck  Ave.,  Berkeley. 
Low  Bidder — A.  P.  Koch. 


Preliminary  Plans  Being  Prepared. 
APARTMENTS  Cost,  $20,000 

SAN  FRANCISCO.     On  a  street  off  of 

Third  and  Harrison  Streets. 
Three-story  frame  apartments  12  3  and 

4-room  apts. 
Owner — Withheld. 
Architect— Paul    F.    De    Martini.    2123 

Powell  St.,  San  Francisco. 


Cost,   $ 

Green     and 


Plans  Being  Figured. 

GARAGE 

SAN  FRANCISCO.     NW 

Gaines  Streets. 
Four-story  reinforced  concrete  garage 

60x97. 
Owner — Sperry  Flour  Co. 
Engineers — M.  Couchot  and  J.  Rosen- 

wald,  110  Sutter  St.,  San  Francisco 


Commissioned  to  Prepare  Plans. 
ORPHANAGE  Cost,  $500,000 

SAN  FFANCISCO.  Ocean  Avenue  near 

Westwood  Park. 
Alraut   15   two-story  brick  and  frame 

buildings     for  orphanage.      The 


hospital  will  be  of  fireproof  con- 
struction. 

Owner-  -Pacific  Hebrew  Asylum  and 
Home  Society  (Judge  M.  C.  Sloss 
President.) 

Architect — Alfred  Henry  Jacobs,  110 
Sutler  St.,  San  Francisco. 


Plans    Being   Prepared. 

HOTEL  Cost,  $35,000 

OROVILLE,  Butte  Co.,  Cal.  Butte 
Meadows. 

Three-story  rough  timber  hotel  (tim- 
ber will  be  cut  in  vicinity). 

Owners — J.  W.  Roper,  Ben  E.  Crouch 
and  L.  W.  Roper,  7th  and  Magno- 
lia Sts.,  Chico,  Cal. 

Architect — Not  Given. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

LOS  ANGELES.  Los  Felis  Road  near 
Commonwealth  Avenue. 

One  and  two-story  hollow  tile  resi- 
dence, and  garage  (11  rooms  and 
3  bathrooms.)  Brick  and  cement 
walks  and  drives  and  landscape 
work. 

Owner — Withheld. 

Architect — T.  M.  Banfield,  532  Mason 
Bldg.,  Los  Angeles. 


Plans  Being  Prepared.  * 

APARTMENTS  Cost,  $150,000 

or  more. 

SAN  FRANCISCO.  S  California  137 
E  Taylor  Street. 

Six-story  and  basement  steel  and  con- 
crete apartment  house  (12  apts.  of 
12  and  8  rooms.) 

Owner — Winifred  de  Wolfe  and  Anna 
L.   Brownlee. 

Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,  San  Francisco. 

Superintendent  of  Construction — Mar- 
cus Alarcussen. 

nishings   will    be    under   the    personal 

supei-\ision  of  Mrs.  De  Wolfe. 

The    interior    decoration    and    fur- 


Plans  Being  Figured.    Bids  Close  June 

10.  1919,  2  P.  M. 

ALTERATIONS  Cost,  $ 

MARICOPA.  Kern  Co.,  Cal. 

Alter  and     add  to  frame     school      (3 

room  addition.) 
Owner — Paleto  School  District. 
Architect— J.  M.   Saffel,   924   19th  St., 

Bakersfield. 
H.  N.  Taylor  Is  Clerk  of  the  Board, 
199  to  201-204 


I 

Fifth 


Plans  Being  Prepared. 
APARTMENTS  Cost, 

MARYSVILLE.  Yuba  Co.,  Cal. 

and  "D"  Streets. 
Two   or   three-story     and     basement 

apartment  house  and  stores. 
Owner — Manuel  Gomez,  Maxysville. 
Architect — ^Not  Given. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $ 

PORTERVILLE,  Tulare  Co.,  Cal.  Main 

Street. 
One-story  brick  store  building,  90x110. 
Owner— Dr.  C.  Edgar  Smith. 
Lessee — J.  H.  Kreider,  Willard  Service 

Station. 
Architect — B.  E.  Remmel,  Porterville. 


Preliminary  Plans  Being  Prepared. 

MEMORIAL  BLDG.  Cost,  $150,000 

SAN  BERNARDINO.     Pioneer  Park. 

Class  "A"  Memorial  Building  with  an 
auditorium  of  2000  seating  ca- 
pacity. 

Owner — City  of  San  Bernardino. 

Architect— E.  R.  Jeffery,  Westley  Bldg. 
Los  Angeles. 
A  bond  election  will  be  held. 

Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,  $110,000 

SAN  FRANCISCO.  E  Hyde  56-6  N 
Greenwich  Street. 

Eight-story  steel  frame  concrete  Class 
"A"   (7)   apartments. 

Owner — "Summit,"  Community  Apart- 
ment House  Co.  (a  corporation,) 
310  California  St.,  San  Francisco. 

Architect— T.  Paterson  Ross,  310  Cali- 
fornia St.,  San  Francisco. 


Segregated  Figures  Being  Taken. 
FRAJIE  FLATS  Cost,  $15,000 

SAN   FRANCISCO.     Guerrero     Street 

near  21st  Street. 
Two    two-story    frame    flat     buildings 

(2,  5  and  6  room  flats  <!ach). 
Owner — J.  A.  Nuttman. 
Architect— C.  0.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Work  will  be     done  by  day     labor 
under  the  supervision  of  .Mr.  Clausen. 


$- 


Bids  to  be  Called  Shortly. 

SHEDS.   ETC.  Cost, 

SEATTLE,  Wash.     Smith  Cove. 

Two  two-story  heavy  timbered  sheds, 
1000x118  each;  railroad  tracks- 
traveling  cranes,  etc. 

Owner — Port  of  Seattle  Commission. 

Engineers — Port  of  Seattle  Engineer- 
ing Commission.  Geo.  H.  Nichol- 
son, Chief  Engineer,  Seattle. 


Segregated  Figures  Being  Taken. 
FTIA.ME  FLATS  Cost,  $7,500 

SAN  FRANCISCO.     S  29th  Street  155 

E  Sanchez  Street. 
Two-story  frame  flats  (2,  5  and  6  room 

flats). 
Owner — 0.  Casperson. 
Architect— C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Work  will  be  done  by  day  labor  un- 
der the  supervision  of  Mr.  Clausen. 
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Plans  Completed.    Work  to  be  Started 

Shortly. 
ADDITION  Cost.   $10,000 

MODESTO.   Stanislaus   Co.,   Cal.     709 

Eighth  Street. 
Addition  (second  unit)  to  present  fac- 

tor>-  building. 
Owner — Johnston  Milling  Co.,  Modesto 
Architect — Not  Given. 


Sub-Figures  Being  Taken. 

THEATRE  BLXtG.  Cost.  $ 

LOS  ANGELES.    Seventh  and  Hill  Sts. 
Class  "A"  theatre  and  office  building. 
Owner — Alex  Pantages. 
Architect — (Marcus  B.  Priteca,  EJmpire 
Bldg.,  Seattle,  Wash. 
Plans  and  specifications  are  on  file 
with  Earl   B.   Newcomb,  Constructing 
Engineer.  653  South  Hill  St.,  Los  An- 
geles, who  desires  bids  on  terra  cotta 
work,  brick  work,  mill  work,  plumb- 
ing,  heating,     electrical     work     and 
sprinkler  system. 


BUILDING.  Cost.  $100,500 

LOS  ANGELES.  621-25  South  Broad- 
way. 

Five-story  and  basement  Class  "A'" 
mercantile  building. 

Owner — J.  E.  Carr. 

Architect — John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles. 

Contractor — The  Darrell-Condley  Co.. 
520  Marsh-Strong  Bldg..  Los  An- 
geles. 


Plans  Being  Prepared. 

BANK  ADDITION  Cost,  $ 

EL  CENTRO,  Imperial  Co.,  Cal. 

Two-story  addition  to  bank  building, 
and  install  steam  heating  system 
for  the  First  National  Bank  Bldg. 

Owner — A.  H.  Rehkopf. 

Architect — Samuel  B.  Zimmer.  Calex- 
ico,  Calif. 


Preliminary  Plans  Being  Prepared. 

FACTORY  Cost,  $500,000 

LOS  ANGELES.  Westlake  Avenue  and 
Orange   Street. 

Two  six-story  Class  "A"  reinforced 
concrete   factory  buildings. 

Owner — W.  Ross  Campbell  Co.  (Man- 
ufacturers of  Women's  Apparel). 

Architect — Richard  D.  King.  519  Van 
Nuys  Bldg.,  Loh  Angeles. 


Plans  Being  Figured. 

LODGE  AND  STOKE  BUILDING. 
Cost,  $ 

FILLMORE,  Ventura  Co..  Cal. 

^ree-story    brick     lodge    and     store 
building,  50x140. 

Owner — Fillmore  Masonic  Temple  As- 
sociation. 

Architect— Homer    W.    Glidden.    1121 
Beechvood  Drive,  Los  Angeles. 


Plans  Completed.  To  Call  Bids  Shortly 
ARMORY  Cost,  $40,000 

MARSHFIELD,  Oregon. 
Two-story  and  basement     brick     and 

stucco  armory,   105x120. 
Owner — State  of  Oregon. 
Architects — Claussen       &      Claussen, 

Macleay  Bldg.,  Portland,  Ore. 


Plans  Being  Prepared. 

GARAGE  ,  Cost.  $25,000 

SAN  FRANCISCO.  Vallejo  Street  near 
Powell  Street. 

Two-story   reinforced     concrete     ga- 
rage. 70x156-6. 

Owner— Withheld. 

Architect — Louis     Mastropasqua.     580 
Washington  St.,  San  Francisco. 
Ready  for   figures   in   two  or  three 

weeks. 


Preliminar>-  Sketcnes  Being  Prepared. 

Bond  election   yet   to   be   Held  to 

Raise  Funds. 

SCHOOL  BUILDINGS  Cost.  $ 

EXETER,  Tulare  Co.,  Cal. 
Grammar  and  high  school  buildings. 
Owner — Exeter  School  District. 
Architect — Ernest     J.  Kump,     Rowell 

Bldg.,  Fresno,  Cal. 
NOTE: — Amount  of  bonds  to  be  voted 
not  yet  decided  upon. 


Plans  Being  Re-Figured. 

OFFICE  BUILDING  Cost,  $45,(F0O 

SAN  FRANCISCO.    E  Stockton  Street 

N  of  Sutter  Street. 
Eight-story   reinforced  concrete  store 

and  office  building,  24x57. 
Owner — ^Heine  Piano  Co..  37  Stockton 

St..  San  Francisco. 
Architect — J.    C.    Hladik,    :Monadnock 

Bldg.,  San  Francisco. 
Excavation  awarded  to  John  Carlin, 
110  Jessie  St.,  San  Francisco. 


Plans   Being  Prepared. 

RESIDENCES  Cost.    $20,000 

BERKELE^Y.  Forest  Ave.,  Claremont 
Court. 

Two  two-story  and  basement  frame 
and  stucco  residences  and  ga- 
rages (8  rooms  each). 

Owner— Wm.  Briggs  and  W.  Sheppard. 

Architect— W.  H.  Ratclift  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 


SAN  FR.\NCISCO.    Westwood  Park. 

One-story  and  basement  frame  bunga- 
low 5  rooms  and  basement  garage. 

Owner — A.  W.  Pearson. 

Architect — Lloyd  Rally,  604  .Mission 
St..  San  Francisco. 


Plans  Being  Prepared. 

FRAME   FLATS  Cost.   $20,000 

STOCKTON,   San     Joaquin   Co.,     Cal. 

Acacia  Street. 
Three-story  frame  building  (6  4-room 

flats). 
Owner— Withheld. 
Architect — Joseph      Losekann,      Elks' 

Bldg.,  Stockton. 
Plans   will   be   readiy   for   figures   in 
two  or  three  week». 


Plans  Being  Prepared.  Ready  for  Fig- 
ures in  One  Week. 

RESIDENCE  Cost,  $8,000 

STOCKTON,  San  Joaquin  Co..  Cal. 

Two-story  frame  residence  and  ga- 
rage (9  rooms). 

Owner — Withheld. 

Architect — Joseph  Losekann,  Elks' 
Bldg..  Stockton. 


Plans  Being     Prepared.     Ready     for 

Figures  in  One  Week. 
WAREHOUSE  Cost,   $7,000 

STO'CKTON.   San   Joaquin  Co.,  Cal. 
One-story  frame  and  corrugated  iron 

warehouse,   100x150    (Toncon   and 

plain  galvanized  iron). 
Owner — ^Stockton  Box  Co. 
Architect — Joseph      Losekann,      Elks' 

Bldg..  Stockton. 


Plans   Being  Prepared. 

BA-NK  BUILDING  Cost,  $400,000  rjf^ 

WALLA  WALLA,  Washington. 

Nine-story  and  basement  fireproof  (re- 
inforced concrete  bank  bldg.,  120 
x60. 

Owner — ^National  Bank  of  Walla  Walla 

Architect — Beezer  Bros.,  Seaboard 
Bldg..  Seattle,  Wash. 


Plans  Being  Figured.    Bids  Close  June 

4th,  1919. 
SCHOOL  Cost.  $45,000 

WEST  LINN.  Oregon. 
Two-story  brick  and  concrete  school, 

78x130. 
Owner — West  Linn  School  District. 
Architects — Tourtellotte    &    Hummell. 

.McKay  Bldg.,  Portland,  Ore. 


Plans  Being  Figured. 
BUNGALOW 


Cost.  $3,700 


Plans  Being  Prepared. 

LODGE  BUILDING  AND  STORES 
Cost.  $30,000. 

PORTLAND,  Oregon.    Ninth  and  Haw- 
thorne Streets. 

Two-story  hollow  tile  lodge  and  store 
building.  95x95. 

Owner — Order  of  Red  Men. 

Architects — Claussen       &      Claussen, 
Macleay  Bldg.,  Portland. 


Ready  for  Figures  Abouit  Juoie  '5tli. 
LOFT  BLiDG.  Cost,  $30,000 

SAN  FRANCISCO.     S  Mission  E  16tli. 
Three-story     frame  store     and     loft 

building,  25x210. 
Owner— Withheld. 
Architect — S.  Heiman,  57  Post  St.,  San 

Francisco. 
(27603)    1st  report  May  22,  1919. 


May  31,  1919. 
Segregated  Figures   to   be   Taken   by 

Architect  and  Owner. 
APARTMENTS  Cost,  1260,000 

SAN  FRANCISCO.      NW  Washington 

and  Laurel  Streets. 
Five-story  Class  "A"  apartment  house 
Owner— C.  J.  Hillard,  19th  and  Min- 
nesota Sts.,  San  Francisco. 
Architect — Alfred   Henry   Jacobs,    110 
Sutter  St.,  San  Francisco. 


Preliminary  Plans  Being  Prepared. 
FRAME  FLATS  Cost,  |9,00O 

SAN    FRANCISCO.      Greenwich    near 

Mason  Street. 
Three-story  frame  flats  (2  5  room  and 

1  4  room)  . 
Owner — Withheld. 
Architect— Paul   F.    De   Martini,    2123 

Powell  St.,  San  Francisco. 


Ready  for  Figures  Saturday. 
GARAGE  Cost,   |12,000 

OAKLAND,  Alameda  Co.,   Cal.     Near 

Oakland  Hotel. 
One-story  reinforced  concrete  garage 

about  60x140. 
Owner — Withheld. 
Architect— C.  W.  McCall,  Central  Bk. 


Plans  Being  Prepared. 

RESIDENCES  Cosi,  ?4,000  each 

BERKELEY.    Thousand  Oaks. 

Six  one  and  two-story  frame  resi- 
dences (5  to  7  rooms). 

Owner — Withheld. 

Architect — Noble  Newsom,  Cr.  George 
Friend  Co.,  Thousand  Oaks,  Ber- 
keley. 


Ready  for  Figures  in  About  10  Days. 
ALTERATIONS  Cost,  |30,0O0 

SAN  FRANCISCO.    Powell  and  O'Farri 

rell  Streets  (Manx  Hotel  Bldg.) '  ' 
Alter  for  candy  store    and  tea     room 

(store  fronts,  fixtures,  etc.) 
Owner — Townsend's  Candy  Co.,  Grant 

Ave.,  San  Francisco. 
Architect— Alfred    Kuhn,    833    Market 

St.,  San  Francisco. 


Segregated  Figures  to  be  Taken  Next 

Week. 
RESIDENCE  Cost,  |12,000 

OAKLAND,  Alameda  Co.,  Cal.    Euclid 

Avenue. 
Two-story   and   basement  frame   and 

plaster  resid«nce  (9  rooms  and  2 

bathrooms). 
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Owner— S.   Lichtenstein,  726  Oak  St., 

Oakland. 
Architect — S.  Heiman,  57  Post  St.,  Saa 

Francisco. 


Plans  Completed. 

TEMPLE  BUILDING        Cost,  $500,000 

SEATTLE,   Wash.     Location   Not   Yet 

Selected. 
Three-story  fireproof  temple  building, 

120x120. 
Owner — Rainbow    Temple   Committee. 

Dr.  C.  W.     Littlefield,     President, 

Central  Bldg.,  Seattle,  Wash. 
Architect — H.  Percy  Sharpe,  Seaboard 

Bldg.,  Seattle,  Wash. 


Plans  Being  Figured. 

AUTO  SALES  BLDG.         Cost,  $30,000 

OAKLAND,  Alameda  Co.,  Cal.    S  Uth 

Street  97  E  Alice  Street. 
One-story  brick    auto  sales    building 

(i  stores  and  garage). 
Owner — Wm.  G.  Henshaw. 
Lessee— Hogan  &  Leder,  331  14th  St., 

Oakland. 
Architect — A.  W.  Pattiani,  Merchants 

National  Bk.  Bldg.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  June 
16,  1919. 

WAHID  BUILDING  Cost,  $ 

LOS  ANGELES.     County  Farm. 
Reinforced      concrete      Psychopathic 

Ward  Building. 
Owner — Los  Angeles  County. 

Bids  will  be  taken  separately  on  the 
general  contract,  plumbing  and  steam 
heating. 

Plans  and  apeciflcations  may  be  ob- 
tained upon  applicaticin  at  the  oflSce 
of  the  Board,  Hall  of  Record's. 
(25318)     1st  report  Dec.  7,  1918. 


Being  Done  by  Days  Work. 

PACKING  HOUSE  Cost,  $160,000 

SANTA  PAULA,  Ventura  Co.,  Cal. 

One  and  two-story  and  basement  hol- 
low tile  packing  house  and  a  num- 
ber of  4  to  6-room  hollow  tile 
bungalows. 

Owner — Limoneira  Co.,  Premises. 

Architects— Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  Los  Angeles. 


Plans  Complete. 

LAUNDRY  Cost,  $35,000 

SEATTLE,  Wash.     SW  Fifth  Avenue 

West  and  West  Bertona  Street. 
Two-story       and      basement      frame 

laundry,  120x67. 
Owner — Best  Laundry  Co.,  Seattle. 
Architect — E.    W.    Houghton,   Lumber 

Exchange  Bldg.,  Seattle. 


for 


Plans   Being  Prepared.       Ready 
Figures  in  Two  Weeks. 

GARAGE,  ETC.  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal. 
Two-story  brick  private  garage  with 


living  apartments;  also  garden 
layout,  entrance,  gates,  etc.  (to 
accommodate  3  machines). 

Owner — Withheld. 

Architect — Clarence  A.  Tantau,  Clunie 
Bld'g.,  San  Francisco. 


Owner  Taking  Figures. 

NEW  BINS,  ETC.  Cost,  $5,000 

SAN  FRANCISCO.  SE  Eiglith  and 
Townsend  Streets. 

Install  new  bins,  etc.,  in  poultry  sup- 
ply building. 

Owner — Geo.  H.  Croley  Co.,  Premises. 

Engineer— F.  Jost,  1181  Filbert  St., 
San  Francisco. 

Plans  Being  Figured. 

OFFICE  BUILDING  Cost,  $12,000 

DINUBA,  Tulare  Co.,  Cal. 

One-story  brick  and  terra  cotta  oflice 

building  (6  rooms). 
Owner — Alta    Irrigation    District,    Di- 

■nuba,  California. 
Architect— Ernest     J.     Kump,     207^8 

Rowell  Bldg.,  Fresno. 


Plans  Being  Figured. 

ADDITION  Cost.  $10,000 

SAN  FRANCISCO.    No.  311  Embarca- 

dero. 
One-story  reinforced  concrete  addition 

to  present  building. 
Owner — Wellman-Peck  C».,  Premises. 
Architects— J.  E.  Krafft  &  Sons,  Phe- 

lan  Bldg.,  San  Francisco. 
(Mill  roof,  wire  glass  and  Fenestra 
Sash  exterior). 


Plans  Being  Kgured.    BidSXlose  June 

9,  1919. 
HOSPITAL  Cost,  $10,000 

LAKEPORT,    Lake  Co.,  Cal.      County 

Farm. 
One-story     frame     County      Hospital 

Building. 
Owner — Lake  County. 
Architect — Not  Given. 

Plans  may  be  obtained  from  Fred  H. 
Merritt,  Clerk  of  the  Board  of  Super- 
visors at  Lakeport. 

The  only  bid  received  when  bids 
were  opened  May  13th,  was  submitted 
by  W.  E.  Hind  for  $10,900.  It  was  re- 
jected. 


Segregated  Figures  Being  Taken. 

WAREHOUSE  Cost,   $25,000 

SALINAS,  Monterey  Co.,  Cal. 

One-story  reinforced  concrete  ware- 
house. 

Owner — Farmer  Mercantile  Co.,  of 
Salinas. 

Architect— Ralph  Wyckoff,  Watson- 
ville,  Cal. 


Segregated  Figures   Being  Taken. 
(30LD  STORAGE  PLANT 

Cost,  between  $25,000  and  $30,000. 


WATSONVILLE.  Santa  Cruz  Co.,  Cal. 
Corner  Walker  &  Second  Streets. 

Cold  storage  plant  and  warehouse. 

Owner— Co-Operative  Cold  Storage 
Plant,  C.  W.  Knickerbocker,  Man- 
ager, Watsonville,  Cal. 

Architect — Ralph  Wyckoff,  Watson- 
ville, Cal. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $6,500 

SAX  BENITO  Co.    Near  Hollister. 

One-story  two-room  frame  school. 

Owner — United  School  District  of  San 
Benito  County. 

Architect— Ralph  Wyckoff,  Watson- 
ville, Cal. 

STREET  1V0BK  PLANS  OBDERED. 

PITTSBITRG,  Contra  Costa  Co.,  Cal. 
— ^At  the  last  meeting  of  the  City 
Trustees  City  Engineer  George  T. 
Oliver  was  instructed  to  prepare  plans 
and  specifications  for  the  grading  and 
concreting  of  Tenth  street. 
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side  canal  to  be  covered.  The  East 
Side  Canal  Company,  which  operates 
the  canal,  estimates  the  cost  of  cover- 
ing the  canal'  at  $250,000,  which  will 
be  assessed  upon  the  water  users. 

SCHOOL  BONDS. 

MERCED,  Merced  Co.,  Cal.— Bonds 
of  the  Raisin  School  District,  to  the 
amount  of  16000,  voted  for  a  new 
building,  will  be  sold  by  the  County 
Supervisors  on  June  3. 


PLANS   PREPABED   FOB   OITFALL 
SEWEB, 

HOLTVILLE,  Imperial  Co.,  Cal.— 
City  Engineer  Henry  Burk  has  pre- 
pared plans  for  an  outfall  sewer,  ap- 
proximately 7000  feet  in  length,  of 
12-in.  vitrified  pipe  with  12  manholes, 
extending  from  sewer  farm  to  Alamo 
river.  Bids  will  be  called  for  as  soon 
as  right  of  way  is  secured  which  will 
be  in  a  few  days. 

BIDS     WANTED  FOB    HTDBAirLIC 
EQLTPMENT. 

LOS  ANGELES,  Cal.— Until  3  P.  M., 
June  27,  bids  will  be  received  by  the 
Board  of  Public  Service,  Knicker- 
bocker Bldg.,  for  hydraulic  equipment, 
electric  generators,  transformers,  au- 
xiliary electric  equipment  and  appur- 
tenances in  accordance  with  specifica- 
tions No.  P-196,  on  file  at  the  oflBce  of 
the  Board.    Jas.  P.  Vroman,  Secretary. 


PAYING    tONTBACT    AWARDED. 

FRESNO,  Fresno  Co.,  Cal.— The 
California  Road  &  Street  Improve- 
ment Company  ,  Bank  of  Italy  Bldg., 
Fresno,  has  secured  a  private  con- 
tract to  grade  and  pave  Huntington 
boulevard  between  Ninth  street  and 
the  city  limits  at  Twelfth  street. 


BIDS  WANTED  FOB  PAYING. 

MERCED,  Merced  Co.,  Cal.— Until 
June  16,  bids  will  be  received  by  the 
City  Clerk  for  paving  "O"  street  with 
4-ln.  concrete  base  with  rick  screen- 
ings and  bituminous  surface. 

CANAL   DIPBOYEMENTS. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
The  City  Council  has  passed  an  ordi- 
nance requiring'  the  ditches  of  the  east 


BEDSIDE  HOSPITAL  CALL  SYSTEM 
CONTRACT   AWABDED. 

Under  bids  opened  by  the  Super- 
vising Architect,  Treasury  Depart- 
ment, April  14,  for  installing  bedside 
call  system  in  the  U.  S.  marine  hospi- 
tal at  San  Francisco,  the  contract  has 
been  awarded  to  J.  M.  Carlson,  500  Van 
Ness  avenue,  San  Francisco,  at  $2,600, 
time  to  complete  100  days. 


FRESNO     AWARDS     SEWEB     CON- 
TBACT. 

FRESNO,  Fresno  Co..  Cal.— The 
contract  for  the  construction  of  the 
sewers  in  the  North  Fresno  District 
has  been  awarded  by  the  City  Council 
to  Craig  &  Gould,  1022  27th  St.,  Sac- 
ramento, on  their  bid  as  follows: 

Contract  No.  1 $96,523.95 

Contract  No.  2 6,110.00 

Total    $102,633.95 


STREET  WORK  PLANNED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  City  Council'  has  approved  plans 
and  specifications  for  street  improve- 
ments in  North  Stockton,  including  the 
streets  of  Commerce,  'Center,  Wyan- 
dotte and  Cleveland. 


ROCK  SEAWALL  PLANS  COMPLETE 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— Plans  and  specification  will  be  con- 
sidered at  the  next  meeting  of  the  City 
Council  for  the  construction  of  a  rock 
seawall  for  the  municipal  harbor. 

ROCK  CRUSHING  BIDS  REJECTED. 

NAPA,  Napa  Co.,  Cal.— Bids  re- 
ceived by  the  Napa  County  Super- 
visors for  crushing  2,500  yards  of 
rock  at  the  Harris  quarry  have  been 
rejected.    The  bids  were: 

Simon  Lenz  of  St.  Helena,  $1.10  per 
cubic  yard  or  an  aggregate  of  $2,750; 
J.  H.  Hein  of  Napa,  $1.25  per  cubic 
yard  or  an  aggregate  of  $3,125. 


PLANS  ORDERED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  County  Supervisors  have  in- 
structed Consulting  Engineers  Leland 
&  Haley,  58  Sutter  St.,  San  Francisco, 
to  prepare  plans  and  specifications  for 


a  heating  system  in  the  courthouse, 
county  jail  and  proposed  hall  of  rec- 
ords. A  steam  heating  system  will  be 
installed. 

BRIDGE  PLANS  OBDERED. 

NAPA,  Napa  Co.,  Cal.— The  County 
Supervisors  have  Instructed  County 
Engineer  0.  H.  Buckman  to  prepare 
plans  and  specifications  for  two  re- 
inforced concrete  bridges  in  Road  Dis- 
trict No.  4,  one  across  Walnut  Creek 
near  the  O'Kell  ranch  and  one  across 
Nigger  Creek  in  Steel  Canyon  below 
the  Canyon  House.  Jas.  A.  Daly  is 
County  Clerk. 


SEWER,     FIRE     HOUSE,     STREET 

WORK     AND    BBIDGE     BONDS 

CARRY. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — A  bond  issue  providing  $120,- 
000  to  finance  construction  of  muni- 
cipal Improvements  carried  here  re- 
cently. The  propositions  for  which 
bonds  were  voted  follow: 

No.  1 — To  replace  the  present  wood- 
en bridges  on  Broadway,  Washington, 
Webster,  Maple,  Lathrop  streets  and 
Oak  avenue  with  concrete  bridges. 
Cost,  $60,000. 

No.  2 — To  construct  a  new  outfall 
sewer  and  pumping  station,  $25,000. 

No.  3 — To  construct  a  new  fire 
house,  $25,000. 

No.  4 — The  improvement  of  Web- 
ster street  from  Washington  to  Main 
streets,  $5000. 

No.  5 — The  improvement  of  Maple 
street  from  Franklin  to  Ei  Camino 
Real,  $5000. 


ROAD  BONDS. 

"'plaCEJkvILLE,  El  Dorado  Co.,  Cal. 
— The  County  Supervisors  have  fixed 
June  24th  as  the  date  to  vote  bonds 
of  $150,000  for  a  system  of  good  roads 
in  the  Marshall  Boulevard  District. 
The  District  includes  all  portions  of 
the  Fourth  and  Fifth  Supervisorial 
Districts. 


SCHOOL  BONDS. 

CHICO,  Butte  Co.,  Cal.— A  mass 
meeting  of  citizens  of  the  Chico  High 
School  District  has  been  called  for  the 
purpose  of  considering  the  needs  of 
the  high  school,  relative  to  a  building, 
grounds,  equipment  and  a  bond  Issue. 
(27573)  1st  report  Apr.  27,  1919 
A  to  J  Q  to  S  X  198  to  201-204 


DBEWiDING  CONTBACT  AWABDED 

Under  bids  opened  April  24  by  the 
U.  S.  Engineer  Office,  San  Francisco, 
Cal.,  the  contract  for  dredging  in  Oak- 
land harbor  has  been  awarded  to  the 
San  Francisco  Bridge  Co.,  Nevada  Bk. 
Bldg.,  San  Francisco,  at  $87,480. 
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BUILDING  CONTRACTS. 

San  Francisco  County. 

Otraer              Contractor  Amt. 

Cassidy    Kleeman  3000 

Papadinos  Dravlllas  400 

Whitcomb   Owner  400 

Dohrman   Knowles  2850 

Bolton    Moore  2513 

Same   Pinkerton  1686 

Mattrom    Zinkand'  5591 

Somers    Brady  870O 

Raisch    Cox  8000 

Reichelt   Owner  1800 

Samuelson   Owner  2850 

Hausnian    Barrett  450 

Baum   Scott  400 

Heifron  Lulomon  400 

Triebel    Arthur  400 

Otis   Haun  950 

Baldwin    Merrett  450 

Marsicano   Pasqualetti  8100 

Associated   Oil Barrett  2343 

Green   Montgomery  8628 

Allen    Nelson  24000 

Same  Same  6000 

Alsup   Alsup  4500 

Nelson    Nelson  4000 

Nelson    Nelson  3«00 

Zellerbach    Hoin  1850 

Convey  Swenson  1400 

Umbsen  , Ruegg  900 

Seeley    '. Seeley  800 

Behlow  Home  450 

Jason  Delaney  400 

Hammond  Steiger  4100 

City  Investment  CcGrace  5777 

Koenig    Koenig  4000 

Binet    Binet  3000 

Morton    Morton  3000 

Morbis    Fisher  2000 

Murphy    Murphy  700 

McArble  Callaghan     625 

Turpin   Novelty  500 

Eisenberg  Novelty  500 

Baucom    Baucom  500 

Moorhead    Moorhead  450 

Jachens    Kempton  450 

Karitso  Mullen  400 

Desenfant   Coffey  400 

Sinioni    .'.Sinioni  400 

Berson    Edmonston  400 

Heine   Peterson  14088 

Anderson    Andierson  490O 

Standard   Standard  1200 

Chavis    .Chavis  SOO 

Hickey    Higginson     845 

Travelers    Fink  400 


(958)     NO.    725   EIGHTEFJMTH   AVE. 

Alter  residence. 
Owner — James  Cassidy,  302  23i-d  Ave., 

San  Francisco. 
Architect — None. 

Contractor — ^Wm.  Kleeman,  188  Page, 
San  Francisco. 

COST,  $3000 


(969)     NO.     700    MOULTRIE.      Alter 

grocery. 
Owner — E.  Papadinos,  Premises. 
Arch  i  t  ec  t — Non  e . 

Contractor — Gus.    Dravillas,    351    3rd, 
San  Francisco. 

COST,  $400 


(960)     NO.  561  TURK.    Alter  store. 
Owner — Whitcomb   Estate,    137   Mont- 
gomery, San  Francisco. 
Architect — ^None. 
Day's    work.  COST,   $400 


(961)  N  WASHINGTON  47-6  W. 
Locust  W  102-6XN  127-814."  All  work 
except  plumbing,  wiring,  painting 
and  lighting  fixtures  for  tennis  court 
and  additions  to  present  garage. 

Owner — Emilie  E.   Dohrmann,  Prem. 

Architect — ^Nathaniel     Blaisdell,       255 
California,  San  Francisco. 

Contractor — A.   Knowles,   Call     Bldg., 
San  Francisco. 

Filed  .May  26,  '19.    Dated  May  21,  '19. 
All  work  on  tennis  court  com- 
pleted    and  forms  for     garage 

built  $1000 

Completed  and  accepted 1135 

Usual   35  days 715 

TOTAL  COST,  $2850 

Bond,  $1425.      Surety,    Massachusetts 

Bonding  &  Insurance  Co.    Limit,  none. 

Forfeit,  $10.    Plans  and  specifications 

filed. 


(962)  N  BROADWAY  145  W  Steiner 
W  28xN  137-6.  All  work  except 
plumbing,  electric  work,  painting, 
fixtures  and  shades  for  alterations 
and  additions  to  dwelling. 
Owner— Robert  C.  Bolton,  Kohl  Bldg., 

San  Francisco. 
Architect— Nathaniel      Blaisdell,      255 

California,  San  Francisco. 
Contractor — ^Moore  &  Watson,  110  Jes- 
sie, San  Francisco. 
Filed  May  26,  '19.    Dated  May  14,  '19. 

Alterations  ready  for  lathing $900 

Completed   and  accepted. 984 

Usual   35  days 629 

TOTAL  COST,  $2513 
Bond,  $1257.  Sureties,  Frank  Thomp- 
son and  G.  H.  Moore.  Limit,  80  days. 
Forfeit,  $10.  Plans  and  specifications 
filed. 


(963)     PLUMBING,  DRAINAGE,  GAS 
fitting,  tiling,  etc.,  on  above. 

Contractor- Jas.     H.  Pinkerton,     2266 
Fulton  St.,  San  Francisco. 

Filed  May  26,  '19.    Dated  May  16,  '19. 

Roughing  in   completed $600 

Completed  and  accepted- 664 

Usual   35  days 422 

TOTAL  COST,  $1686 

Bond,  $843.     Sureties,  A.  D.  Collman 

and  R.  J.  O'Brien.     Limit,     90     days. 

Forfeit,  $10.    Plans  and  specifications 

filed. 


(G94)  SiE  JUDAH  AND  NINETEENTH 
Ave  —  275  to  pt  of  beg  E  120  S  25 
W  120  N  25.  All  work  for  two-story 
and  basement  (garage)  frame  resi- 
dence. 

Owner— John  and  .Matilda  Mattrom. 

Architect— None. 

Contractor— Ed.   Zinkand  &   Son,   434 
10th  Ave.,  San  Francisco. 

Filed  May  26,  '19.    Dated  May  26,  '19. 
Roof  on  $1397.75 


Brown  coated  1397.75 

Completed  and  accepted 1397.75 

Usual  35  days 1397.75 

TOTAL  COST,  $5591.00 
Bond,  $2795,50.  Sureties,  Carl  Gunther 
and  L.  Buckley.  Limit,  75  days.  For- 
feit, $10.  Plans  and  specifications  filed. 


(695)  —  STOCKTON  27-6  from  SW 
Cor.  O'Farrell  and  Stockton  W  82-6x 
S  27-6.  All  work  for  alterations  and 
additions  to  building. 

Owner — W.  J.  Somers  Co. 

Architect — Clarence  A.  Tantau,  Clunie 
Bldg.,  San  Francisco. 

Contractor — M.  V.   Brady,  Monadnock 
Bldg.,  San  Francisco. 

Filed  May  26,  '19.    Dated  May  22,  "19. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $8700 

Bond  ,  none.     Limit,     Sept.  15,     1919. 

Forfeit,  nonf    Plans  and  specifications 

filed. 


(966)     W  FOURTH  AVE  171  and  196 
S  Parnassus    Ave.    Two    two-story 
frame  residences. 
Owner — A.  J.  Raisch,  46  Kearny,  S.  F. 

San  Francisco. 
Architect — None. 

Contractor— Cox  Bros.,  1390  9th  Av«., 
San  Francisco. 

COST,  .^4000  each 


(967)     E  RHODE  ISLAND  200  S  18th. 

Two-story  frame  flats. 
Owner— Henry     Reichelt,  623     Rhode 

Island,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $1800 


(968)     N  ROLPH  75  W  Madrid.     One 

and  one-half-story  frame  residence. 

Owner— A.    M.    Samuelson,    3732    21st, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $2850 


(969)     S    VALLEJO  80    E    Sansome. 

Alter  store. 
Owner — Hattie    Hausman,    3034    Jack- 
son, San  Francisco. 
Architect — None. 

Contractor — Barrett     &     Hilp,  Sharon 
Bldg.,  San  Francisco. 

COST,  $450 


(970)     NO.      4641      LINCOLN      WAY. 

Alter  residence. 
Owner — A.  R.  Baum,  Premises. 
Architect — None. 

Contractor— F.     H.  Scott,     1511  Ellis. 
San  Francisco. 

COST,  $400 


(971)     NO.   583  FELL.     Alter  for  ga- 
rage. 
Owner — H.  Heifron,  Premises. 
Architect — None. 

Contractor — L.    Lulomon,  1430    Ellis, 
San  Francisco. 

COST,   $400 


(972)     NO..  947  IRVING.    Alter  dwlg. 
Owner— JMrs.  A.  Triebel,  1061  Stanyan, 
San  Francisco. 


Architect— None. 

Contractor — Geo.   H.   Arthur,   Box   72, 
180  Jessie,  San  Francisco. 

COST,  »400 


(973)     E     FREMONT  175  S     Mission. 

Alter  machine  shop. 
Owner — James     Otis,  310     California, 

San  Francisco. 
Architect — Geo.  Rushforth,     354  Pine, 

San  Francisco. 
Contractor — C.  C.  W.  Haun,  180  Jessie, 
San  Francisco. 

COST,  $950 


(974)     NO.     1366     WATOMA.        Alter 

private  garage. 
Owner — Jlrs.  Baldwin,  Premises. 
Architect — ^None. 

Contractor— Geo.      M.    Merrett,      3411 
Geary,  San  Francisco. 

COST,  $450 


(975)     SW   GREIEN"VSaCH     &  MASON 

W   68-3xS    60.     All    work   for   twc>- 

story  frame  stores  and  apartments. 

Owner — Mary  Marsicano,     781  Green, 

San  Francisco. 
Architect — E.   E.   Young,   251   Kearny, 

San  Francisco. 
Contractor— G.  B.  Pasqualetti,  32  Har- 

wood  Allev,  San  Francisco. 

Filed  May  27,  19.    Dated  May  24,  '19. 

Excavation  completed  and  floor 

joists  above  stores $1500 

Plaster   completed  2000 

Completed  and  accepted. 2500 

Usual  35  days 2100 

TOTAL  COST,  $8100 
Bond,  $4500.  Sureties,  Mary  C.  Brucca 
and  E.  De  Vincenzi.  Limit,  45  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(976)   XE  PINE  AND  VAN  N'ESS  AVE. 

All  work  for  steel  service  station. 

Owner — Associated    Oil     Co.,     Sharon 

Bldg.,  San  Francisco. 
Architect — None. 
Contractor — Barrett     &    Hilp.  Sharon 

Bldg.,  San  Francisco. 
Filed  May  27,  '19.    Dated  May  6,  '19. 

On   completion   75'?^ 

Usual  35  days 25% 

TOTAL  COST,  $2343 
Bond,  $2000  of  Liberty  Bonds  deposit- 
ed with  Owner.  Limi.t  forfeit,  none. 
Specifications  only  filed. 


(977)  W  FRANKLIN  27-6  N  Vallejo 
N  27-6sW'  110-4.  Concrete,  mill, 
plumbing,  heating,  plastering,  glaz- 
ing, hardwood  floors,  etc.,  for  alter- 
ations and  additions  to  three-story 
frame  flat  building  into  (6)  apart- 
ments. 

Owner— I.  .M.  Green,  2164  Hyde,  S.  F. 
Architect — Foulkes       &      Hildebrand, 

Crocker  Bldg.,  San  Francisco. 
Contractor — Elmer      J.     Montgomery, 

1320  Broadway,  San  Francisco. 
Filed  May  27,  '19.    Dated  May  23,  '19. 
Walls  removed  and  re-built  and 
rough   plumbing  and   heating 

pipes  in  and  lathed $2157 

White  coated  2157 

Completed  and  accepted 2157 

Usual  35  days 2157 

TOTAL  COST,  $8628 
Bond,  $4314.  Sureties,  John  H.  Brick- 
wedel  and  Chas.  Schlesinger.  Limit, 
90  days.  Forfeit,  none.  Plans  and 
specifications  filed. 

(978)  E  TWENTY-NINTH  AVE  60,  85 
110,  135  S  Lake.  Four  two-story 
and  basement  frame  residences. 

Owner— Allen  &  Co.,  125  Sutter,  S.  F. 


BUILDING  AND  ENGINEERING  NEWS 

Architect— Earle  Bertz,  68  Post,  S.  F. 
Contractor — Emil   Nelson,   39   Delmar, 
San  Francisco. 

COST,  $6000  each 


(979)   E  THIRTY-SECOND  AVE  600  N 
California.     Two-story   frame    resi- 
dence. 
Owner— Allen  &  Co.,  125  Sutter,  S.  F. 
Architect— EarlB  Bertz,  68  Post,  S.  F. 
Contractor — Emil   Nelson,   39   Delmar, 
San  Francisco. 

COST,  $6000 


(980)  S  CABRILLO  90  E  21st  Ave. 
Two-story  and  basement  frame  res- 
idence. 

Owner — Chas.  Alsup.  1108  Hearst 
Bldg.,  San  Francisco. 

Architect — None. 

Day's  work.  COST,  $4500 


(981)  S  NINETEENTH  bet.  Douglass 
and  Seward.  One-story  and  base- 
ment frame  dwelling. 

Owner — P.  Algot  Nelson,  205  Eureka, 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $4000 


(982)     E    FIFTEENTH     AVE  275     S 

Balboa.     Two-story  frame  dwlg. 
Owner— Emil  Nelson.  39  Delmar,  S.  F. 
Architect — None. 
Day's  work.  COST,  $3800 


(983)     NW  SANSOME  &  MERCHANT. 

Alter  stores  and  lofts. 
Owner — J.  C.  Zellerbach,  Jackson  and 

Battery,  San  Francisco. 
Architect — None. 

Contractor— Theo.  S.  Holn,  1739  Wash- 
ington, San  Francisco. 

COST,  $1850 


(984)     NO.   1161   GREEN.     Alter  and 

add  to  residence. 
Owner — E.  Convey,  Premises. 
Architect — None. 

Contractor — Swenson  &  Pranzen,  145 
Natoma,  San  Francisco. 

COST,   $1400 


(985)     NO.        3597        SACRAMENTO. 

Alterations. 
Owner — S.  H.  Umbsen,  20  Montgomery 

San  Francisco. 
Architect — None. 

Contractor — Ruegg  Bros.,   719   Pacific 
Bldg.,  San  Francisco. 

COST,   $900 


(986)     N'W  MINT  AVE  250  NTV  Fifth. 

Alter   warehouse. 
Owner— J.  B.  and  Mary  E.  S«eley,  2306 

Geary,  San  FYancisco. 
Architect — None. 
Day's   work.  COST,   $800 


(987)  NE  MONTGOMERY  ANTD  CLAY. 

Alter  cigar  store. 
Owner — Behlow     Estate,     605     Mont- 
gomery, San  Francisco. 
Architect — None. 

Contractor — Home  Mfg.  Co.,  543  Bran- 
nan,  San  Francisco. 

COST,  $450 


(988)  NO.   1482  MASONIC  AVE.  Alter 

and  add  to  private  garage. 
Owner — Wm.  E.  Jason,  Premises. 
Architect — None. 

Contractor— <:.  S.  Delaney,  2892  Pine. 
San  Francisco. 

COST.  $400 


work,  fixtures  and  grading  for  one- 
story  frame  residence. 

Owner — Janette  A.  Hammond,  127  26th 
Ave.,  San  Francisco. 

Architect — None. 

Contractor — Herman  Steiger,  79  Cen- 
tral Ave.,  San  Francisco. 

Filed  May  28,  '19.  Dated  May  20,  '19. 
Frame  up  and  roof  boards  on....$1025 

Brown  coated  1025 

Completed  and  accepted 1025 

Usual  35  days 1025 

TOTAL  COST,  $4100 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.    Plans  and  specifications  filed. 

(990)  S  EDDY  137-6  E  Mason  E  68-9  S 
144.56  SW  85  N  194-li^.  All  work 
for  alterations  and  additions  to 
Grainey  Billiard  Parlor  entrance  No. 
924  -Market  and  store  No.  ^26  Market. 

Owner — City  Investment  Co.,  1st  Na- 
tional Bank  Bldg.,  San  Francisco. 

Architect — ^None. 

Contractor — John  Grace  and  E.  N. 
Bemieri  (as  Grace  &  Bernieri), 
Claus  Spreckels  Bldg.,  S.  F. 

Filed  May  28,'  19.  Dat«d  May  21,  '19. 

On  completion 75% 

Usual  35  days 25% 

Contractors   to   receive   cost   of   labor 
and  material  plus  10%. 
TOTAL  COST  not  to  excew^,  $5777 

Bond,  12900.     Surety,  Globe  Indemnity 

Co.     Limit,  45  days.       Forfeit,     none. 

Plans  and  specifications  filed. 


(991)     N   FULTON   72-6   E    16lh  Ave. 

Two-story  frame  flats. 
Owner— M.   J.   Koenig,   788   16th  Av«.. 

San  Francoisco. 
Architect — Wm.  Koenig,  788  16th  Ave., 

San  Francoisco. 


Day's   work. 


COST,    $4000 


(992)     E   CLAREMONT   BLVD   103   N 

El    Portal.     Two-story  frame  dwlg. 

Owner — John  J.  Binet  Co.,  68  Ramona 

Ave.,  San  Francisco. 
Architect — ^Xone. 
Day's  work.  COST,  $3000 


(993)     SE  PIN-E  AND  SCOTT.     Alter 

flats. 
Owner— A.  W.  Morton,  600  Butler  Bldg. 

■   San  Francisco. 
Architect — 0.  E.  E>vans,  2569    Mission, 

San  Francisco. 
Day's  work.  COST,  $3000 


(994)     Westwood  Park,  Lot  7  Blk  3196 

One-story  frame   store   building. 
Owner— C.   S.   Morbis.  729  Call   Bldg., 

San  Francisco. 
Architect — None. 

Contractor — M.     Fisher,  687     Mission, 
San  Francisco. 

COST,  $2000 


(995)  NO.  125  SATURN.    Alter  dwlg. 
Owner — I.  I.  Murphy,  Premises. 
Architect — None. 

Day's  work.  COST,  $700 

(996)  NO.     1375     SANCHEZ.       Alter 
residence. 

Owner — Mr.    McArble,    Premises. 
Architect — None. 

Contractor— J.  W.  Callaghan,  900  Clay- 
ton, San  Francisco. 

COST,  $625 


(989)     W  TWENTY-SIXTH  AVE  275 
N  Lake.    All  work  except  electrical 


(997)     NO.     17   POWELL.       Electric 

sign. 
Owner — Hotel  Turpin,  Premises. 
Archltect^None. 


10 

Contractor^Novelty    Elec.    Sign    Co., 
165  Eddy,  San  Francisco. 

COST,  foOO 

(998)     NO.    2592    .MISSION.      Electric 

sign. 
Owner — E.  Eisenberg,  Premises. 
Architect — None. 

Contractor — ^Novelty    Elec.    Sign    Co., 
165  Eddy,  San  Francisco. 

COST,  $500 


(999)     NO.  297  CUMBERLAND.     One- 
story  concrete  garage. 
Owner — J.  F.  Baucom,  Premises. 
Architect — None. 
Day's   work.  COST,   $500 


(1000)  S  SEA  CLIFF  AVE.,  bet.  26th 
and  27th  Aves.  One-story  frame 
garage. 

Owner — O.  B.  Moorhead,   75   Sea  Cliff 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $458 

(1001)  NO..  575  LIBERTY.  Private 
garage. 

Owner — Adolph  Jachens,  Premises. 
Architect — None. 

Contractor — M.  P.  Kempton,  89-a  Mer- 
ritt,  Saa  Francisco. 

COST,    $450 


(1002)     RIALTO     THEATRE     BLDG. 

Alter  candy  store. 
Owner — Nick     Karitso,     977     Market, 

San  Francisco. 
Architect — None. 

Contractor— Mullen      Mfg.      Co.,      64 
Rausch.  San  Francisco. 

COST,  $400 


(1003)     NE  THIRTY-SECOND  AVE  & 

California.     Private  garage. 
Owner— G.   Desenfant.   298   32nd  Ave., 

San  Francisco. 
Architect — ^None. 

Conlract^or— M.   Coffey,   337   31st  Ave., 
San  Francisco. 

COST,  $400 


(1004)     SE     ARIvANSAS   AND      17th. 

Garage. 
Owner — Angelo  Sinioni,  119  Arkansas, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $400 


(1005)     NO.  1140  FLORIDA.    Alter  for 

garage. 
Owner — G.  Berson,  37  Dorland,  S.  F. 
Architect — None. 

Contractor — P.     H.     Edmonston,     604 
Paff,  San  Francisco. 

COST,  $400 


(1006)  E  STOCKTON  49-6  N  Sutter 
24x56-9.  Construction  of  a  rough 
concrete  frame  including  reinforc- 
ing steel  for  eight-story  and  base- 
ment Class  "C"  building;  also  rough 
hardware  for  same. 
Owner — Heipe  Piano  Co.,  37  Stockton, 

San  Fiaucisco. 
Architect — J.    C.    HIadik.    Monadnock 

Bldg..  San  Francisco. 
Contractor— H.   L.   Peterson,  62  Post. 

San  Francisco. 
Filed  May  29,  '19.    Dated  May  27,  '19. 
On  1st  and  15th  of  each  month  75% 

Balance 

TOTAL  COST.  $14,088 
Bond  $7044.  Sureties.  L.  M.  Zimmer- 
man and  D.  J.  Sullivan.  Limit.  45  days 
after  excavation  done.  Forfeit,  none. 
Plans  and  specifications  filed. 
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(1007)     E  EASTWOOD  DRIVE  258  N 

W  ildAvood   Way.     Frame   bungalow. 

Owner — Hilding  Anderson,   1858   Fell 

San  Francisco. 
Architect — H.  C.  Bauman,  251  Kearny, 

San  Francisco. 
Days  work.  COST,  $4900 


(1008)  SE  ELEVENTH  AVE  AND 
Geary.  One-story  brick  gasoline 
service  station. 

Owner— Standard  Oil  Co.,  200  Bush, 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $1200 


(1009)     N     THORNTON     AVE   50     E 

Flora.     One-story  frame  residence. 

Owner — .Michael  Chavis,  122  Thornton 

Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $900 


(1010)     NO.    374   FAIR   OAKS.      Con- 
crete garage. 
Owner — T.  W.  Hickey,  Premises. 
Architect — None. 

Contractor — Higginson  Co.,  803  Hum- 
boldt Bank  Bldg.,  S.  F. 

COST,  $845 


(1011)     NO.     61  O'FARRELL.       Alter 

store. 
Owner — Travelers  Trunk  Co.,  Prem. 
Architect — None. 

Contractor— Fink  &  Schindler  Co.,  226 
13th,  San  Francisco. 

COST,  $400 


LEASES. 

San  Francisco  County. 


May  27,  1919— NW  GEARY  &  GRANT 
Ave  W  40xN50.  Mary  Marsicano  to 
Gantner  &  Mattern  (5o.  15  years  7 
months.    $396,250. 

-May  29,  191^— NO.  2814  BUSH.  Jose- 
phine Harrigan  to  Hermann  Allarl. 
2  years.  $25  per  month  and  option 
to  renew. 

-May  29.  1919— W  JON^ES  87-6  N  Eddy 
N  50xW  137-6.  Emma  F  and  Jesse 
S  Andrews  to  J  E  Fitzgerald.  10 
years.     $66,000. 

May  29.  1919— NO.  301  EUREKA  SE 
Cor.  20th.  John  Tiedemann  to  Peter 
Quinn.     5  years.     $30  per  month. 

May  28,  1919— SW  DIVISION  AND 
Kansas  S  360  W  200  N  291  NE  to  S 
Division  E  57.  John  G  Rapp  to 
Dunham,  Carrigan  &  Hayden.  17 
years.  $2950  per  month. 

-May  28,  1919— NO.  3006  SIXTEENTH, 
32x91.     B  Bierbaum     to  Good    Will 
Industries.    7  years.    $3580. 
« 

>OTICE  OF  .\0>'-RESPO>SIBILITT. 
San  Francisco  County. 


-May  27,  1919— S  G-EARY  137-6  E 
Stockton  E  112-6x8137-6.  The 
Whitney  Estate  Co  as  to  improve- 
ments   on    leased   property 


COMPLETION  NOTICES. 


San  Frandseo  County. 

RMCOKDED  ACCEPTED 

May  23,  1919— SE  HYDE  &  GOLDEN 

Gate  Ave  S  137-6xE  68-9.     Joseph 

Estate  Co  to  whom  It  may  concern 

LOT  16  and  9  feet  Lot  17  Blk  3174, 

Westwof"!  Park.       Slyvan  Cohen 


to  H  J  Manseh May  24,  1919 

.May  27,  1919— E  FORTY-FIRST  AV 
75  S  Balboa  S  25xE  80.    Theresa 

E  Morrison   to  Thos  Hamill 

May  24,   1919 

-May  28,  1919— LOTS  4  TO  8  BLK 
"N,"  Mission  Terrace.  Mission 
Terrace  Co  to  Olaf  Olsen.May  23,  '19 

May  28,  191^— NO.  4122  SEVEN- 
teenth.       Luke  M  and     Mary    E 

Tierney    to   Fernsworth    &   (5o 

May  28,  1919 

-May  29  1919— W  TWENTY-EIGHTH 
Ave  60  N  Anza  N  "5  W  120  S  15  E 
62-6  S  40  E  57-6.  Nathaniel 
Thompson  to  whom  it  may  con- 
cern  May  29,  1919 

May  29,  1919— W  SIXTEENTH  AVE 
287-6  N  Cabrillo  25x120;  E  16th 
Ave  143-6  N  Cabrillo  25x141-2. 
Otto  Anderson  to  whom  it  may 
coicern ,...May  29,  1919 


LIENS  FILEB. 


San  Frand&co  County. 

-May  24,  1919— W  ATAL-WA  TER- 
rance  ^29-2  N  Fulton  .N  29-2xW 
82-6>4.     Richard  Spencer  vs   Geo 

M  ilerritt  and  Mrs  E  Peabody 

$41.20 

.May  24.  1919— N  O'FARRELL  133-9 
W  Franklin  W  31-3xN  120.  Wm 
McKeown  vs  Josephine  Phillips, 
Catherine  P.  .Murphy,  Annie  C 
Rethers,  Louis  Kengla  and  Eileen 
and  Blanche  .M  Kengla $93 


BATH    HOUSE    PL.1>>TEI)    IXDER 
BOXD  ISSUE. 

OAKLANii,  C.il  — The  Board  of  Ed- 
ucation plans  a  bathing  pavilion  on 
Lake  Merritt  to  cost  half  a  million 
dollars.  The  money  will  be  provided 
from  the  $5,000,000  school  bond  issue, 
an  election  for  which  will  be  held  in 
August. 

Mayor  John  L.  Davie  announces  that 
he  will  back  the  campaign  for  the 
bonds.  The  plan  was  advocated  by  the 
mayor  two  years  ago. 

COXSTRUCTIOX  HELD  UP  OX  KERN 
COUNTX  SCHOOL. 

WASCO,  Kern  Co.,  Cal.— The  Wasco 
school  contract  for  $66,000  for  a  new 
grammar  school  building  has  not  ma- 
terialized at  this  time,  according  to 
Harry  Eissler,  who  was  awarded  the 
contract,  "because  the  state  has  not 
approved  the  school  bonds  and  the 
legal  time  has  expired  and  my  check 
has  been  returned." 

The  school  Board  will  re-advertise 
only  when  they  have  the  money  in  the  ■ 
fund,  according  to  Eissler. 


Trunli  Sewer  Contract  Awarded- 

SHATlrfLE,  Wash— The  Board  o^ 
Public  Works  has  awarded  a  contract 
to  the  Puget  Sound  Bridge  &  Dredging 
Company.  Central  Bldg..  Seattle,  for 
the  construction  of  the  "Rainier  ave- 
nue" trunk  sewer  on  its  bid  of  $267,- 
689.84. 


BDlLDDiG  C'JXTXACTS  j 

Alameda  Comity.  ' 

The  following  is  an  index  for  Uie 
contracts  for  this  -Isne: 

Xo.  Ownn'                 Vuitnu>.tor  Aiat. 

1003  Shea    Pfrang  3950 

1004  Goranson   Goranson  2500 

1005  Snyder  _MacDougall  1150 

1006  Chevrolet  Ne  Page  4475 

1007  Same    James  8344 

1008  Larsen  Larsen  6000 

1009  Houck    Houck  4000 

1010  Pfrang  Pfrang  3000 

1011  Leviea  Schley-  870 

1012  Levy   Christensen  500 

1013  Sang  Sang  400 

1014  Dice   Dice  3000 

1015  Madson  Vezey  700 

1016  MacGregor    Owner  5100 

1017  Wood   Lydiksen  3955 

1018  Hillen    Hillen  2500 

1019  Hillen   Hillen  2500 

1020  Hillen    Hillen  2500 

1021  Hillen    Hillen  2000 

1022  Frick    ^Ider  2000 

1023  Zarenba    Zarenba  1500 

1024  Petersen    Petersen  1000 

1025  Laub  Shulman  400 

1026  Stewart    Westlund  400 

1027  Salbach    Brick  400 

1028  "ft'alda   Fleischer  ^0 

1029  -Morris   Gede  500 

1030  -Mork  JMork  400 

1031  Peterson  Westlund  3450 

1032  R  C  Archbishop. .Powers  6000 
1033'  Button  Button  3950 

1034  Sullivan   Kopp  2759 

1035  Same    Knight  900 

1036  Fidelity Kopp  1863 

1037  Same    Knight  636 

1038  National  Hoyt  1000 

1039  Stollar  Cederborg  450 

1040  Minkle  Rogers  400 

1041  Pacific  Owner  400 

1042  Mcintosh   Owner  3500 

1043  Xoble  Owner  3000 

1044  Same    ......Same  2800 

1045  Cal  Bible  Dunn  500 

1046  Waddell  Waddell  450 

1047  S  P  Co  Owner  400 

1048  Harlawe  Randlett  400 

1049  Dickerson   Strang  5500 

1050  Sheppard Sheppard  500 

1051  Ketchen    Scammon    400 

1052  Penther  Cal  Bldrs  1000 

1053  Roeth.sberger    ...Pedgrift  lOOO 

1054  Schrader    Nielsen  2600 

1055  Briggs    JIartin  1300 

1056  Edwards    Edwards  600 


BUILDING  AND  ENGINEERING  NEWS 

*^    Owner — H.  Goranson,  3435    Peralta 
■  '        Ave.,  Oakland. 

Architect — ^None.     - 

Day's  work.  COST,  $2500 

(1005)  TENTH  AND  FALLON,  Oak- 
land. All  work  for  painting  and 
paper  hanging  for  three-story  frame 
apartments. 

General  Contractor — H.  H.  Welder,  530 
Jones,  Oakland. 

Architect — None. 

Sub-Contractor — William    MacDougall, 
Hotel  Athens,  Oakland. 

Filed  May  26,  '19.    Dated  Apr.  22,  '19. 

One-fourth  completed  Vt 

One-half  completed  \i 

Three-fourth  completed  ^ 

Completed  hi 

TOTAL  COST,  |1150 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications,  none. 
NOTE:— Annie  F.  and  Frederick  H. 

Snyder,  2367  San  Pablo  Ave.,  are  the 

owners. 


(Correction.  Owner's  Xame  Omitted). 
ADDITION 

(986)     E    MANILA   AVE    100    S    40th, 
Oakland.     One-story  brick   addition 
to  laundry. 
Owner — White      Star     Laundry      Co.. 

Premises. 
Architect — None. 

Contractor— 0.  V.  Portin,  2359  Waverly 
Oakland.  COST,  $3000 


(1003)     S  BIRCH  COURT  468  E  Col- 
lege   Ave.,   Oakland.     Two-story    8- 
room  dwelling. 
Owner— W.  W.  Shea.  5248  Shafter  Ave. 

Oakland. 
Architect — None. 

Contractor— H.  C.  Pfrang,  5507  College 
Ave.,  Oakland. 

COST,  $3950 


(1006)     FOG  THILL    BLVD.,    Hillsidie 
St.,  73rd  Ave.,  Garfield  St.,  and  69th 
Ave.,    Oakland.     Electric   work   for 
two-story  and  basement  office  build- 
ing. 
Owner — Chevrolet  Motor  Co.  of  Cali- 
fornia,  acting  through  Agents   P. 
J.  Walker  &  Co.,  Premises. 
Architect — None. 
Contractor — Ne     Page  McKenny     Co., 

149  New^  Montgomery,  S.  F. 
Filed  May  26,  '19.    Dated  May  15,  '19. 

Monthly  payments  of 75% 

36  days   after 25% 

TOTAL  COST,  $4475 
Bond.  $2238.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  n  jne.  Plans  and  speci- 
fications filed. 


(1007)   STEA-M  HEATING  ON  ABOVE 
Contractor — J.  C.  James  &  C.  Drucker 
(James    &    Drucker),    450    Hayes, 
San  Francisco. 
Filed  May  26,  '19.     Dated  May  2,  '19. 

Payments  same  as  al)0ve 

TOTAL  COST,  $8344 
Bond,  $4172.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  as  soon  as  pos- 
sible. Forfeit,  none.  Plans  and 
specifications  filed. 

(1008)'  W  TWENTY-NINTH  AVE  118 
and  153  S  E-16th,  Oakland.  Two 
one-story  5-room  dwellings. 

Owner- R.  K.  Larsen,  1550  28th  Ave., 
Oakland. 

Architect — None. 

Day's  work.  COST,  $3000  each 


(1009)     E  EJVAN  AVE  160  S  Everett. 

Oakland.  One-story  7-room  dwelling 

Owner— H.     L.     Houck,     4555     Park 

Blvd.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $4000 


(1010)     N  FOREST  160  E  Miles  Ave., 

Oakland.     One-story  5-room   dwlg. 
Owner — C.  J.  Pfrang,  5487  Claremont 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $3000 


(1004)  E  SIXTY-SE\T:NTH  AVE  115 
S  Flora.  Oakland.  One-story  flve- 
room  dwelling. 


(1011)     NO.   1339  E-TU'ELFTH,  Oak- 
land.   Fire  repairs. 
Owner — M.  Leviea,  Premises. 
Architect — None. 

Contractor— Karl  Schley,  1155  E-14tih, 
Oakland.  COST,  $870 
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(1012)     SW  THIRD  A.\D  FRANKLIN 

Oakland.     Fire  repairs. 
Owner — Levy  &   Zentner.   Premises. 
Architect — 'None. 

Contractor — H.   Christensen     &     Son, 
Oakland.  COST.  $500 


(1013)     NO.     427     NINTH,     Oakland. 

Alterations. 
Owner — Sang  Sang  Co.,   Premises. 
Architect — 'None. 
Days   work.  COST,   $400 


(1014)     LOT    3    Hillside    Park.    Pied- 
mont.    Bungalow. 
Owner — J.  M.  Dice. 
Architect — 'None. 
Day's  work.  COST,  $3000 


(1015)     NO.  3109  ADELINE,  Berkeley. 

Alterations  and  additions. 
Owner — D.  Madson,  Premises. 
Architect — None. 

Contractor — C.  D.  Vezey,  Plaza  Bldg., 
Oakland.  COST,  $700 


(1016)  S  BAY  VIEW  PLACE  35  and 
70  W  11th  Ave.,  Oakland.  Two  one- 
story  five-room   dwellings. 

Owner — C.  .M.  .MacGregor,  470  13th, 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2950  each 


(1017)     N   .McKTNLEY  AVE.,   bet  Ca- 
pelle  and  Alma,  Oakland,    --lil  work 
for  one-story  frame  dwelling. 
Owner — Stella  and  Thos.  Wood,  Okd. 
Architect — None. 
Contractor — Geo.    H.     Lydiksen,    1244 

29th  Ave.,  Oakland. 
Filed  May  27,  '19.    Dater  May  26,  '19. 

Frame  up  hi 

Brown  coated  hi. 

Completed  and  accepted ^4 

All  bills  paid hi 

TOTAL  COST,  $3955 
Bond,  none.  Limit,  90  days  after  May 
28.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1018)  SW  maint:  and  CURRAN 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner — R.  C.  Hillen.  55th  Ave  &  Foot- 
hill Blvd..  Oakland. 

Architect — None. 

Day's  work.  COST.  $2500 


(1019)     S  MAIN'S  120  W  Curran  Ave., 

Oakland.     One-story  5-room   dwlg. 
Owner— R.  C.  Hillen,  55th  Ave  &  Foot- 
hill Blvd.,  Oakland. 
Architect — None. 
Day's  work.  COST.  $2500 


(1020)     SE  PLEITNER  AND  MAINE, 

Oakland.     One-story  5-room   dwlg. 
Owner— R.  C.  Hillen.  55th  Ave  &  Foot- 
hill Blvd..  Oakland. 
Architect — None. 
Day's  work.  COST,  $2500 


(1021)  NW  TEXAS  AND  CURRAN 
Ave.,  Oakland.  One-story  5-rootn 
dwelling. 

Owner— R.  C.  Hillen,  55th  Ave  &  Foot- 
hill Blvd.,  Oakland. 

Architect — None. 

Day's  work.  COST,  $2000 


(1022)  E  SIXTY-FIRST  AVE  40  N 
Avenal  Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner— W.  P.  Frick.  Union  Savings 
Bank  Bldg..  Oakland. 

Architect — None. 
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Contractor— A.  Alder,  2487  62nd  Ave., 
Oakland.  COST,    $2000 


(1023)     E   MAPLE     50     S   Arkansas, 

Oakland.     One-story   5-room   dwlg. 
Owner — Lucyna  Zarenba,     1253     73rd 

Ave.,  Oakland. 
Architect' — None. 
Day's  work.  COST,  $1500 


(1024)   N  SUNNYSIDE  120  E  90th  Ave. 

Oakland.     One-story  4-room  dwlg. 

Owner— F.    Petersen,   2055    92nd  Ave.. 

Oakland. 
Architect — None. 
Day's  work.  COST,  $1000 


(1025)     NO.  664  FIFTH,  Oakland.  Two 

story  barn. 
Owner— Harry  Laub,  Oakland. 
Architect — 'None. 

Contractor— L.  Shulman,  647  26th,  Okd 
COST,  $400 


(1026)     NO.  390  SANTA  CLARA  AVE., 

Oakland.    Garage. 
Owner — G.  H.  Stewart,  Premises. 
Architect — None. 

Contractor— Fred     J.  Westlund,     2207 
10th  Ave.,  Oakland. 

COST,  $400 


(1027)     NO.   6088   HILLEGASS   AVE., 

Oakland.     Addition. 
Owner — Carl  Salbach,  Premises. 
Architect — None. 

Contractor— W.  E.  Brick,  6020  College 
Ave.,  Oakland. 

COST,    $400 


(1028)     NO.  1175  COLUSA  AVE.,  Ber- 
keley.   Addition. 
Owner — R.  Walda,  Premises. 
Architect — None. 

Contractor— Chas.       Fleischer,       2023 
Bancroft  Way,  Berkeley. 

COST,  $950 


(1029)  NO.    lllo    MILVIA,    Lerkeley. 
Garage  and  additions. 

OwTier — I.  F.  Morris,  Premises. 
Architect — None. 

Contractor— Henry  Gede,  2039  Russell 
Berkeley. 

COST,  $500 

(1030)  NO.   1606   TENTH,     Berkeley. 
Bath  house. 

Owner — B.  Mork,  Premises. 

.Architect — ^^None. 

Day's   work.  COST,   $400 


(1031)  W  THIRTY-THIRD  AVE.  bet 
15th  and  16th  8t.s^  being  Lot  11, 
Bray  Tract,  45x115,  Oakland.  All 
work  for  one-story  5-room  frame 
dwelling. 

Owner— John  A.  Peterson,  5726  E-15th, 
Oakland. 

-Architect — Non«. 

Contractor— Fred     J.  Westlund,     2207 
10th  Ave..  Oakland. 

Filed  May  28,  '19.    Dated  May  27,  '19. 

Frame  up  $690 

Ready  for  plaster 690 

Plastered      .6 690 

-Mill  work  completed 690 

Completed  and  accepted 690 

TOTAL  COST,  $3450 

Bond.  none.     Limit,  60  days.     Forfeit, 


(1032)  SW  FORTY-FIRST  AND 
Grove.  Oakland.  Two-story  4-room 
addition  to  school. 

Owner — Roman  Catholic  Archbishop 
of  San  Francisco,  llOO  Franklin, 


BUILDING  AND  ENGINEERING  NEWS 

San  Francisco.. 

Architect— D..  E.  Graham,  llOO  Frank- 
lin, San  Francisco. 

Contractor— J.  J.  Powers,  774  20th, 
Oakland.  COST,  $6000 


(1033)  N  SIXTY-THIRD  120  W  Hille- 
gass,  Oakland.  One-story  6-room 
dwelling. 

Owner— I.  W.  Button,  347  63rd,  Okd. 

Architect — None. 

Day's  work.  COST,  $3950 


(1034)  NW  SIXTY-FIFTH  AND  TRE- 
mont.  Oakland.  Excavation,  in- 
terior and  exterior  mill  work,  sash 
and  doors,  carpenter  labor,  rough 
hardware,  metal  corner  beads, 
building  paper,  floors  (except  hard- 
wood floor),  fences  for  three  one- 
story  frame  dwellings. 

Owner— J.  A.  Sullivan,  Berkeley. 
Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional   Bank    Bldg.,   Berkeley. 
Contractor — H.  J.  Kopp,  Oakland  and 

W.  J.  Jordan,  Alameda. 
Filed  May  28,  '19.     Dated  May  24,  '19. 

On   20th   of  each  month 75% 

Usual    35    days 25% 

TOTAL  COST,  $2759 
Bond,  limit,  forfeit,  none.  Plans  and 
.specifications  filed. 

(1035)  PLUMBING  ON  ABOVE. 
Contractor— Chas.    Knight,    1231    Vir- 
ginia, Berkeley. 

Filed  May  28,  '19.    Dated  May  24,  '19. 

The  houses  roughed  in 50% 

Completed    50% 

TOTAL  COST,   $900 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 


(1036)   SE  GROVE  AND  BLAKE,  Ber- 
keley.    Excavation,  interior  and  ex- 
terior  mill    work,    sash    and    doors, 
carpenter     labor,  rough     hardware, 
metal  corner  beads,  building  paper, 
floors  (except  hardwood  floors)  and 
fences    for      two    one-story      frame 
dwellings. 
Owner — Fidelity    Mortgage    Securities 
Co.   of  Cal.       1st  National     Bank 
Bldg.,    Berkeley. 
Architect— W.  H.  Ratcliff  Jr.,  1st  Na- 
tional Bank  Bldg.,  Berkeley. 
Contractor — H.  J.,  Kopp,  Oakland  and 

W.  J.  Jordan,  Alameda. 
Filed  May  28,  ""19.    Dated  May  24,  '19. 

On  20th  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $1863 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 


(1037)     PLUMBING       WORK       ON 
above. 

Contractor— Chas.    Knight,    1231    Vir- 
ginia, Berkeley. 

Filed  May  28,  '19.    Dated  May  24,  '19. 

The  houses  roughed  in 50% 

Completed    ". 50% 

TOTAL  COST,  $636 

Bond,  limit,  forfeit,  none.     Plans  and 

specifications  filed. 


(1038)     E-TENTH      AND        FORTYW 
seventh    Ave.,    Oakland.     One-story 
melting  house. 
Owner — National  Lead  Co.  of  Califor- 
nia. Premises. 
Architect — ^None. 

Contractor— H.  P.  Hoyt  &  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 

COST,  $1000 


(1039)     S  ROCKRIDGE  BLVD.  400  E 

Broadway,  Oakland.    Addition. 
Owner— Jb'.  R.  Stollar. 
Architect — None. 

Contractor — A.  Cederborg,  1445  E-37th 
Oakland.  COST,  $450 


(1040)     NO.    3875     THIRTY-EIGHTH 
Ave.,  Oakland.    Alterations  and  ad- 
ditions. 
Owner — Mrs.  D.  H.  Minkle,  Premises. 
Architect — None. 

Contractor— A.    C.   Rogers,   2115   64th 
Ave.,  Oakland. 

COST,  $400 


(1041)     NO.      910      HIGH,     Oakland. 

Platform. 
Owner— Pacific    Excelsior   Co.,   Prem. 
Architect — None. 
Day's  work.  COST,  $4«0 


(1042)  SAN  ANTONIO  AVE,  Alameda. 
One-story  6-room  dwelling. 

Owner— Wm.  Mcintosh,  1437  5th,  Ala- 
meda. 
Architect — None. 
Day's  work.  COST,  $3500 

(1043)  NO.  1123  VERSAILLES  AVE.. 
Alameda.     One-story  6-room  dwlg. 

Owner— G.  H.  Noble,  2205  Santa  Clant 

Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $3000 


-  (1044)     NO.   2710     SAN  JOSE     AVE., 

Alameda.     One-story  6-room  dwlg. 

Owner— G.  H.  Noble,  2205  Santa  Clara 

Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $2800 


(1045)     NO.  1534  WILLOW,  Alameda. 

Alterations.  '  i  AJatf 

Owner — California       Bible       College, 

1943  Lyon,  San  Francisco. 
Architect — None. 

Contractor— J.    N.    Dunn,    2630    Anza, 
San  Francisco. 

COST,  1500 


(1046)     BROADWAY    &    BLANDING 

Ave.,  Alameda.    Addition. 
Owner — Waddell  Van  Gundy  Lumber 

Co.,  Premdses. 
Architect — None. 
Day's  work.  '  COST,  $450 


(1047)     BETHLEHEM      SHIPYARDS 

Crossing,  Alameda.     Signal  tower. 

Owner — Southern  Pacific  Co.,  Oakland 

Pier. 
Architect — None. 
Day's  work.  COST,  $400 


(1048)     NO.   1727   SAN     JOSE     AVE.. 

Alameda.    Garage. 
Owner — Geo.  Harlawe,  Premises. 
Architect — None. 

Contractor— E.      A.      Randlett,       1534 
Chestnut,  Alameda. 

COST,  $400 


(1049)  CAPERTON  AND   HIGHLAND 
Aves.,   Piedmont.     Two-story  frame 
residence  and  garage. 
Owner — O.  W.  Dickerson,  3855  Green- 
wood Ave.,  Oakland. 
Architect — None. 

Contractor — F.    N.    Strang,    1405    Cen- 
tral Ave.,  Alameda. 

COST,  $5500 


(1050)     NO.   818     BANCROFT     WAY, 

Berkeley.    Alterations. 
Owner— W.     E.    Sheppard,   2304     6th. 
Berkeley. 


BUILDING  AXD  EJNGENBERING  NEWS 


Architect — None. 
Day's  work. 


COST,  $500 


(1051)     NO.    1930    HOME.    Berkeley. 

Alterations. 
Owner — B.  Ketchem,  Premises. 
Architect — None. 

Contractor— C.  F.  Scammon,  2070  Uni- 
versity Ave.,  Berkeley. 

COST,  1400 


(1052)     N  AILEEN  220  and  260  E  San 
Pablo  Ave.,  Oakland.    One-story  ad- 
dition and  garage. 
Owner — C.  Penther,  1076  Aileen,  Okd. 
Architect — None. 

Contractor — California      Bldrs.      Co., 
1534  Franklin,  Oakland. 

COST,  $1000 


(1053)  NO.  731  OAKLAND  AVE.,  Oak- 
land.   Addition. 
Owner — H.  Roethsberger,  Premises. 
Archit»ct — None. 

Contractor— J.  H.   Pedgrift,  565  16th. 
Oakland.  COST,  $1000 


(1054)     NO.   3006     STANTON.       One- 
story  4-room  dwelling. 
Owner— Milton    Schraeder,    4079   23Fd, 

San  Francisco. 
Architect — R.  A.    Hutchinson,    Syndi- 
cate Bldg.,  Oakland. 
Contractor— H.  Nielsen,  4137  24th  St., 
San  Francisco. 

COST,  $2600 


(1055)     NOS.  2910-12  ADELI.VE,  Ber- 
keley.    Alterations  and  repairs. 
Owner — Arthur  R.  Briggs  Estate,  .Mo- 

-nadnock  Bldg.,  San  Francisco. 
Architect — None. 

Contractor— J.  H.  .Martin  &  Son,  2920 
Newbury,  Berkeley. 

COST,  $1300 


(1056)     W   CURTIS     540   S     Oilman, 

Berkeley.     One-story  3-room  dwig. 
Owner— Joseph     L.  G.  Edwards,     1036 

45th,  Oakland. 
Architect — None. 
Day's  work.  COST.  $600 


COMPLETION  JfOTICES. 


Alameda  County. 


Mav  24,  1919— W  HAVEN  325  N 
Park  Ave  N  100.42  W  250  S  87.83 
E  250,  Emeryville.  P  A  Belser  vs 
Wallace  Clark  and  T  H  Hancock 
$99.75 

May  24,  191^— S  VILLA  or  55th  730 
W  San  Pablo  Ave  S  108.10  E  50  N 
109  W  50.  Okd.  Sunset  Lumber 
Co  vs  R  N  Gibson $254.^5 

May  24,  1919— S  VILLA  or  55th  780 
W  San  Pablo  Ave  S  107.60  E  50  N 
108.10  W  50,  Emer>-ville.  Sunset 
Lumber  Co  vs  R  N  Gibson $243.85 

May  24.   1919— LOT   14  Map  Collins 
Sbdvn    Lot    3    also    Resbdvn    Ptn 
Plot  6,  also  Ptn  Coggeshall  Tract,  ' 
Emeryville.     Al    .\I    Fearey   vs    C 
M  Dean  &  Jennie  S  G  Shaw..$132.50 

May  26,  1919— N  FORTY -THIRD  40 
E  Essex  E  40xN  100,  Okd.  Pacific 
Mfg  Co  vs  C  M  Dean  and  Jennie  S 
G    Shaw $294.45 

May  24,  1919— LOT  6  BLK  "H" 
Amended  Map  Kenwood  Park, 
Oakland.  John  Lindquist  to  whom 
it  may  concern Mav  24.  1919 

May  26,  1919— LOT  27,  except  W  4 
feet,    .Map    McMillan    Tract.    Okd. 

Joseph  Simon  to  H  C  Pfrang 

, May  19,  1919 


May  28,  1919— SW  E-EIGHTH  80 
SE  6th  Ave  SE  35xSW  110,  Okd. 
Nels  Olano  Jacobsen  to  C  Texdahl 

May   26,   1919 


LIEXS  FILED. 


Alameda  Connty. 

Recorded  Amount 
May  28,  1919— W  CURTI  S  (Chris- 
tiana) 75  N  right  of  way  S  F  Oak- 
land Terminal  Railway  N  50  W  100 
S  3.9  SE  57.71  E  70.55,  Berkeley. 
Sunset  Lumber  Co  vs  Joseph  R 
Kaelin  and  C  A  Doyle $35.54 


BIELDIAG  C0>TR.4CTS. 


Fresno  County. 

LOTS   1  TO  4  BLK  208,  Fresno.     All 

work  for  one-stor)'  brick  garage. 
Owner— A.  Mattel,  200  "I"  St.,  Fresno. 
Architect — E.  .Mathewson,  Corj-  Bldg., 

Fresno. 
Contractor — D.  A.    Cowan,  415    Glenn 

St.,  Fresno. 
Filed  May  26,  '19.    Dated  May  22,  '19. 

Every  15  days 75% 

Usual  35  days Balance 

TOTAL  COST,  $17,975 
Bond,  $9000.  Sureties,  ^\m.  &  Threna 
A.  Shaw.  Limit,  July  29,  1919.  For- 
feit, $5  per  day.  Plans  and  specifica- 
tions filed. 


"R"    ST..    Cor.    Ventura    St.,    Fresno. 
Concrete  driveways,  walls  and  plat- 
fonr.s  at  packing  house. 
Owner — J.  B.  Inderrienden  Co.,  Prem. 
Architect— None. 
Contractor — Fredrickson    &    Shannon, 

325  Cory  Bldg.,  Fresno. 
Filed  May  23,  '19'.    Dated  May  16,  '19. 

One-half    completed \i 

Completed  M 

Usual   35   days Balance 

TOTAL  COST,  $2900 
Bond,  $1500.  Surety,  Fidelity  &  Casu- 
alty Co.  of  New  York.  Limit,  40  days. 
Forfeit,  plans  and  specifications  none. 


ARLINGTON        HEIGHTS,       Fresno. 

Frame  dwelling. 
Owner— Geo.  V.  .Martin,  1128  "M"  St., 

Fresno. 
Architect — None. 
Day's  work.  COST,  $160u 


LOTS  7  AND  8  BLK  5.  Altamont  Addi- 
tion, Fresno.    Frame  dwelling. 
Owner — Carl  Howard,  1035  Van  Ness. 

Fresno. 
Architect — None. 
Day's  work.  COST,  $2500 


LOTS  13,  14,  15,  16  and  %  17  Blk  6. 
.North  Park  Terrace,  Fresno.  Three 
frame  dwellings  and  garages. 

Owner— G.  H.  Stivers,  3452  Illinois  St., 
Fresno. 

Architect — ^None. 

Day's  work.        COST,  $4000  and  $5000 


NO.    3521     N'EVADA     AVE.,     Fresns 

Frame  dwelling  and  garage. 
Owner— B.  A.  Goodenough,  60  Belmont 

Ave.,  Fresno. 
Architect — None. 
Day's  work.  COST,  $2400 


•H"  AND  .MONTEREY   STS.,  Fresno. 

Addition  to  mill. 
Owner — Fresno  Planing  Mill,  Prem. 
Architect — None. 

Contractor- R.     C.     Blackwell,     1378 
Wilson  Si.,  Fr<>sno, 

COST,  $5000 


LOTS  13  AND  18  BLK  4,  Dean  Addi- 
tion, Fresno.     Oil  plant. 
Owner — Shell   Oil  Co.,  Hamilton   and 

Santa  Fe  Tracks,  Fresno. 
Architect — None. 
Days  work.  COST,  $8000 


NO.  904  ROOSEVELT  AVE.,     Fresno. 

Frame  dwelling. 
Owner— Chas.  L.  Fink,  736  Dudley  St., 

Fresno. 
Architect — None. 
Day's  work.  COST,  $2950 


COMPLETION  NOTICES. 


Fresno   Connty. 


Recorded  Amount 

-May  28,  1919— WELL  NO.  65  SEX;  25, 
20-14,    Fresno.      Southern    Pacific 

Co  to  whom  it  may  concern 

May  24.   1919 


BUILDING  CONTRACTS. 


Sacramento  Connty. 


LOT  2  BLK  0,  P,     4th  and     5th  Sts., 

Sacramento.     Erect  building. 
Owner — Buddhist   School    Association, 

Sacramento. 
Architect — None. 

Contractor— W.  R.  Campbell,  3521  "J" 
St.,  Sacramento. 

COST,  $8540 

NO.  1610  "S"  ST.,  Sacr?,mento.    Alter 

building. 
Owner — A.  Contente,  Premises. 
-Architect — None. 
Day's  work.  COST,  $1600 


NOS.  402-404     "L"  ST.,     Sacramento. 

Remodel  building. 
Owner — R.  A.  Hunter. 
Architect — None. 

Contractor — Wm.  Murcell.  527-8  Ochs- 
ner  Bldg.,  Sacramento. 

COST,  $13,000 


S  ^4  OF  N  >/4  LOT  5  W,  X,  26th  and 
27th    Sts.,    Sacramento.      Five-room 
dwelling. 
Owner- H.  B.  Mathews,  2225  Marshall 

Way,  Sacramento. 
Architect — None. 

Contractor — C.  J.  Hopkinson,  1318  25th 
St.,  Sacramento. 

COST,  $3200 


.\0.    130    "L"    ST.,    Sacramento.      Oil 

station. 
Owner — Horton  Inv.  Co.,  Sacramento. 
Architect — None. 

Contractor — Associated    Oil   Co.,    1019 
"J"  St.,  Sacramento. 

COST,  $2000 


NO.    1530    "K"    ST.,   Sacramento.     Oil 

station. 
Owner— Effle  E.  Gainsley,     1614     21st 

St.,  Sacramento. 
Architect — None. 

Contractor— Associated    Oil    Co.,    1019 
"J"  St.,  Sacramento. 

COST,   $2000 


SIXTH  AND  JULIAN  STS.,  San  Jose. 

Six-room  cottAge. 
Owner — S.  and  M.  Prazza,   123  Irving 

St.,  San  Jose. 
Architect — None. 

Contractor- F.  L.  Hoyt,  566  N-16th  St., 
San  Jose. 

COST,  15000 
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San  Jose.    Concretp  garage. 
Owner— L.  &  H.  Visharf. 
Architect — ^None. 

Contractor — Morrison       Bros.,     Santa 
Clara.  COST,  $1500 

COTTAGE 
SE  COR.   SIXTH  AND  JULIAN  STS., 

San   Jose.     Five-room   cottage. 
Owner — J.  H.   Long.  Premises. 
Architect — None. 
Day's  work.  COST,  $1800 


imiLDING  (JOiNTRACTS. 


.San  Joni|uiii  County. 


SEARCHLIGHT  ADDITION,  Stockton 

Frame  building. 
Owner — H.  Leisering,  Stockton. 
Architect — None. 
Day's  work.  COST,  $1400 


NO.  1518  SAN  JOAQUIN  ST.,  Stockton. 

Remodel. 
Owner — S.  M.  Longers,  Stockton. 
Architect — None. 
Day's  work.  COST,  $2025 


JEFFERSON  ST.,  bet.  EI  Dorado  and 
Hunter  Sts.,  Stockton.  Four-room 
dwelling. 

Owner— L.  Delucchi,  230  E-Main  St., 
Stockton. 

Architect — None. 

Day's  work.  COST,  $2100 


THE  OAKS.  Stockton.     Frame  build- 
ing. 
Owner— H.  R.  McCoy,  640  W-Magnolla 

St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $2000 


LIENS  FILED. 


San  Joaqnin  County. 


Recorded  Amount 

.May  16,  1919— N  50  ACRES  OF  W  Vz 

of  NW  Vi  of  Sec  10  T  2  S.,  R  8  E. 

.Stockton.     Reinhart     Lumber     & 

Planing  Mill  Co  vs  J  M  Brier  and 

F   M    Lewis $362.48 

May  24.  1919— LOTS  28  AND  29  BLK 
16.  Fair  Oaks  Tract,  Stockton. 
B  S  Alniason  vs  Ernist  P  Mitten- 
maiser   -^ $1 75.0b 


STREET  WORK  BIDS  WANTED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— Bids  will  be  received  by  £he  City 
Council,  A.  C.  Faris.  City  Clerk,  up  to 
8  P.  M.,  June  9th,  tor  the  following 
work : 

That  Fifth  and  Turpin  streets  be- 
tween Pennsylvania  and  Ellgin  ave- 
nues, EUgin  avenue,  throughout  its 
entire  length,  and  alley  between 
Fourth  and  Fifth  streets  from  Ellgin 
avenue  to  Barrett  avenue,  be  graded 
and  paved  with  a  5-inch  cement  con- 
crete base  and  a  wearing  .surface  of 
a.sphalt  and  broken  rock;  that  curbs, 
glitters,  sidewalks,  driveways  and 
wing  walls  of  cement  concrete,  and 
curb  bars  of  galvanized  steel  be  con- 
structed thereon;  that  redwood  liners 
liO  placed  along  the  sides  of  pavp- 
ID'Mit,  etc. 
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STATE    HIGHWAY   BIDS   WANTED. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal..  until  2 
o'clock  P.  M.,  June  23,  1919,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  thierefor,  to 
which  special  reference  is  made,  por- 
tions of  State  highway  as  follows: 

Mendocino  County,  between  Hopland 
and  Easterly  Boundary  (I-.Men-16-A), 
about  9.7  miles  in  length  to  be  graded. 

Lake  County,  between  Westerly 
Boundary  and  Lakeport  (I-Lak-16-A), 
about  9.4  miles  in  length  to  be  graded. 

Plans  may  be  seen  and  forms  of 
proposals,  bonds,  contracts  and  speci- 
fications may  be  obtained  at  the  said 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacra- 
mento. San  Francisco,  San  Luis  Obispo 
Fresno,  and  Los  Angeles. 

AUSTIN  B.  FLETCHER,  Highway 
Engineer. 


STREET  WORK  BIDS  WANTED. 

MERCED.  Merced  Co.,  Cal.— Bids 
will  be  received  by  the  Board  of  Trus- 
tees, J.  D.  Wood. 'City  Clerk,  up  to 
June  16th,  8  P.  M.,  for  the  following 
work: 

That  the  alleys  in  blocks  87  and  109. 
be  graded,  curbed  with  concrete  curbs, 
paved  with  a  4-inch  hydraulic  cement 
concrete  base. 


That  the  alley  in  block  "A"  be  grad- 
ed, curbed  with  concrete  curbs,  paved 
with  four-inch  hydraulic  cement  con- 
crete base. 


That  portions  of  "0"  and  22nd  Sts. 
be  graded,  curbed  with  concrete  curbs, 
paved  with  four-inch  hydiaulic  cement 
concrete  ba.^e  and  a  rock  and  asphalt 
wearing  surface  and  culverts  of  con- 
crete and  cast  iron  be  constructed 
therein. 


PANAMA    CANAL    SUPPLY    BIDS 
WANTED. 

PANA.MA  CIRCULAR  1280— Pro- 
posals for  Tool  Steel,  Eye  Bolts,  Dies 
or  Chasers,  Wire  Rope,  Curtain  Fast- 
eners. Leather  Belting.  Wagon  Spokes, 
.Mica  Tubing.  Huhbell  Bases,  Conduit 
Bashings.  Condulets.  Drawing  Paper, 
Fish  Paper.  Rope  Paper.  Enameled 
Paper,  Mimeograph  Paper  and  Cotton 
Waste. — Sealed  proposals  will  be  re- 
ceived at  the  office  of  the  general  pur- 
chasing officer,  the  Panama  Canal. 
Washington,  D.  (-..,  until  10:30  o'clock 
A,  M,,  June  fi,  1919.  £t  which  time  they 


will  be  opened  in  public,  for  furnish- 
ing the  alKive-mentioned  articles. 
Blanks  and  information  relating  to 
this  cicrular  (1280)  may  be  obtained 
from  this  office  or  the  offices  Of  the 
assistant  purchasing  agent.  Fort  Ma- 
son, San  Francisco,  Calif.;  also  from 
the  United  States  engineer  offices  in 
the  principal  cities  throughout  the 
United  States.  A.  L.  FLINT,  general 
purchasing  officer. 


BIDS    WANTED    FOR    PIPE. 

SANTA  .MONICA,  Los  Angeles  Co.. 
—Until  10  A.  M.,  June  9,  bid's  will  bt 
received  by  the  City  Clerk  for  7350  ft. 
of  "S "  standard  screw,  24-lb.  full 
weigth  National  tube  Co.  pipe  with 
couplings  and  7350  ft.  8-in  Class  "B" 
cast  iro'n  pipe  in  16-ft.  lengths,  dipped, 
with  6000  lbs.  pig  lead  and  200  lbs. 
oakum.  J.  T.  Peasegood,  City  Pur- 
chasing Agent. 


BIDS    WANTED    FOR   PUMPS. 

SANTA  -MONICA,  Los  Angeles  Co., 
Cal.— Until  10  A.  M.,  June  '5,  bids  will 
be  received  by  the  City  Clerk  for  one 
booster  pump  to  deliver  600  gals,  per 
minute  normal  discharge,  designed  for 
total  lift  of  150  ft.  with  suction  not  to 
exceed  10  ft,,  to  be  installed  at  Irwin 
Heights  pumping  plant.  J.  T.  Pease- 
good,  City  Purchasing  Agent. 


BIDS     WANTED   FOR  SAN     FRAN- 
CISCO STREET  IMPROVEMENT. 

BIDS   CLOSE   JUNE   4.   1919,   BET.   2 

AND  3  P.  M. 

The  improvement  of  portions  of 
Balboa  street  in  the  vicinity  of  22nd 
and  23rd  Aves.,  by  the  construction 
of  concrete  curbs; a  7-foot  strip  of 
basalt  "block  pavement,  with  a  gravel 
filler,  on  a  concrete  foundation;  arti- 
ficial stone  sidewalks  and  an  asphalt 
pavement. 

For  further  particulars  address  the 
Board  of  Public  Works,  City  Hall. 


SEWER  AM)  WATER  PIPE  INST.4L- 
LATION  BIDS  WANTED. 

ANTIOCH,  Contra  Costa  Co.,  Cal.— 
Bidte  will  be  received  by  the  Town 
Board  of  Trustees,  J.  E..  McElheney, 
Town  Clerk,  up  to  June  2nd,  8  P.  M., 
for  \a.boT  of  installing  1120  feet,  more 
or  less,  of  6  inch  sower  pipe  on  "K" 
street  from  Sixth  tc  Eighth  street,  on 
Seventh  from  "K"  to  "L"  street  and  on 
Eighth  from  "K"  to  "L"  street  and  the 
construction  of  two-manholes. 

The  Town  of  Antioch  will  provide 
all  of  the  pipe  and  other  materials  in 
connection  with  said  work  and  bid- 
ders shall  specif}'  the  price  per  lineal 
foot  for  which  they  will  install  said 
pipe  and  the  amount  for  which  they 
will  construct  and  install  each  of  arvid 
manholes. 


For  the  labor  of  installing  a  minl- 
■ffiuni  of  2000  feet  and  a  maximiun  of 
4000  feet  of  i  inch  cast  iron  water 
pipe  on  Third  street  between  "E"  and 
"K"  street;  Fourth  street  between  "E" 
and  "I"  street  and  Sixth  between  "G" 
and  "H"  streets.  The  Town  of  Antioch 
will  furnish  all  of  the  materials. 

The  bidder  shall  specify  the  price 
per  lineal  foot  for  lajing  and  installing 
said  pipe  in  accordance  with  said 
plans  and  ."pecifications.  Also  price 
for  each  service  connection  made,  also 
price  for  each  valve  installed. 


BIDS    WANTED  FOR    REXT  OF 
DREWiER, 

WAR  DEPARTMENT,  Engineer  Of- 
fice, U.  S.  Army,  405  Custom  House, 
San  Ftancisco,  Calif. — This  office  is 
again  advertising  for  hire  and  opera- 
tion of  dredging  plant,  preferably  of 
the  clamshell  bucket,  long  boom  type, 
bids  to  open  June  12,  1919.  The  speci- 
fications are  identical  with  those 
which  have  been  repeatedly  used  in 
'past  advertisement  and  are  believed 
to  be  well  known  in  type  to  possible 
bidders.  Therefore,  in  lieu  of  sending 
copies  of  the  specifications  and  pro- 
posals to  possible  bidders,  this  cir- 
cular is  sent  to  all  interests  involved, 
and  the  specifications  and  proposal 
blanks  will  be  sent  only  upon  request 
from   prospective   bidders. 

L.  H.  RAXD,  Colonel.  Corps  of  En- 
gineers. 


.XOTICE  TO  rOXTRACTORS. 

SEALED  PROPOSALS  will  be  re- 
ceived by  undersigned  to  12  o'clock 
Noon.  June  16.  1919,  for  construction 
of  the  following  sectiors  of  the  State 
Highway  System  of  Nevada: 

(1)  State  Highway  from  Minden  to 
point  3.45  miles  North  thereof — Doug- 
las County  3.45  mfles.  Approximately 
13,200  cu.  yds.  Excavation  unclassi- 
fied;; 30,320  sq.  yds.  Gravel  Surface: 
160  cu.  yds.  Class  "A"  Concrete;  10 
cu.  yds.  Class  "B"  Concrete;  130  lin. 
ft.  24"  Metal  Pipe;  12  .Monuments  and 
4  sign  posts.  Engineer's  estimate  of 
cost,   $24,407. 

State  Highway  from  Washoe 
lit  to  Steamboat  Springs,  Washoe 
lounty  4.68  miles.  Approximately 
18.000  cu.  yds.  Excavation  unclassifi- 
ed; 41,179  sq.  yds.  Cement  Concrete 
Paving  6"  thick;  65  cu.  yds.  Class  "A" 
Concrete;  32  cu.  yds.  Class  "B"  Con- 
crete; 40  cu.  yds.  Dry  Rubble  Ma- 
sonry; 422  lin.  ft.  15"  Metal  Pipe;  288 
lin.  ft.  18"  Metal  Pipe:  26  lin.  ft.  24" 
Metal  Pipe:  38  lin.  ft.  30"  Metal  Pipe; 
30  lin.  ft.  36"  Metal  Pipe;  26  lin.  ft. 
15"  vitrified  Pipe;  120  lin.  ft.  Guard 
Rail;  87  .Monuments  and  2  sign  posts. 
Cement,  rock  and  sand  furnished  by 
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State.      Engineer's    estimate    of    cost 
$61,658. 

(3)  State  Highway  from  Leeteville 
to  Fallon.  Churchill  County,  7.57 
miles.  Approximately  26,000  cu.  yds. 
Excavation  unclassified;  66,610  sq. 
yds.  Gravel  Surface  5"  thick;  27  cu. 
yds.  Class  'V,"  Concrete;  34  cu.  yds. 
Class"B"  Concrete;  354  lin.  ft.  lo" 
.Metal  Pipe;  121  lin.  ft.  18"  Metal  Pipe: 
204  lin.  ft.  24"  Metal  Pipe;  48  lin.  ft. 
30"  .Metal  Pipe;  2384  lin.  ft.  Guard  Rail 
68  Monuments;  7  sign  posts.  Engi- 
neer's estimate  of  cost,  $48,325. 

Plans  may  be  examined  and  forms 
of  proposal,  contract  and  specifica- 
tions secured  at  office  of  undersigned, 
may  also  be  examined  at  County 
Clerk's  office  in  Minden,  in  Reno  and 
in  Fallon,  Nevada.  Cash  deposit  of 
$15  with  undersigned  required  foi* 
copy  of  each  of  above  plans  which  will 
be  refunded  on  their  return  in  good 
condition.  Bids  must  be  on  proposal 
form  of  Highway  Department.  Right 
is  reserved  to  reject  any  or  all  bids. 
C.  C.  COTTRELL. 
State  Highway  Engineer. 
Carson  City  Nevada.      Order  No.  1237 


IS 

envelope:    '  "Proposal   for  'Assembly 
Hall,  San  Jose  State  Normal  School,' 
San  Jose,  California." 
(SIGNED)  W.  F.  McCLURE,      * 

State  Engineer. 


XO'nCE  TO  COXTRACTORS. 

SEALED  BIDS  will  be  received  by 
W.  F.  McCIure,  State  Engineer,  Forum 
Building.  Sacramento,  California,  np 
to  and  inclndjng  12  o'clock,  noon, 
Thursday.  Jnne  26th,  1919,  said  bids 
then  and  there  to  be  publicly  opened 
and  read  for  furnishing  all  equipment, 
materials,  and  labor,  and  doing  the 
work  required  for  the  complete  con- 
stniction  and  erection  of  the  Assembly 
Hall,  San  Jose  State  Normal  School. 
San  Jose,  California,  in  accordance 
with  the  plans  and  specifications 
therefor,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Entire  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  ESigineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  of  ten  per  centum 
flO%)  of  the  amount  of  the  bid  must 
accompany  each  bid. 

A  deposit  of  Twenty  ($20.00)  Dollars 
will  be  required  on  plans  and  speci- 
fications, the  deposit  to  be  returned 
immediately  on  the  return  of  the 
plans  and  specifications  to  the  State 
Department  of  Engineering,  at  Sacra- 
mento, California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  and  to  waive  any  infor- 
mality in  any  bid  received. 

All  bids  must  be  addressed  to  W.  F. 
McCIure,  State  Engineer,  Sacramento, 
California,  and  plainly' marked  on  the 


TO  START  WORK  OX  HKJE  W.\TER 
PRO.IEfT. 

MODESTO.  Stanislaus  Co.,  Cal.— Ap- 
proval by  the  Governor  of  the  Brough- 
ton  irrigation  bill  authorizing  districts 
to  store,  manufacUire,  distribute  and 
sell  electric  energy  means  that  the 
Modesto  and  Turlock  Irrigation  Dis- 
tricts will  jointly  proceed  with  fhe 
construction  of  the  $3,000,000  Don 
Pedro  project  above  the  present  La 
Grange  dam  so  as  to  increase  water 
supply. 

The  plans  of  the  big  project  call  for 
the  construction  of  a  power  plant  just 
below  the  dam.  Approval  of  the  series 
of  three  other  irrigation  measures  by 
the  governor,  against  which  there  ap- 
pears to  bs  no  opposition,  and  which 
he  is  expected  to  give,  will  enable  the 
directors  of  Modesto  and  Turlock  dis- 
tricts to  initiate  bond  elections  with- 
out having  first  to  secure  petitions 
signed  by  a  majority  of  the  voters  in 
the  districts. 


PAYING  PLAXXED. 

SA.\  DIEGO,  Ca!.— The  city  has  de- 
cided to  join  with  the  government  in 
paving  the  boulevard  from  India  St. 
to  Fort  Rosecrans.  The  government 
has  $76,000  available  for  the  work  and 
the  city  must  provide  approximately 
an  equal  amount. 

SAFETY  LIGHT  BIDS  WANTED. 

SAN  FRANCISCO.— Bids  will  be  re- 
ceived on  June  6  by  the  San  Francisco 
Board  of  Works  for  signal  lights  on 
safety  stations  in  Market  street  as  a 
safeguard  against  motorists  colliding 
with  the  stations.  The  points  desig- 
nated are  Battery,  Montgomery, 
Grant  avenue,  .McAllister,  Eighth, 
Ninth,  Haight  and  Lagun.^. 


BIDS   W.iXTED   FOR   HEATING. 

OAKLAND.— Architect  W.  J.  Wythe, 
Central  Bank  BIdg.,  Oakland,  is  taking 
figures  for  a  hot  air  heating  system 
for  the  new  Lodi  Church,  for  which 
Thos.  A.  Cuthbertson  has  the  general 
contract. 

BOXL'S   YOTED   FOR   WATER 
SYSTEM. 

INGLE7>r00D,  Los  Angeles  Co.,  Cal. 
—The  proposed  bond  issue  of  $217,000 
for  a  municip:jl  water  system  carried 
at  the  special  election  on  .May  21. 
Olmsted  &  Gillelen.  Hollingsworth 
Bldg.,  Lo.^  Angeles,  are  the  engineers. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


wopk 


Sidewalk  Doors 

Gratings 

Fire  Escapes 

Elevator  Cars 

Railings 

Marquises 

Elevator  Enclosures 

Fences  &  Grills 

Folding  Gates 

Store  Fronts 

Tanks 

Cast  Iron  and 

Smokestacks 

Wirework 

Wrought  Iron  Stairs 

Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731 


141S  Harrison  St. 


Telephone  Oakland  2181 

American  Excavating  Company 

—CONTRACTORS— 

473  Fourteenth  Street 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


T.  L.  MYERS 


Oakland,  Cal. 


OiKHMHMH«H><HXHKHKHKHKHK«H>0<HKHWH«KJ^^ 

Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
560  Mission  Street  San  Francisco 

■«hKHKhKhKhCh«h><hKHMkKhi<hKhkh«hKh«^^ 


FRED  H.  BOGGS 

INSURANCE 


Charles  David  Qbollb 


Phonf  Garfield  MTt 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,    San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 


Relnhart  Lumber  and  Piaining  Mili  Company 

1 7lli  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    t057 

General  Lumber  Vard 

Dry  Kiln  Capacity  10  Million  Feel  per  Annum 

0*n«ral  MIH  and  Cabinet  Work,  Stock  Doora,  Saah  Framea 

and  Mouldinga. 


PablicatioQ  OfUce 
560  Mission  Street 


San  Francisco,  CaL,  June  11,  1919 


Pobliibcd  Etcit  We^udir 
Nineteenth  Year,    No.  24 


A  BIG  THING 


New  Model  No.  65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN:  EXPLOSIVES 

The  Mo^  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid 'explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Calilomia  Trojan  Powder  Company 


PhelaD  Building 
San  Francisco.  Cal. 


Railway  Exchange  Building 
Portland.  Oregon 


PITTSBURG  WATER  HEATER  CO. 


402  15th  Street 
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Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 


221  OaR  Street 
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CABINET   MAKERS. 


BUILDING  AND  ENGINEERING  NEWS 

BRIDGE  BIDS  OPENED. 

PHOENIX,  Ariz.— The  following 
bids,  with  plans  and  specifications, 
were  received  by  State  Engineer  Thos. 
Maddock  for  the  construction  of  a 
highway  bridge  over  the  Verde  river 
at  Cottonwood  in  Yavapai  County: 
Henry  Clarke  Co..  Los  Angeles,  com- 
pleted concrete  bridge,  $35,977;  To- 
peka  Bridge  &  Iron  Co.,  R.  V.  Leeson, 
Phoenix,  representative,  completed 
Luton  arch  concrete  bridge,  $37,100; 
Wm.  Ledbetter  Co.,  Los  Angeles,  steel 
bridge,  $38,880;  El  Paso  Bridge  &  Iron 
Co.,  steel  bridge,  $45,843;  Steel  Con- 
struction Co.,  Salt  Lake  City,  steel 
bridge,  $46,300;  Omaha  structural 
Steel  Co.,  steel  bridge,  $61,600.  Plans 
for  a  concrete  bridge  will  probably 
be  accepted  and  these  are  now  being 
checked  and  a  selection  will  be  made 
in  a  few  days. 


Hunter.  R.  J.,  expert  cabiniet  tnak«r, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hogany, antoque  and  all  kinds  of 
fumdture;  repairs  and  policing-: 
Teilephone   Oakland   273o. 
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PIERCE-BOSQUIT 

Aktrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


GRADIJSG  CONTRACT  AWARDED. 

PORTLAND,  Ore.— Baker  Bros.,  626 
Board!  of  Trade  Bldg.,  Portland,  have 
been  awarded  the  contract  for  grading 
the  Greeley  street  extension  known 
as  the  New  St.  Johns  Road  on  their 
bid  of  $105,576.63.  The  quantities  in- 
volved are:  324.603  yards  common  ex- 
cavation; 300  yards  intermediate;  438 
lineal  feet  12-inch  pipe  and  505  feet 
of  18-inch  pipe  and  60  stations  of 
overhaul.  They  bid  $0.31  for  excava- 
tion. 


ROAD    WORK    PLANNED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
A  i>etition  has  been  received  by  the 
San  Jooaquin  County  Supervisors 
asking  the  improvement  of  the  County 
Road  from  the  south  city  limits  of  the 
city  of  Manteca  south  to  the  county 
road  running  in  an  easterly  direction 
to  Ripou,  thence  east  to  Ripon. 

Eugene  D.  Graham  is  County  Clerk. 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 
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SCHOOL  BONDS. 

SOUTH  PASADEiA,  Los  Angeles 
Co.,  Cal. — A  spociai  election  will  be 
held  June  20  to  vote  on  the  issuance 
of  $275,000  bonds  for  purchase  of  sites 
and  erection  of  new  school  buildings. 
The    trustees    are    Mrs.    E.    M.    Mum- 


SEWER  CONTRACT  AWARDED. 

HANFORD,  Kir.gE,  Co.,  Cal.— The 
Hanford  City  Council  has  awarded  a 
contract  to  Frederick^^on  &  Shannon, 
Bank  of  Italy   Bldg.,  Fresno,   for  the 


HARDWOOD  HEADQUAiOMS 


AROMATIC  REO 

CEDAF 

:0TT0NWO0D-ELI 

i-HOLLY 

SOUTHERN   RED  GUM 

HICKORy-lAUREL-  MAPLE 

OREGON  MAPLE-P 

AtN  OAK 

-    QUARTEREC 

•OAK-- 

VYBROCK  BEN( 

NG  OAK 

WMiTE  BROTHERS 


construction  of  a  sewer  in  Fifth  street 
fixjm  Williams  to  Irwin  street  on  their 
bid  as  follows: 

For  1920  feet  of  14-inch  pipe,  at 
$2,70  per  foot,  $5184;  four  manholes  at 
$00  each,  $360;  for  eight  "Y's"  $20. 
Total,  $5564. 


SEWER  WORK  PLANNED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  City  Trustees  have  passed  a 
resolution  of  intention  providing  for 
the  following  work: 

Construct  5,  6  and  8  inch  vitrified, 
iron-stone  pipe  sewer;  brick  and  ce- 
ment manholes;  lampholes;  "Y" 
branches,  etc.,  in  portions  of  Green 
Court  Street  and  Pacheco  Boulevard 
(also  known  as  Martinez  to  Pacheco 
Road.)     C.  E.  Daley  is  City  Clerk. 


BRIDGE  W  ORK  PLANNED. 

SANTA  CRUZ,  Sahta  Cruz  Co.,  Cal. 
— .Mayor-Elect  Carl  Kratzenstein,  who 
will  take  office  on  July  7th,  declares 
that  the  first  improvement  to  be 
placed  under  way  by  the  a(iministra- 
tion  will  be  the  construction  of  a  mod- 
ern concrete  bridge  across  the  San 
Lorenzo  River  on  Soquel  avenue. 
(27065)     1st  report  May  31,  1919.     E 


nd  BRANNAN  -STRFE  PS 


SAN  FRANCISCO.  CAL. 


TO     BOND   FOR     MUNICIPAL     IM- 
PR0YE3IENTS. 

EUREKA,  Humboldt  Co.,  Cal.— A 
bond  issue  for  $400,000  for  various 
municipal  improvements  is  planned 
here.  The  improvements  contemplated 
and  discussed  include  the  civic  audi- 
torium, baths  and  four  playgrounds. 

Sanitary   Sewer  Bids   Rejected. 

BISH()P,  Inyo. Co..  Cal.— George  S. 
Benson  &  Sons,  Stimson  Bldg.,  Los 
.•Viigeles,  submitted  tbe  lowest  bid  at 
about  $37,000  for  th  j  construction  of 
a  sanitary  sewer  system  and  a  sew- 
age treatment  tank  for  the  tow^n  of 
Bishop,  Inyo  Co.  This  bid  is  for  vit- 
rifisd  clay  pipe.  Following  are  the  ap- 
proximate quantities:  17,000  lin.  ft. 
6-in.  -pipe  and  500  Y's;  3110  lin.  ft.  8-in. 
pipe  and  25  Y's;  3422  lin.  ft.  12-in 
pipe  and  30  Y's;  810  lin.  ft.  14-in.  pipe; 
49  manholes  and  15  flush  tanks.  Thers 
will  also  be  a  septic  tank  of  the  Ira- 
hoff  type,  constructed  of  reinforced 
concrete,  for  treatment  of  sewage.  All  , 
bids  were  rejeo'ed.  j 

AUTO     RACE     TRACK     WORK 
ORDERED. 

HANFORD,  Kings  Co.,  Cal.— The 
County  Supervisors  have  instructed 
.\.  G.  Robertson,  fair  ground  director, 
to  proceed  with  the  extension  and 
repair  of  the  present  auto  race  track 
in  the  County  Fair  Grouods.  It  is  ex- 
pected that  between  $8,000  and  $10,000 
will  be  expended  on  the  work. 
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Notice ! 


Owing  to  the  advanced  cost  of 
materials'  and  labor  the  subscrip- 
tion pnce  of  the  Building  and 
Engineering  News  will  be  raised 
to  $4.00  per  year,  commencing 
July  1,  1919. 


PUBLIC 


BtlLDOGS     BILL 
FAIL  TO  P.4SS. 


MAT 


Six     .Superior  California  Cities     May 

Lose  Out  Because  Money  Needed 

Elsewhere. 

WASHINGTON,  D.  C— It  is  doubt- 
ful whether  this  Congress  will  con- 
sider any  bills  for  the  erection  ot 
public  buildings,  in  view  of  the  con- 
dition of  the  Treasury  and  the  already 
high  taxes  which  the  country  is  facing. 

Republican  leaders  say  they  doubt 
the  advisability  of  large  appropria- 
tions for  such  a  purpose  when  there 
are  so  many  other  demands  on  the 
Treasury. 

The  Soldiers'  Settlement  Bill  calls 
for  the  appropriation  of  $500,000,000, 
and  this  is  only  a  beginning,  its 
champions  say,  that  another  big  lump 
sum  of  more  than  $1,000,000,000  must 
be  provided  for  the  railroads. 

Millions  more  will  be  needed  to 
clean  up  after  this  war,  and  the  Ship- 
ping Board  is  asking  for  $600,000,000. 

Sever  .1  cities  in  California  will  ben- 
efit if  d  Public  Buildings  Bill  is  en- 
acted. Representative  Raker  has  in- 
troduced bills  for  the  erection  of  build- 


ings    at   Redding,     Quincy,     Alturas, 
Yreka,  Auburn  and  Placurville. 


DRAL\AGE      SYSTEM      CONTRACT 
AWARDED. 

RIVBRSmE,  Cal.  — Wattson  & 
Wattson,  4907  Melrose  Ave.,  Los  An- 
geles, were  awarded)  the  contract  at 
$34,872.26  for  constructing  a  system 
of  clay  tile  drains  In  Drainage  Im- 
provement District  No.  3;  engineer's 
estimate,  $29,612.  The  work  involves 
»»22  feet  of  24-in.,  887  ft.  18-in.,  700.9 
ft.  16-in.,  2«26.'5  ft.  14-in.,  S8i84.'5  ft.  12 
in.  and  11816'  ft.  8-in.  clay  tile,  18 
concrete  manholes,  9  sewer  pipe  in- 
lets and  1  concrete  outlet.  A.  C.  Ful- 
mer  of  Riverside,  is  the  engineer. 


PAYING  CONTRACT  AWARDED 

FRESNO,  Fresno  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  the  California  Road  and 
Street  Improvement  Co.,  Bank  of 
Italy  Bldg.,  Fresno,  for  paving  1900 
square  feet  with  asphalt  fronting  the 
fountain  at  the  entrance  of  the  county 
court  house.  The  contract  was  26 
cents  per  square  foot. 


IRRIGATION    DISTRICT   PLANNED. 

VISAILIA,  Tulare  Co.,  Cal.— A  pe- 
tition for  the  formation  of  the  Plains- 
burg  irrigation  district  to  emibrace 
5700  acres  was  presented  to  the  Board 
of  Supervisors  by  Attorneys  Morris  E. 
Power  and  Calvin  Russell  of  Visalia. 
and  Andrew  Schottky  of  Merced.  A 
pumping  plant  irrigation  system  will 
be  established  by  the  district. 


»V.  PAIT,  PLANS  IMPORTANT  CON- 
STRUCTION WORK. 


More     Than  $.3,000,000     Will  be     Ex- 
pended   in  Improyements  for    the 
City. 


One  of  the  cities  that  has  formu- 
lated most  ambitious  plans  for  1919  is 
St.  Paul,  Minn.  According  to  the  pro- 
gram for  the  year,  the  expenditure 
of  $3,151,320  is  contemplated.  This 
amount  is  distributed  so  that  for 
streets,  roads,  and  alleys  $2,094,440 
will  be  expended. 

One  of  the  important  items  relates 
to  schools  and  libraries,  and  the  ap- 
propriation for  these  two  important 
adjuncts  to  civic  life  includes  $240,030 
for  schools  and  $56,000  for  libraries. 


St.  Paul  is  one  of  the  cities  that  has 
taken  part  in  the  Own  Your  Own 
Home  campaign  of  the  United  States 
Department  of  Labor,  and  reports  that 
there  is  a  most  encouraging  revival 
of  building  activities. 


ENGINEERS    WANTED  IN    FOREST 
8ERYICE. 

Engineers  in  forest  products  are 
wanted  by  the  United  States  Forest 
Service,  at  salaries  ranging  from 
$1,860  to  $3,000  per  year. 

Applicants  must  have  educational 
training  equivalent  to  graduation  in 
civil,  mining,  hydraulic,  electrical, 
architectural  or  chemical  engineering 
with  three  years  of  practical  experi- 
ence. 

The  secretary  of  the  United  States 
Civil  Service  Board  at  San  Francisco 
has  the  details. 


SHELL   OLL   COMPANY   TO   ERECT 
COTTAGES. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— According  to  papers  filed  with  the 
County  Clerk  regarding  the  purchase 
of  land  by  the  Shell  Oil  Company,  it 
is  understood  that  the  property  will 
be  used  as  the  site  for  a  number  of 
cottages  to  be  erected  by  the  company 
for  its  employees.  The  homes  to  be 
sold  on  the  "easy  pay"  plan.  About 
thirty  buildings  in  all  are  planned. 


RENO  PLANS  IMPROVEMENTS. 

RENO,  Nevada— Mayor  Harry  E. 
Stewart  has  recommended  that  a  bond 
issue  of  $300,000  be  floated  by  the  City 
of  Reno  to  defray  the  cost  of  proposed 
civic  improvements. 

It  is  understood  the  proposed  issue 
is  favored  by  a  majority  of  the  Coun- 
cilmen.  and  that  the  proposition  will 
be  submitted  shortly  to  the  citizens. 

Mayor  Stewart  recommends  the 
purchase  of  Belle  Isle,  a  natural 
island  in  the  Truckee  River,  for  con- 
version into  a  city  park.  Playgrounds 
for  the  children  are  advised,  also  a 
platoon  system  for  the  Fire  Depart- 
ment. Numerous  street  improvements 
also  are  recommended. 


FRESiNO,  Frefno  Co.,  Cal.— County 
Surveyor  Jenson  is  preparing  plans 
for  the  new  Cerini  bridge  across  .Mur- 
phy slougfi,  for  the  Hemdon  bridge 
and  for  a  new  bulkhead  2  miles  west 
ot  Lanare. 


BUILDING  AND  EXGIXEERING  NEW& 


ADVANCE     NEWS 

Official  Proposals,  Eltc. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $35,000 

SAN    FRANCISCO.       Larkin      Street 

(North  Beach  District). 
Five-story    and  basement     reinforced 

concrete    apartments     (10  4-room 

apts). 
Owner — Withheld. 
Architect— 0.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 


Plans  Being  Figured. 
ALTERATIONS  Cost,  $3,500 

SAN  FRANCISCO.     Seventh  Ave.,  bet. 

Clement  and  Geary  Streets. 
Alter  two-story  frame  residence  into 

2  flats. 
Owner — Withheld. 
Architect— O.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 


Owner— W.     J.  Earu.ey,     3618     Tele- 
June  4,  1919. 
Plans  Being  Figured. 
RESIDENCE  Cost,  $7,000 

BBRKELEIY.  Alameda  Co.,  Cal.  Spruce 

Street. 
Two-story  frame  residence  (8  rooms). 

graph  Avenue,  Oakland. 
Architect — John   Hudson  Thomas,   1st 

National  Bank  Bldg.,  Berkeley. 
Figures  are  being  taken  for  a  gen- 
eral contract. 


Plans  Being  Figured.    Bids  Close  June 

14,  1919. 

ADDITION  Cost,  $ 

EL  MO'NTE,  Los  Angeles  Co.,  Cal. 
Two-story  brick  and  frame  addition  to 

high  school. 
Owner — El  Monte  Union  High  School 

District. 
Architect— E.  C.  Thome,  525  Exchange 

Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

WEST  HOLLTV\"OOD.  Los  Ang«les  Co. 

Cal.    Hillhurst  Par*.. 
Two-stoiy  and  basement  frame  resi- 

dence(12  rooms  and  3  bathrooms) 
Owner— Stafford  W.  Bixby. 
Architect— Elmer  Grey,  508  Wright  & 

Calletider  Bldg.,  Los  Angeles. 
Bids  will   not   be   taken  for  several 
months. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $ 

FILLMORE,  Ventura  Co.,  Cal. 
Two-story  and  basement  frame   resi- 
dence  (12     rooms,  2     bathrooms. 


conservatory,     sleeping     porches, 

etc.) 
Owner — Geo.  W.  Tighe. 
Architect— Albert  C.  Martin,  430  Hig- 

gins  Bldg.,  Los  Angeles. 


Plans  Being  Figured.    Bids  Close  June 

11,   1919. 

SCHOOL  Cost,  $ 

BAKERSFIELD,       Kern       Co.,     Cal. 

Walker  Basin  School  District. 
One-story  frame  school. 
Owner — Walker  Basin  School  District 
Architect— J.  M.  Saffell,     924  19th  St., 

Bakersfield. 
Mrs.    E.   A.    Wood    is    Clerk    of    the 
Board. 


Plans  Approved. 

HALL  &  LIBRARY  Cost,  $ 

ALBANY,     Alameda   Co..     Cal.       San 

Pablo  Avenue. 
Two-story  frame  and  brick  town  hall 

and  library. 
Owner — Town  of  Albany. 
Architectural       E  n  g  i  n  e  e  r — Francis 

Berndt,  829  Monadnock  Bldg.,  San 

Francisco. 


Plans   Being  Prepared. 

RESIDENCE  Cost,  $8,500 

BER'KELEY,  Alameda  Co.,  Cal.  Rock- 
ridge. 

One  and  one-half-story  and  basement 
frame  residence  and  garage  (8 
rooms). 

Owner — Blinn  Bryant. 

Architect— Henry  H.  Gutterson,  278 
Post  St.,  San  Francisco. 


Segregated  Figures  Being  Taken. 

CLUB  BUILDLNG  Cost,  $ 

SAN   FRAiNCISCO.     SE     Sutter     and 

Mason  Streets. 
Three-story   and   basement   Class   "C" 

Club  building. 
Owner — Francisco     Club,     560    Sutter 

St.,  San  Francisco. 
Architect— E.    E.    Young,    251    Kearny 

St.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $17,500  each 

SAN    FRANCISCO.      Jordan    Ave. 
Two  2-story  frame  apartment  houses 

(4  5-room  apts.  each). 
Owner— H.  H.  Helbush,  75  Sutter  St.. 

San  Francisco. 
Architect— E.    E.    Young,    251    Kearny 

St.,  San  Francisco. 
Work    willbe   done    by   days    labor 
and  sub-contracts, 


Plans  Being  Figured.  Bids  Close 
June  11,  1919. 

RESIDENCE,  ETC.  Cost,  $- — 

OAKLAND,  Alameda  Co.,  Cal.  Calmar 
Avenue. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — ^MiSs   Gregory. 

Architect— C.  W.  McCall,  Central  Bk. 
Bldg.,  Oakland. 


Plans  Being  Figured. 
ALTERATIONS  Cost,  $2000 

SAN  FRANCISCO.     Folsom  near  21st 

Street. 
Alter   two   stores     (install     Kawneer 

stc^re  fronts). 
Owner — Withheld. 
Architect — 0.  E.   Evans,   2569  Mission 

St.,  San  Francisco. 

Plans  Being  Prepared. 
RESIDENCE  Cost,  $2500 

MILL  VALLEY,  Marin  Co.,  Cal. 
One-story  4-room  frame  residence. 
Owner — Withheld. 

Architect— O.  E.   Evans,  2569  Mission 
St.,  San  Francisco. 


Sub-Figures  Being  Taken.  To  be  Done 

by  Days  Work. 
ALTERATIONS  Cost,  110,000 

SAN  FRANCISCO.    SE  Pine  and  Scott 

Streets. 
Alter  4  frame  residences  into  8  flats. 
Owner — Dr.  A.  W.  Morton. 
Architect — O.  E.  Evans,  2569  Mission 

St.,  San  Francisco. 


Plans  Being  Prepared. 

BUNGALOWS  Cost,  $2500  and 

$3500  respectively. 
REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
Two    one-stoiy    frame    bungalows    (4 

and  5  rooms). 
Owner — Withheld. 
Architect — O.   E.   Evans.  2569  Mission 

St.  San  Francisco. 


Plans  Being  Figured.        ~ 
RESIDENCE  Cost,  $3,000 

SAN  FRANCISCO.  Tenth  Avenue  near 

"N"  St.,  Sunset  District. 
One-story  5-room  frame  residence. 
Owner— Withheld. 
Architect— 0.  E.   Evans,  2569  Mission 

St.,  San  Francisco. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  t 

SEL>rA.  Fresno  Co.,    Cal.      No.  2002 

Second  Street. 
Bank  Alterations. 


Owner — Selma  National   Bank,  C.  W. 

Christensen,  Cashier.  Selma. 
Architect — Not  Given. 


Plans  Being  Prepared.  Ready  for  Seg- 
regated Figures  in  About  10  Days. 

APARTMENTS  Cost.  $225,000 

SAN  FRANCISCO.  MV'  Geary  and 
Taylor  Streets. 

Six-story  brick  and  steel  apartment 
house  (4  stores  and  about  75  3- 
room  apartments). 

Owner — I.  Rosenberg,  333  Kearny  St., 
San  Francisco. 

Architect — Joseph  Cahen,  333  Kearny 
St.,    San   FYancisco. 


Cost,  $*5,000 


Plans  Being  Prepared. 

WAREHOUSE 
to  $S5,000. 

SAN  FRANCISCO.     E  Second  Street, 
Bet.  Harrison  and  Bryant. 

Three  or  ftve-story    reinforced    con- 
crete loft  building  or  warehouse. 

Owner — L.  A.  Giacobbi. 

Architect— Edward    Bolles,     233  Post 
St.,  San  Francisco. 
Grading  bids   in   contract  to   be  let 

In  a  few  days. 


Pfans  to  be  Prepared. 

RESIDENCE  Cost,  | 

SA?f  FRANCISCO.    Claremont  Court. 
Two-story  frame  and  plaster  residence 

(6  rooms.) 
Owner — Miss  Florence  Lemkey. 
Arfehitect — Warren  Perry,  604  Mission 
St.,  San  Francisco. 
Mr.  Perry  will  move  to  the  top  floor 
of  the  Newhall   Bldg.   on  about   June 
15th. 


Plans  Prepared. 

OFFICE  BLDG.  Cost,  |400,000 

FRESNO,   Fresno   Co.,  Cal.     "J"   and 

Fresno  Streets. 
Twelve-story  reinforced  concrete  and 

terra  cotta   (steel     frame)     office 

and   store   building,   50x150;    (225 

offices.) 
Owner — A.  Mattel. 
Architect — Eugene    Mathewson,    Cory 

Bldg.,  Fresno  Cal. 
It   will    have    its   own    electric    and 
water  plant  and     the  vestibule     and 
stair  hall  will  be  elaborately  finished 
in  Italian  marble. 


Cost.  120,000 


Plans  Being  Prepared. 

SCHOOL 

ARTOIS,  Glenn  Co.,  Cal. 

One-story  concrete  school     (3     rooms 

and  an  auditorium.) 
Owner — Artois  School  District. 
Architect — J.  S.  Gould,  Colusa,  Cal. 


Owners  Taking  Sub-Figures. 
FLATS  Cost.  $7,000 

SAN   FRANCISCO.       Howard     Street 
near  l&th  Street. 
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Two-story  and  basement  frame  and 
plaster  flats  (4  3-room  flats). 

Owners— .MacGruer  &  Simpson.  180 
Jessie  St.,  San  Francisco. 

Architect — Arthur  S  Bugbee,  Sharon 
Bldg.,  San  Francisco. 


Ready  for  Figures  in  About  10  Days. 

HOTEL  C08t,  $80,000 

COLUSA,  Colusa  Co.,  Cal.  Mark  and 
Seventh  Streets. 

Three  and  four-story  reinforced  con- 
crete hotel  (80  rooms). 

Owner — J.  Swank.  Colusa. 

Architect — J.  S.  Gould,  Colusa. 


Plans  BeiLg  Prepared 

RESIDENCE  Cost.   $ 

COLUSA,  Colusa  Co.,  Cal. 
Two-story    frame    residence    and    ga- 
rage  (10  rooms). 
Owner — Withheld. 
Architect— J.  S.  Gould.  Colusa,  Cal. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,    $ 

OAKLAND.     Cor.  14th  and  Broadway. 
Extensive   alterations     to   Class     "A" 

theatre  and  office  building   (Mac- 

donough  Theatre). 
Owner— Wm.  G.  Henshaw.  Mills  Bldg.. 

San  Francisco. 
Architects — Weeks     &     Day,     Phelan 

Bldg.,  San  Francisco. 


Cost, 
Cal. 


Near 


Plans  Being  Prepared. 
RESIDENCE 
WILLIAilS,  Colusa     Co., 

Williams. 
Two-story  and  basement  8-room  frame 

residence. 
Owner — withheld. 
Architect— J.  S.  Gould,  Colusa,  Cal. 


DWELLINGS  Cost.  t4.000  each 

COLUSA,  Colusa  Co.,  Cal. 

Five  one-story  S-room  frame  dwellings 

Owner — Withheld. 

Architect— J.  S.  Gould.  Colusa,  Cal. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $50,000 

.MARSHFIELD.  Oregon. 

Two-story  and  basement  brick  lodge 
and  store  building,  100x100. 

Owner — Moose  Lodge  of  Marshfield. 

Architects — Houghtoling  &  Dougan, 
Henry  Bldg.,  Portland.  Associated 
with  W.  C.  Chandler  of  Marshfield. 

Plans   Being  Figured. 
ALTERATIONS  Cost,   $5,000 

SAN  FRANCISCO.     N"AV  Embarcadero 

and  .Mission  Street. 
Alter  three-story  brick  lodging  house 
Owner — ^Withheld. 
Architect— Milton  Latham,     111     Ellis 

St.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  June 

10,   1919. 
APARTMEN-T9  Cost.  $37,500 

OAKLAND,  Alameda  Co.,  Cal. 
Three-story    frame    apartment    house 

61  rooms  (2  and  3-room  apLs). 
Ownei<— Withheld. 
Architect— C.  W.  McCall,  Central   Bk. 

Bldg.,  Oakland. 


Plans    Complete.      Sub-Figures    to    be 

Taken. 
GARAGE  Cost,  $18,000 

SAN   FRANCISCO.     Belcher   St.,   bet. 

14th  and  15th  Streets. 
One-story  reinforced  concrete  garage. 
Owner — Thos.  O'Day. 
Architect — Mathew    O'Brien,  68    Post 

St.,  San  Francisco. 
Work  will  be  don*  by  day's  labor. 


Plans  Being  Prepared. 

MEMORIAL  BLDG.  Cost,  $100,000 

POMONA,  Orange  Co.,  Cal. 

Four-story  and  basement  brick  or  re- 
inforced concrete  building  as  a 
War  Memorial. 

Owner— Y.  M.  C.  A. 

Architect— Robert  H.  Orr.  130'.  Van 
Nuys  Bldg.,  Los  Angeles 


Working  Drawings  Being  Prepared. 
ALTERATIONS  Cost,  $8,000 

SAN  FRANCISCO.     S  Jackson  Street 

bet.  Baker  and  Lyon  Streets? 
.\lter  and  add  to  two-story  and  attic 

frame  residence. 
Owner—  Withheld. 
Architect- W.  H.  Crim,  425  Kearny  St.. 

San  Francisco. 


Ovraar  Taking  Figures. 
THEATRE  Cost.   $40,000 

BENICIA,  Solano  Co.,  Cal. 
One-story  brick  theatre,  50x100. 
Owner — Walter  B.  Crooks,  Benicla. 
Architect— Jas.  W.  Plachek,  2014  9hat- 
tuck  Ave.,  Berkeley. 


Contract  Awarded  on  a  Percentage 
Basis. 

THEATRE  Cost.   $ 

SAN  RAFAEL.  NTV  Fourth  and  "A" 
Streets. 

Class  "A"  theatre  and  store  building. 
Steel  frame,  reinforced  concrete 
walls.     Seating  capacity.  1500. 

Owner — Burtchaell  Estate. 

Architects — Reid  Bros.,  105  Mont- 
gomery St.,  San  Francisco. 

Contractor — Herbert  Beckwith.  Call 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

THEIATRE  Cost.  $ 

OAKDALE,  Stanislua  Co.,  Cal. 
One-story  brick  motion  picture  theatre 

(1000  seating  capacity). 
Owner — Withheld. 


Architect — A.  W.  Cornelius,  Merchants 
National  Bk.  Bldg.,  San  Francisco. 


Plans  Being  Figured. 
WAREHOUSE.  Cost,  |7,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
One-story  frame  and  corrugated  iron 

warehouse,  100x150    (Toncon  and 

plain  galvanized  iron.) 
Owner — Stockton  Box  Co. 
Architect— Joseph     Losekann,      Elks' 

Bldg.,  Stockton. 
(27668)     1st  report  May  26,  1919 
ABCEtoHJQRRx  X199 
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folding  doors,  galvanized  iron  sky- 
lights with  wire  glass,  and  a  freight 
elevator.  All  separator,  pasteurizing, 
refrigerating  and  butter-making  ma- 
chinery will  be  purchased  by  the  own- 
er separately  from  the  general  con- 
tract for  the  construction  of  the  build- 
ing. There  will  be  two  100-horse- 
power  high-pressure  steam  boilers, 
and  a  water  storage  tank  of  20,000 
gallons. 


Plans  Being  Figured. 

RESIDENCE  Cost,  |8,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 

Two-story  frame  residence  and  ga- 
rage (9  rooms).  . 

Owner — ^Withheld. 

Architect — Joseph  Losekann,  Elks 
Bldg.,  Stockton. 


Plans  Being  Prepared. 

DOR'^^T0RL  BLDG.  Cost,  $ 

LA  VERNE,  Los  Angeles  Co.,  Cal. 

Two-story  reinforced  concrete  dormi- 
tory building. 

Owner — La  Verne  College. 

Architect— Robert  H.  Orr,  1301  Van 
Nuys  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

SCHOOL  Cost,    $150,000 

FOWLER,  Fresno  Co.,  Cal. 

Four  one   and   two-story  hollow  tile 

school  buildings. 
Owner — Fowler  High  School  District. 
Architects — Allison     &     Allison,  1405 

Hibernian  Bldg.,  Los  Angeles.  . 


Plans  Being  Prepared. 

SCHOOL  Cost,  ?30,000 

RIVERA,  Los  Angeles  Co.,  Cal. 
Ranchito  School'  District  near 
Rivera. 

One-story  brick  school  (3  rooms  and 
and  auditorium.) 

Owner — Ranchito  School  District. 

Architects— Allison  &  Allison,  Hi- 
bernian Bldg.,  Los  Angeles. 


Plans  Being  Prepared.  ■ 

MILK  FACTORY  Cost,  $45,000 

COBURN,    Monterey    Co.,    Cal.      Five 

miles  north  of  King  City. 
Two-story    reinforced  concrete    milk 

factory  building. 
Owner — Switzer  &  Meyenberg. 
Architect— Fay  R.  Spangler,  King  City 
The  walls  and  both  floors  will  be  of 
reinforced  concrete  construction.  The 
roof  will  be  frame  and  of  tar  and 
gravel  composition.  The  interior  par- 
titions are  also  of  reinforced  concrete. 
The  exterior  will  be  cement  stucco 
with  matt-glazed  insert  tile  in  the 
frieze.  There  will  be  some  steel  sash, 
reifrlgerator    dcors,  patented'    outside 


Plans   Being   Prepared. 
BANK   BLDG.  Cost,    $70,000 

REEDLEY,  Fresno  Co.,  Cal. 
One-story  reinforced     concrete     bank 

building. 
Owner — Reedley  National  Bank. 
Architect — Ernest  J.  Kump,  Cory  Bldg. 

Fresno. 


Plans  Being  Prepared. 

DEPOT  Cost,  $34,000 

ALVRYSVILLE,  Yuba  Co.,  Cal.  Second 
and  "E"  Streets. 

Freight  and  passenger  depot. 

Owner — Sacramento  Northern  Rail- 
way, J.  B.  Rowray,  General  Man- 
ager, Sacramento,  Cal. 

Engineer — H.  0.  Brown. 


Plans   Being  Prepared. 

RESIDENCE  Cost,  $ 

OAK  KNOLL,  Los  Angeles  Co.,  Cal 
Wentworth  Avenue. 

Hollow  tile  residence  (12  rooms.) 

Owner— E.  S.  Wlieeler. 

Architect — Allison  &  Allison,  Hiber- 
nian Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

DANCING  ACADEMY  &  STORES 

Cost,  $ 

SAN   FRANCISCO.        SW    Fifth     and 

Stevenson  Streets. 
One  and  two-story  brick  and  concrete 

dancing  academy  and  stores. 
Owner — Wal  Wilson. 
Architectural      Engineer  — Francis 
..Berndt,  829  Monadnock  Bldg.,  San 
Francisco. 
Bids  are  wanted     immediately     for 
electric   wiring,  interior  plaster,  mill 
work,   painting,   and  glazing   for  the 
first  unit,  for  which  Palmer  &  Peter- 
son have  the  contract  for  the  concrete 
work. 

Figures   will    also   be   received   for 
constructing  the  second  unit. 


Plans   Being  Prepared. 

APARTMENTS  Cost,  $250,000 

SAN  FRANCISCO. 

Six-story  and  basement  brick  and  con- 
crete apartment  house  137-6x137-6 
(94  apts.  of  2  and  3  rooms  each). 

Owner — Withheld. 

Architectural  Engineer  —Francis 
Berndt,  829  .Monadnock  Bldg.,  San 
Francisco. 


Preliminary  Sketches  Prepared.  Bonds 
to  be  Voted. 

AUDITORIU.M  BUILDING  Cost, 

$80,000  including  cost  of  site  aod 
furnishings. 

MERCED,  Merced  Co.,  Cal. 

Auditorium   building. 

Owner — City  of  Merced. 

Architects — Allison  &  Allison,  Hi- 
bernian Bldg..  Lo.s  Angeles 


SCHOOL  ADDITION  BIDS  WANTED 

TO.ATALES,  Sonoma  Co.,  Cal.— Bids 
will  be  received  up  to  June  21st,  2  P. 
-M.,  by  the  Board  of  Trustees  of  th« 
Tomales  Joint  Union  High  School 
District,  Wm.  Cornett,  Clerk,  Tomales, 
Cal.,  for  furnishing  all  labor  and  ma- 
terials in  construction  of  additions  and 
alterations  to  the  present  High  School 
Building. 

Plans  and  specifications  can  be  ob» 
tained  from  Wm.  Cornett,  Tomales,  or 
at  the  ofl3ce  of  Thomas  O'Connor,  No. 
524  Fourth  St.,  San  Rafael,  Cal. 


Commissioned  to  Prepare  Plans. 

ADDITIONS  Cost,  Burbank, 

$30,500;   Edison,  $39,500. 

BERKELEY,  Alameda  Co.,  Cal.  Bur- 
bank  and  Edison  Schools. 

Addition  to  two  schools. 

Ownei* — City  of  Berkeley. 

Architect— W.  H.  Ratclift  Jr.,  1st  Na-, 
tional   Bank  Bldg.,  Berkeley.         ' 


Commissioned  to  Prepare  Plans. 
ADDITIONS  Cost,  Muir,  $51,350; 

Willard,  $42,500. 
BERKELEY,  Alameda  Co.,  Cal.     John 

Muir  and  Francis  Willard  Schools , 
Additions  to  two  schools.  j 

Owner — City  of  Berkeley. 
Architect— Jas.  W.  Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 


Preliminary  Plans  Being  Prepared. 

GARAGE  Cost,   $30,000 

SAN  FRANCISCO.  North  Beach  Dis- 
trict. 

Two-story  reinforced  concrete  garage. 

Owner — Withheld. 

Architect— P.  Righetti,  Phelan  Bldg., 
San  Francisco. 

Plans  Being  Prepared. 
APARTMENTS  Cost,  $30,000 

SAN  FRANCISCO.     North  Beach  Dis- 

irict. 
Three-story  frame  apartment  house. 
Owner— Thos.      O'Day,      Hippodrome 

Bldg.,  San  Francisco. 
Architect — Mathew    O'Brien,    Foxcroft 

Bldg.,  San  Francisco. 
Sub-Figures   will   be   taken   by   the 
owner,  who  is  a  contractor. 


,Plans  Being  Prepared. 
RESIDENCES  Cost,    $5,000    each 

SAN  FRANCISCO.     Faxon  Avenue. 


Two  oue-story    frame  residences     (6 

rooms  each). 
Owner — H.  Anderson. 
Architect— Miss      Ida      McCain.      318 

Kearny  St.,  San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $5,000 

SAN  FRANCISCO.     Ashbury  Terrace. 

One  and  one-half-story  frame  resi- 
dence (7  rooms  and  2  bathrooms) 

Owner — Mr.  Oliver. 

Architect — Miss  Ida  McCain,  C.8 
Kearny  St.,  San  Francisco. 


Plans  Being  Prepared.  Ready  for 
Figures  in  Two  Weeks. 

APARTMENTS  Cost,  $200,000 

SAN  FRAr«:iSiOO.  ®W  Pacific  Ave. 
an  Steiner  Street. 

Six-story  reinforced  concrete  apart- 
ment house  (12  apts.  7  &  9  rooms) 

Owner — ^Mrs.  William  Hinkley  Taylor. 

Architect — J.  C.  Hladik,  Monadnock 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $12,000 

OAKLAND.     Adams   Point  Property. 
Three-story   frame   apartments    (6    4- 

room  apts). 
Owner — ^Withheld. 
Architect— C.  W.  McCall,  Central  Bk. 

Bldg.,  Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,  $20,000 

LOS  AuNGELES.       No.  434     Plj-mouth 

Blvd. 
Two-story  10-room  frame  and     brick 

veneered  residence. 
Owner — Dr.  W.  A.  Morrison. 
Architect   &     Contractor— Milwaukee 

iBldg.,  Co.,  316  Wright  &  Callender 

Bldg.,  Los  Angeles. 


Working   Drawings   Being  Prepared. 
CHURCK  Cost,  $40,000 

HELMET,  Riverside  Co.,  Cal. 
Reinforced  concrete  and  stucco  church 

(27  classrooms  and  an  auditorium 
with   llOO   seating  capacity,   also   a 

gymnasium  building). 
Owner — Methodist  Episcopal  Church. 
Architect— H.  M.  Patterson,  325  0.  T. 

Johnson  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

CHURCH  Cost,  $22,000 

BAGiLE  ROOK,  Los  Angeles  Co.,  Cal. 

Frame  and  stucco  church  'building  (22 
classrooms  and  an  auditorium 
with  550  seating  capacity.) 

Owner — ^Presbyterian  Church. 

Architect— H.  M.  Patterson,  325  0.  T. 
Johnson  Bldg.,  Los  Angeles. 


Plans  Nearing  Completion. 

SCHOOL  Cost,    $40,000 

GRANGBVELLE,  Kings  Co.,  Cal. 
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One-story  brick  school    (tile  roof). 
0\vner--Grangeville   School    District. 
Architect— Ernest     J.  Kump,     Rowell 
Bldg.,  Fresno. 


Plans      Being     Prepared.       Contract 

Awarded. 
BUSINESS  BLOCK  Cost,  $30,000 

FRESNO,  Fresno  Co.,  Cal.     Van  Ness 

Ave.   bet.   Merced  and  Tuolumne 

Streets. 
One-story  brick   business   block,   ISOx 

150. 
Owner— Mrs.  H.  St.  George  Hopkins. 
Architect    &  Contractor— ^Felchlin    & 

Co.,  Rowell   Bldg.,  Fresno. 


Plans  Being  Prepared. 

SALESROO.M  Cost,  $12,000 

FRESNO,   Fresno  Co.,  Cal..    "L"   and 

Tuolumne  Streets. 
One-story  fireproof  auto  salesroom,  T5 

xlOO. 
Owner — ^Moreland    Motor   Truck    Co., 

Los  Angeles. 
Architects-^oates  &  Travers,  Rowell 

Bldg.,  Fresno. 


Plans  Being  Prepared. 

ALTERATIONS  TO  HOSPITAL 

Cost,  $30,000 

9AN  LEANDRIO,  Alameda     Co.,     Cal. 
County  Hospital  site. 

Extensive  alterations  to  present  two- 
story  frame  County  Hospital.    Im- 
prove  sanitarj'  equipment,     move 
partitions,  etc. 
story  frame  County  Hospital. 

Owner — Alameda  County. 

Architect — ^Henry  H.     Meyers,     Kohl 
Bldg.,  San  Francisco. 


Plans  to  be  Prepared. 
ALTERATIONS  Cost,  $25,000 

SAN   FRANCISCO.     SW   Montgomery 

and  Sacramento  Streets. 
Alterations    to   three-story   and  base- 
ment brick  store  and  office  building 
Owner— M.    Fisher,    «87    Mission    St., 

San  Francisco. 
Architect — Not  Selected. 


Cost.  $30,000 


Plans  Being  Prepared. 
APART.MENTS 
SAN  FRANCISCO 
Three  story  frame  apartments. 
Owner — Withheld. 

Architect — G.    A.    Applegarth,    Claus 
Spreckels   Bldg.,   Sian   Francisco. 


Plans  Being  Prepared. 

ADDITION  Cost,  $15,000 

SAN  FRANCISCO. 

Additional  story  to  reinforced  con- 
crete apartments. 

Owner — Withheld. 

Architect— G.  A.  Applegarth,  Claus 
Spreckels  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  1500,000 

SAN  FRANXJISCO.  Location  Not  Given 
Twelve-story  Class  "A"  apartments. 
Owner — ^Withheld. 

Architect — G.     A.  Applegarth,    Claus 
Spreckels  Bldg.,  San  Francisco. 


Plans  Being  Figured. 

GARAGE  Cost,  $13,000 

OAKLANT),      Alameda      Co..    Cal.      E 

Harrison  Street  100  N  E-14th. 
One-story  reinforced  concrete  gmrag«. 
Owner — Oakland    Garage,  1425    Alice 

St.,  Oakland. 
Architect— C.  W.  MtCall,  Central  Bk. 

Bldg.,  Oakland. 


Plans   Being     Figured.      Bids     Close 

June  18,  1919. 
SCHOOL  Cost,   $60,000 

WASCO,  Kern  Co.,  Cal. 
Hollow  tile  and  cement  12room  school 
Owner — Wasco        Union        Grammar 

School  District. 
Architect— J.  M.  Saffell,  924  19th  St., 

Bakersfield. 
W.  G.  McCom'b,  Clerk  of  the  Board. 


Contract    Awarded    on    a    Percentage 
Basis. 

WHOLESALE  BLDG.        Cost,  $170,OUO 

SAN  FUANCISCO.      N    Mission  E    of 
First  Street. 

Six  or  nine-stoi-y  and  basement  con- 
crete wh/olesale  building. 

Owner — ^Dalziel   Estate,    558     .Mission 
St.,  San  Francisco. 

Lessee— D.  N.  &  E.  Walter  &  Co. 

Engineers  and  Contractors — -Palmer  & 
Peterson,     6'81     Market  St.,     San 
Francisco. 
Excavating  being    done  by    Sibley 

Grading  &  Teaming  Co.,  284  Dolores 

St.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  June 

14,  1919. 
GARAGE  Cost,   $15,000 

CHTOO,  Butte  Co.,  Cal. 
Two-story  reinforced  concrete  garage. 
Owner — Mark  Wood. 
Architect — Chester  Cole,  Chico. 

Plans  for  this  building  are  on  file 
at  the  Builders'  Exchange,  180  Jessie 
St.,  San  Francisco. 


Plans  Being  Revised. 

ADDITION  Cost,  $ 

KING  CITY,  Monterey  Co.,  Cal. 
One-&tory    reinforced    concrete    aH' 

tion  to  school. 
Owner — King  City  School  District. 
Architects — H.    B.    Douglas   and   Fay 

Spangler,  King  City. 
The  two  bids  received  on  May  28th 
were  rejected.    They  were  from  Mor- 
rison Bros,  and  W.  Jones  and  amount, 
ed  to  approximately  $52,000. 
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No. 

1012 
1013 
1014 
1015 
1016 
1017 
1018 
1019 
1020 
1021 
1022 
1023 
1024 
1025 
W26 
102T 
1028 
1029 
1030 
1031 
1032 
1033 
1034 
1035 
1036 
1037 
1038 
1039 
1040 
1041 
1042 
1043 
1044 
1045 
1046 
1047 
1048 
1049 
1050 
1051 
1052 
1053 
1054 
1055 
1056 
1057 
1058 
1059 
1060 
1061 
10i62 
1063 
1064 
1065 
1066 
1067 
1068 
1069 


BUILDIIfG  CONTRACTS. 
San  Franctseo  Connty. 

OTHier              Contractor  Amt. 

Nelson   Nelson  350O 

Same    Same  35O0 

Same  Same  3000 

Brizzolari    Britt  2900 

Ajil  Ajil  1400 

Guggenhime   Burdick  800 

Nuttman   Owner  6000 

Urban    Urban  5000 

Jackson   Bamett  4000 

HoUle   Houle  2900 

Tidy    Hanson  400 

Kiernan    Kincanon  35000 

McCarthy    Arnott  4200 

Higgin    Owner  14000 

Casperson   Casperson  5OO0 

Binet  Binet  2500 

'Fergusen    Fergusen  1600 

Collins    Collins  900 

Phoedorrins    Owner  8O0 

Arnsek  Arnsek  500 

Bacigalupi    Messner  490 

Hasbrock    Dunn     4185 

Jackson    '. Harrington  400 

S  F  Baseball. ...Anderson  400 

Nelson   Nelson  12000 

Born    Born  90O0 

Taite   McLeran  4000 

Samuelson    Owner  1940 

Isaacson   Erickson  1900 

Abbot    Duncan  1500 

Associated  Oil  Owner  lOOO 

Cambridge  Andrews  1000 

Orr    Cook  600 

Umbsen    Ruegg  500 

de  Uristo  .Owner  500 

Marriott   Delaney  400 

Sperry    Cahill  19161 

Samuels    Mullen  6810 

Helbush    Helbush  20000 

Berta    Berta  5000 

von  Krakan  .Owner  3500 

Berta    Berta  3500 

Nat'l   City   Barrett  1600 

Toussin    Berg  1400 

Price    Todhunter  450 

Green   Green  400 

Kohter  Hortsmeyer  400 

Hall    Olsen  6495 

Ames    Wagner  11550 

Nt'l.  Cart>on Hannah  20000 

Same    ...-Fire    Protection  1150 

Magnin    .McLeran  20000 

Ginley    Ginley  10000 

Luthis   Nelson  4800 

Holmes    Mission  11300 

Holmes    Ward  6150 

Corriea    Welch  6000 

Ward  Coburn  7700 


RESIDENCE 

(1012)     E  MADRONE   115   N  Vicente. 

Two-stoiT  frame  residence. 
Owner— F.   Nelson   &  Sons,  2701   Lin- 
coln Way,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3500 


RESIDEiNCE 

(1013)     NE    WAWONA    &    VICENTE. 

Two-story  frame  residence. 
Owner — Fernando  Nelson  &  Sons,  2701 

Lincoln  Way,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3500 


RESIDENCE 

(1014)   NW  WAWONA  118  SW  Vicente 

One-story  frame  residence. 
Owner — Fernando  Nelson  &  Sons,  2701 

Lincoln  Way,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


ALTERATIONS 

(1015)     NO.  119  XAOKSON.    Alter  foi 

Ford  Agency. 
Owner — Brizzolari  Bros.,  Premises. 
Architect — None. 

Contractor— 0.    W.  Britt,  1115    Scott, 
San  Francisco. 

COST,  $2900 


COTTAGE 

(1016)     NW  MADRID 

Four-room  cottage. 
Owner — Enrigue     Ajil,     776 

San  Francisco. 
Architect — 'None. 
Day's  work.  COST,  $1400 


100  fm    Italy. 
Madrid, 


ALTERATIONS 

(1017)  NW   FILBERT   &    SANSOME. 
Alter  factory. 

Owner — Guggenhime  &  Co.,  100  Cali- 
fornia, San  Francisco. 

Architect — ^^None. 

Contractor— M.   S.   Burdick,  M.  E.,  60 
Tehama,  San  Francisco. 

COST,  $800 

FRAME  FLATS 

(1018)  E  GUERRERO   102-6  N   21st. 
Two-story  frame  flats. 

Owner — J.  A.  Nuttman,  Cr.  Architect. 
Architect — C.  0.  Clausen,  Hearst  Bldg. 

San  Francisco. 
Day's  work  and  Sub-Contracts 

COST,  $6000 


FRAME  RESIDENCE 
(1019)     N  URBANO  DRIVE  95  E  Vic- 
toria.    One-story  frame  residence. 
Owner — Urban     Realty     Co.,  85     Cer- 

ritos  Ave.,  San  Francisco. 
Architect — Jos.  A.     Leonard,  85     Cer- 

ritos  Ave.,  San  Francisco. 
Day's  work.  COST,  $5000 


RESIDENCE 

(1020)     W  TWENTY-SIXTH  AVE  100 
S  California.    Two^story  frame  resi- 
^  dence. 
Owner — Andrew     Jackson,  1732     Fell, 

San  Francisco. 
Architect — None. 
Contractor — Geo.      F.      Bamett,      516 

O'Farrell,  San  Francisco. 

COST,  $4000 


FRA'ME  DWELLING 

(1021)  S  GREElNWIOH  187  E  Brod- 
erick.  Two-story  7-room  frame 
dwelling. 

Owner— D.  Houle,  30O2  Mission,  S.  F. 

Architect — None. 

Day's  work.  COST,  $2900 

ALTERATIONS 

(1022)  NO.  1721  GREEN.  Alter 
residence. 

Owner — L.  Tididy,  Premises. 
Architect — None. 

Contractor — P.     Hanson,  1853     Green, 
San  Francisco. 


COST.  $400 
APARTMENTS 

(1023)     S  POST  103-6  E- Hyde.    Four- 
story  brick  Class  "C"  apartments. 
Owner — Kiernan  &  O'Brien,  1756  Mis- 
sion, San  Francisco. 
Architect — C.  0.  Clausen,  Hearst  Bldg 

San  Francisco. 
Contractor— J.  G.  Kincanon,  3301  Clay 
San    Francisco. 

COST,  $35,000 


RESIDENCES 

(1024)     W  PLYMOUTH  150  and  325  N 
Grafton.      Two     one  and    one-half- 
story  frame  residences. 
Owner^McCarthy  Co.,  316  Bush,  S.  F. 
Architect — None. 

Contractor— Jas.    Arnott  &  Con,    2223 
19th  Ave.,  San  Francisco. 

COST,  $2100  each 


APARTMENTS 

(1025)     W  PALM  AVE  44i/i  S  Califor- 
nia.    Two-story  frame  apartments. 
Owner — Chas.  Higgin,  1306  Schrader, 

San  Francisco. 
Architect — Edward    E.    Young,      251 

Kearny,   San   Francisco. 
Day's  work.  COST,  $14,000 


FRAME  PLATS 

(1026)     S     TWENTY-NINTH     155     E 

Sanchez.  Two-story  frame   (2)   flats. 

Owner — O.  Casperson.  Cr.  Architect.... 

Architect — C.  0.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Day's  work  and  Sub-Contracts. 

COST,  $5000 


FRAME  COTTAGE 

(1027)     E  CLAREMONT  BLVD.  120  N 

El  Portal     Way.     One-story    frame 

cottage. 
Owner — John  J.  Binet  Co.,  68  Ramona, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $2500 


STORE  R(X)M 

(1028)     S    FIFTEENTH    62   E   Albion 
Ave.    Two-story  frame  store  room. 
Owner — P.  F.  Fergusen. 
Architect — ^None. 
Day's  work.  COST,  $1600 

ALTERATIONS 

(102'9)     SE  PRECITA  AVE  AND  Mis- 
sion.    Alter  flats. 
Owner — Mary  E.  Collins,  Cr.  Architect 
Architect— P.  S.  Holland.  1629  Folsom, 

San  Francisco. 
Day's  work.  COST,  $900 


RESIDENCE 

(1030)     W    CASTRO    26%    to    51%    S 

Day.     One-story  frame  residence. 
Owner — Wm.  Phoedorrins,     523     Day, 

San  Francisco. 
Architect — None. 

Ciontraotor — Frank    Phoedorrins,    523 
Day,  San  Francisco. 

COST,  $800 


ALTERATIONS 
(1031)     NO.     837  VERMONT, 
residence. 


Owner — Marko  Arnsek,  Premises. 

Architect — None. 

Days  work.  COST.  |500 


ALTERATIONS 
(1032)     NO.  839  JON"ES.    Alter  apart- 
ments. 
Owner — F.  Bacigalupi,  Premises. 
Architect — None. 

Contractor — Paul  Messner,  1386  Palou 
Ave.,  San  Francfsco. 

COST,  $490 


BUILDING  AND  BN01NI2>R1N0  N»W« 

Owner— A.  M.  Samuelson,    3732    21st, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  J1950 


ALTERATIONS 

(1033)     NO.  20  WALNUT.    Alter  resi- 
dence. 
Owner— Mrs.  A.  Hasbrtock,  2637  Union, 

San  Francisco. 
Architect — None. 

Contractor— J.  N.     Dunn,  2630     Anza, 
San  Francisco. 

COST,  $485 


ALTERATIONS 

(1034)     NO.  1369  NINTH  AVE.     Alter 

residence. 
Owner — P.  Jackson,  Premises. 
Architect — None. 

Contractor — A.  Harrington,  10  Judah, 
San  Francisco. 

COST,  $400 


ALTERATIONS 

(1035)     NO.  15  VALENCIA.     Alter  for 

cigar  and  candy  stand. 
Owner— S.  F.  Baseball  Club,  Prem. 
Architect — None. 

Contractor — F.  Andersen,     180  Jessie, 
San  Francisco. 

COST,  $400 


BUNGALOW'S 

(1036)     LOTS  9  AND     11  BLK     3165 

Westwood  Park.     All  work  tor  two 

one-story  bungalows  and  garages. 

Owner— Hans  Nelson,  747     19th  Ave., 

San  Francisco. 
Architect— Chas.    F.     Strothoff,      2276 

15th,  San  Francisco. 
Contractor — Nelson     Bros.,     747     19th 

Ave.,  San  Francisco. 
Filed  Juue  4,  '19.    Dated  May  27,  '19. 
Frames  up,  enclosed  and  roofs 

on   $3000 

Brown  coated  3000 

Completed  and  accepted 3000 

Usual  35  days 3000 

TOTAL  COST,  $12,000 
Bond,  $5500.  Sureties,  Chas.  Monson 
and  Edwin  T.  Peterson.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


DWELLING 

(1037)     NT\'  CLAY  bet.  22nd  and  24th 
Avfes  as  per  Clay  Park  Map.     Two- 
story  and  attic  frame  dwelling. 
Owner— Mary  F.  Born,  414  38th  Ave., 

San  Francisco. 
Architect — Geo.  A.  Born,  414  38th  Ave., 

San  Francisco. 
Contractor— S.  A.  Born,  414  38th  Ave.. 
San  Francisco. 

COST,  $9000 


(1038)     NO.  2526  GREAT  HIGHWAY. 

Alter  cafe. 
Owner- John  Taite. 
Architect — Ward    &    Blohir>e.    Alaska 
Commercial  Bldg.,  Saj  Francisco. 
Contractor — McLeran  &  Peterson,  725 
Hearst  Bldg..  San  Francisco. 

COST.   $4000 


IRA.\IE  DWELLING 

(1040)     W  FORESTER  25  S  Mangels 

Ave.     One-story  frame  dwelling. 
Owner — I.    A.    Isaacson,    519   Mangels 

Ave.,  San  Francisco. 
Architect — None. 

Contractor — E.  A.  Erickson,  519  Man- 
gels Ave.,  San  Francisco. 

COST,  $1900 


ALTERATIONS 

(1041)     NO.   2118-    VALLEJO.       Alter 

residence. 
Owner— S.  L.  Abbot,  316  Montgome'ry, 

San  Francisco. 
Architect — Nathaniel      Blaisdell,      255 

California.  San  Francisco. 
Contractor— W.     C.   Duncan,     Sharon 

Bldg.,  San  Francisco. 

COST,   $1500 


SUPPLY  STATION 
(1042)     FIFT^H  AVE,  CALIFORNIA  & 
Cornwall.     One-story  concrete  auto 
supply  station. 
Owner — Associated     Oil   Co.,     Sharon 

Bldg.,  San  Francisco. 
Ai-chitect— Bliss     &     Faville,     Balboa 

Bldg..  San  Francisco. 
Day's  work.  COST,  $1000 


RESIDENCE 

(1043)     W  FORTY-EIGHTH  AVE  225 
S   Irving.     One-story     frame     resi- 
dence. 
Owner— Mrs.     Ida     Cambridge,      4620 

Irving,  San  Francisco. 
Architect — None. 

Contractor — Jas.     A.     Andrews,     4320 
Irving,   San   Francisco. 

COST,  $1000 


ALTERATIONS 

( 1044)    s  .McAllister  200  w  Lyon. 

Alter  private  garage. 
Owner— S.  Orr,  1945  McAllister,  S.  F. 
Architect — None. 

Contractor— J.  J.  Cook,     2014    Turk, 
San  Francisco. 

COST,   $600 


ALTERATIO.NS 

I1043J   SE  SACRAilENTO  &  LOCUST. 

Alter  store  front. 
Owner — G.  H.  Umbsen,  44  Montgomery 

San  Francisco. 
Architect — None. 

Contractor — Ruegg  Bros.,  719    Pacific 
Bldg.,  San  Francisco. 

(X>ST,   $500 

ALTERATIONS 

(1046)     N-E  VAN  NESS  AVE  AND  Mc- 
Allister.    Alter  tire  store. 
Owner— Adolpo     de  Uristo.   512     Van 

Ness  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $500 


ALTERATIONS 

(1047)     NO.  259  MINNA.    Alter  press 

room. 
Owner — F.  Marriott,  Premises. 
Architect — None. 

Contractor— C.  S.  Delaney,  2892  Pine, 
San  Francisco. 

COST,  $400 


FRAME  COTTAGE 

(1039)     N  SETVILLE   112   W   Cordova. 
One-story  frame  cottage. 


ADDITION 

(1048)  N"\V  GREEN  AND  GAINES. 
All  work  for  two-story  concrete  ad- 
dition to  private  garage. 


Owner— Sperry   Flour   Co.,    332    Pine, 

San  Francisco. 
Engineer— .Maurice     C.     Couchot,     110 

Sutteer,  San  Francisco. 
Contractor— Cahill-Vensano   Co.,     110 

Sutter,  San  Francisco. 
F^led  June  5,    19.     Dated  June  3,  '19. 

As  work  progresses 75% 

On  completion  25% 

TOTAL  COST,  $19,161 
Bond,  none.  Limit,  lOO  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

ALTERATIONS 

(1049)     SE    FIFTH    AND    .MARKET; 
No.  875  Market.    All  work  for  alter- 
ations and  additions  to  store  in  four- 
story  and  basement  building. 
Owner— L.    Samuels  (as    "Samuels"), 

Cr.  Architect. 
Architect— Bernard  J.  Joseph,  74  New 

Montgomery,  San  Francisco. 
Contractor — Mullen      .Mfg.       Co.,      64 

Rausch,  San  Francisco. 
Filed  June  5,  '19.     Dated  May  30,  '19. 

Completed  and  accepted $5109.50 

Usual  35  days 1702.50 

TOTAL  COST,  $6810.00 
Bond,  $3500.  Sureties,  R.  E.  Smith  and 
J.  E.  Higgins.  Limit,  June  20.  Forfeit 
$60.     Plans  and  specifications  filed 


APARTMENTS 

(1050)  W  JORDAN  AVE  263-4  and 
296-8  W  Geary.  Two  two-story 
frame  apartments. 

Owner— H.     H.  Helbush,     75    Sutter, 

San  Francisco. 
Architect— E.   E.   Young,   251   Kearny, 

San  PYancisco. 
Day's  work  and  Sub-Contracts. 

COST,  $10,000  each 

DWELLING 

(1051)  SW  OAK  AND  LYON.  Two- 
story  and  basement  dwelling.    • 

Owner— P.  Berta,  321  Eureka,  S.  F. 
Architect— P.     RighetU,     668     Phelan 

Bldg.,  San  Francisco. 
Day's  work.  COST,  $5000 

NOTE:— Work  Started. 

DWELLING 

(1052)  E  BRYANT  50  S  26th.  Two- 
story  frame  dwelling. 

Owner— W.   Esters   von   Krakan,   2801 

Bryant,  San  Francisco. 
Architect — None. 
Days  work.  COST,  $3500 


ALTERATIONS 

(1053)     SW  OAK  AND   LYON.     Alter 

flats. 
Owner- P.  Berta,  321  Eureka,  S.  F. 
Architect— P.     Righetti,     668     Phelan 

Bldg.,  San  Francisco. 
Day's  work.  COST,  $3500 

NOTE:— Work  Started. 


ALTERATIONS 

(1054)     NOS.    430-438    OALIFORmA. 

Alter  office. 
Owner — National  City  Co.,  Premises. 
Architect — Ward    &    Blohme,    Alaska 

Commercial   Bldg.,   S.  F. 
Contractor — Barrett     &  Hilp,    Sharon 
Bldg.,  San  Francisco. 

COST,  $1600 


(1055)     NOS.     2024-26-28      Broderick. 

Alter  apartments. 
Owner— Mrs.     Toussin.     1224   Taylor, 

San  Francisco. 
Architect — None. 

Contractor — ^Wm.  Berg.  420  32nd  Ave., 
San  Francisco. 

COST.  |140« 


10 

ALTERATIONS 

(1056)     NO.  1156  TURK.    Alter  flats. 
Owner— Sam  Price,  Premises. 
Architect— ^None. 

Contractor— Geo.    C.  Todhunter,    1088 
Ashbuiy,  San  Francisco. 

COST,  $450 


ALTERATIONS 

(1057)     NO.  1264  NINTH  AVE.     Alter 

Owner- H.  A.  Green,  747    Ii-ving,  S.  F. 

Architect — None. 

Day's   work.  COST,   $400 


BUILDING  AND  ENGINEERING  NEWS 

(1062)     SPRINKLERS,     PIPE,     FIT- 
ting's,  hangers,  etc.,  on  above. 

Contractor — ^Fire  Protection  &  Equip- 
ment Co.,  23  Minna,  S.  F. 

Filed  June  6,  '19.    Dated  . 

On  comipletion  |  »62;50 

On  approval  by  Insurance  Com- 
pany         287:50 

TOTAL   COST,    $1150 

Bond,  limit,  forfeit,  none.     Plans  and 

ssepcifications  filed. 


ALTERATIONS 

(1058)     NO.   459  FRBDBRICK.     Alter 

dwelliing. 
Architect— E.     Kohler.   2262     Market, 

iSan  Francisco. 
Architect — None. 

Contractor — Wm.  Horstmeyer,  31  Ord, 
San  Francisco. 

COST,  $400 


DWELLING,  ETC. 

(1059)     LOT  24  BLK  3164  Westwood 
Parli.     All  work  for  one-story  and 
basement  diwelling  and  garage. 
Owner — ^Wtai.  L.  Hall. 
Architect- H.  C.  Baumann,  251  Kear- 
ny, San  Francisco. 
Contractor....01af  Olsen,  68  Santa  Ynez 

Ave.,  San  Francisco. 
Filed  June  6,  '19.     Dated  June  2,  '19. 

Cash  paid  $  300.00 

Frame  up,  roof  on  and  plumb- 
ing pipes  through  roof 1298.75 

Brown  coated  1298.75 

Completed  and  accepted 1298.75 

Usual  35  days ^ 1298.75 

TOTAL  MOST,  $5495.00 
Bond,  $2747.'50.  Sureties.  C.  E.  Rein- 
hart  and  Walter  V.  Mariani.  Limit, 
66-  days  after  June  4.  Forfeit,  $1.00. 
Plans  and  specifications  filed. 


ALTERATIONS 

(1063)  SE  GEARY  AND  GRANT  AVE 
Steel  work,  concrete,  carpenter, 
plastering,  etc.,  for  cafeteria  and 
changes  in  offices  on  6th  floor  and 
changes  in  mazzanine  floor  of  build, 
iug  known  as  I.  Magnin  &  Co. 

Ower — I.  Magnin  &  Co.,  Premises. 

Architect — ^Frederick  H.  Meyer,  Bank- 
ers' Invst.  Bldg.,  San  Francisco. 

Contractor — McLeran       &      Peterson, 
Sharon  Bldg.,  San  Francisco. 

Filed  June  6,  '19.     Dated  June  — ,  '19. 

On  1st  of  each  month 75% 

Usual  35  days,  25%  plus  10%  for 

contractor   

TOTAL   COST    not   exceed   $20,000 

Bond,  none.     Limit,  60  days.     Forfeit, 

none.     Plans  and  specifications  filed. 


frame  home 

(1060)  e  forty-first  ave  100  s 

Baliboa  ("B").  All  work  for  two- 
story  frame  building  (Home  f0|r 
Sisters  of  St.  Saviour). 

Owner — Gertrude  Ames,  520  Lake  St., 
San  Francisco. 

Architect — None. 

Contractor— ^George       Wagner,        251 
Kearny,   San  l^rancisco. 

Filed  June  6,  '19.     Dated  June  4,  '19. 
Payments  to  be  made  from  time 
to  time  upon  presentation  by  con- 
tractor to  owner  of  receipted  bills 

TOTAIL  COST  not  to  exceed  $11,5150 ; 
Contractor  to   receive,   $550. 

Bond,    $5500.      Sureties,      Fredk.     W. 

Snook  and  W.  J.  Forster.     Limit,  for- 

feit„none.      Plans    and    specifications 

filed. 

OAFBTBRIA 

(1061)  NE  EIGHTH  AND  BRANNAN 
All  work  for  cafeteria  in  building 
and  laboratory. 

Owner — National  Carbon  Co..  Prem. 
Engineer — Maurice     C.  Couchot,     110 

Sutter,  San  Francisco. 
Contractor— J.    D.   Hannah,   142   San- 
some,  San  Francisco. 
Filed  June  6.  '19.     Dated  Apr.  1,  '19. 

Payments  semi-monthly  of 75% 

Usual  35  days 25% 

TOTAL  COST,  $20,000 
Bond,  none.  Limit,  as  fast  as  pos- 
sible. Forfeit,  none.  Plans  and 
specifications  filed. 


FRAME  FLATS 

(1064)     SE   CALIFORNIA   AND    12th 

Av«.       Two-story     and     basement 

frame  (4)  fiats. 
Owner— E.  Ginley,  131  5th  Ave.,  S.  F. 
Arcliitect — None. 
Day's  work.  COST,  $10,000 


FRAME   RESIDENCE 
(1065)     S  CLINTON     PARK     300     E 
Dolores.      Two-story     frame     resi- 
dence. 
Owner — Jan.  Luthis. 
Aixhitect — None. 

Contractor— Emil  Nelson,  39  Delmar, 
San  Francisco. 

COST,  $4800 


riea,  162  Castro,  San  Francisco. 
Architect — None. 
Contractor— Jas.  Welch,  2040  Balboa, 

San  Francisco. 
Filed  June  7,  '19.    Dated  June  6,  '19. 

Rafters  on  $2000.00 

Brown  coated  1333.33 

Finished  and  accepted 1333.33 

Usual    35   days 1333.33 

TOTAL  COST,  $6000.00 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


WAREHOUSE 

(1066)     9E  TENTH  AND  BRYANT  — 

100»E   185.     Concrete  work,   except 

reinforcing      steel,      for     one-story 

warehouse  ibuilding. 

O^vner- The   Holmes   Investment   Co., 

68  Post,  San  Francisco. 
Ai-chitect- Matthew  O'Brien,  68  Post, 

San  Francisco. 
Contractor— Mission  Concrete  Co.,  331 

Guerrero,  San  Francisco. 
Filed  June  7,  '19.    Datedi  June  5,  '19. 
On  1st  and  15th  of  each  month     T5% 

Usual  3'5  days 25% 

TOTAL  COST,  $11,300 
Bond,  $5650.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  35  days. 
Forfeit,  $20.  Plans  and  specifications 
filed. 


MILL 


(1068)  E  EIGHTEE3NTH  AVE  175  N 
Balboa  N  25  —  W  120.  All  work  for 
two-story  frame   residence. 

Owner— <:has.  and  Marguerite  J  Cor- 


(1069)     S  FULTON  131-3  W  Clayton  E 
2i5xS  137-6.    All  work  for  two-stjjry 
frame  flats. 
Owner — Jas.  Ward. 
Architect — ^C.  O.  Clausen,  Hearst  Bldg 

San  Francisco. 
Contractor^<:has.  Coburn,   4030  24th, 

San   Francisco. 
Filed)  June  7,  '19.    Dated  June  7,  '19. 

Frame  up |1925 

Brown  coated! 1925 

Completed  and  accepted. '925 

Usual  35  days 1925 

TOTAL  COST,  $7700 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.    Plans  and  sipecifications  filed. 

♦ 

LEASE. 


(1067)     OAKPENTRY      AND 

work  on  above. 
Contractor— P.  R.  Ward,  981  Guerrero, 

San  Francisco. 
Filed  June  7,  '1I9.     Dated  June  6,  '19. 

Payments  same  as  above 

TOTAL  COST,  $6150 
Bond,  $3075.  Sureties,  P.  F.  Reilly  and 
Andrew  Nelson.  Limit,  65  days.  For- 
feit, i$20.  Plans  and  specification^ 
filed. 


San  Francisco  County. 


June  5  1919— NO.  656  MARKETT.  Peter 
D  Bernard  to  D  Y  Elander.  3  yeari. 
$8225. 

June  2,  1919— S  BUSH  bet.  Kearny  and, 
Montgomery;  No.  317  Bush.  Mary  S 
Sullivan  to  Lester  Stoff.  3  years. 
$1170. 

June  2',  1919--NO.  112  SIXTH.  Edw 
H  Mitchell  to  J  Futtertaan.  36 
months.     $75  per  month. 

June  3,  1919^NW  POST  AND  GOUGH 
No.  2400  Post.  Chas  H  Johnson, 
Amelia  Johnson  and  Florence  A 
Johnson  to  Delia  La  Pornte.  3  years 
$75  pel-  month. 

June  3,  1919— N  BROADWAY  bet. 
Grant  Ave  and  Stockton  No.  638 
Broadway.  D  Hallahan,  M  J  Getz. 
to  John  Cassies  and  Remy  Balance. 
5  years.     $10,500. 

June  6,  1919— W"  MISSION  &  COTTER 
SW  50XNW  100  Lot  82  BIk  5  Academy 
Tract.  F  A  Heitzman  and  wife  to 
Union  Oil  Co  of  California.  10  years 
$25  per  month. 

June  6,  1919— SE  FIFTH  AND  MAR- 
ket.  P  N  Varellas  to  Carlo  Celia  & 
Co.    10-years.    $18,000. 


XOTICE  OF  JfOX-RESPONSIBILITT. 


San  Francisco  County. 

June  3,  1919— E  HAMPSHIRE  33  S 
Division  S  37  E  173.924  NTV  69.72 
W  134.23.  Southern  Pacific  Co  as 
to  improvements  on  leased  prop- 
erty   _ 


S.\X  FRANCISCO  BUILDING  SUM- 
MARY FOR  MONTH  OF  MAT. 


The  following  is  a  report  of  build- 
ing operations  for  the  month  of  May, 
1919,  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection: 

No.  of 

Class  Bldgs.  Cost 

"B"  1  %  29,900 

"C"  14  227,S54 

Frames  109  450.332 

Alterations  342  229,192 

Puiblic  buildings  1  775 

Harbor    Commission       2  13,106 

Total  469  $950,819 


OOMFI.ETION  NOTICES. 


San  Francisco  Conni^. 

RjacOKDBID  AdOOPT^iD 

May  20,  1919....PIER  NO.  2,  Foot  of 
Market  St.,  Oakland.     Howard  Co 

to  Healy  Tibbitts  Constr  Co 

May  1,  1919 

June  2,  1919— SE  GUERRERO  AXD 
Clinton  Park  S  160xE  280.  Mary's 
Help  Hospital  to  William  M  Reedy 
June  2    1919 

June  2,  1919.— SE  GUERRERO  AND 
Clinton  Park  S  160xE  280.    Mary's 

Help  Hospital  to  A  H  Kunst 

June  2,  1919 

June  2  1919— S  SECOND  &  BRYANT 
SE  40xSW  90.  Milton  Auerbach 
to  whom  it  may  concern. .May  31,  '19 

June  3,  1919— W  HOWARD  180  S 
17th.  P  L  Ballen  to  John  Diestel 
June  1,  1919 

June  3,  1919— W  TWENTY-EIGHTH 

Ave    250  N    Geary  25x100  m  or  1 

Arthur  J  Falvey  and  Gertrude 
Falvey  to  whom  it  may  concern.... 
May  27.   1919 

June  5,  1919— ILLINOIS  &  EL  DO- 
rado.  Associated  Oil  Co  to  Alan 
MacDonald  and  Felix  Kahn  (as 
.MacDonald  &  Kahn)....Mav  29,  1919 

June  5.  1919— S  FOURTEENTH  265 
W  Douglass.  P  A  Nelson  to  whom 
it  may  concern June  5,  1919 

June  6^  1919— N"W  SEARS  360  SW 
Sickles  Ave  SW  25xNT\^  103.50  Lot 
23  Blk  8.  Louis  Johnson  to  whom 
it  may  concern May  26.  1919 

June  5,  1919— W  FIFTH  A^^  75  N 
Judah  N  25xW  95.  Samuel  Schell 
to  whom  it  may  concern. .June  5,1919 

June    6,    1919— S      POST    192-6     W 
Leavenworth  W  55xS  137-6.    Louis 
D  Stoff  to  White  &  Gloor.June  5,  '19 
♦ 

GENERAL     CONTRACT    AW.UtDED 
FOR  $2,000/)CO  HOTEL. 

LOS  ANGELES.  Cal.— Wej-mouth 
Croweli,  2026  West  Ninth  St.,  Los  An. 
geles,  has  been,  awarded  the  general 
contract  for  the  erection  of  the  new 
California  Hotel  building  on  a  30- 
acre  site  fronting  on  W'ilshire  Blvd., 
extending  through  to  Eighth  St.,  be- 
tween Catalina  and  Irolo  streets.  The 
building  will  be  of  reinforced  concrete 
construction,  partly  five  and  partly 
six  stories  high.  Myron  Hunt,  1017 
Hibernian  Bldg..  Los  Angeles,  is  the 
architect. 


BIDS  FOR  PAIXTtVG  A5D  PAPER- 
I>G  COrXTT  HALL  OF  RECORDS 
>VA>TED. 

SAN  ANDREAS.  Calaveras  Co..  Cal. 
—The  County  Clerk.  A.  W.  Poe,  hns 
been. instructed  by  the  Supervisors  to 
call  for  toids  for  papering  and  painting 
the  Hall  of  Records  Building.  Bids 
close  July  7th. 


BUILDING  AND  ENGINEERING  NBWg 

BUTLDUrG  OOITTEACTS 

Alameda  County. 

The  following  is  an   index  for  the 
contracts  for  this  '.sue: 

No.      Owner                 Wiitra<>ior  Amt. 

1057  King    .McPhee  750 

1058  Bercovich .MacLeod  400 

1059  Rivers   Rivers  400 

1060  Parsons Parsons  2500 

1061  -MacDonell    .MacDonell  2000 

1062  Waadin   Blethroad  1415 

1063  Brown    Baum  500 

1064  Houck    Houck  4000 

1065  Jaue  Faria  2950 

1066  Herrman    Owner  2750 

1067  Ben    Rose  500 

1068  Coudysen    Owner  500 

1069  Tuthill    Tuthill  400 

1070  Goode    Hopper  400 

1071  HoUidge    Jlollidge  8000 

1072  Barry   Muller  6000 

1073  Scott    Scott  4800 

1074  Ponchione   Owner  800 

1075  Schneider    Corbett  450 

1076  Smith   Erdmauson  400 

1077  Williams    Livingston  9500 

1078  Schuyler  Owner  5000 

1079  Cohn    Button  6000 

1080  Spence    Spence  4000 

1081  Harmon   Warner  3850 

1082  Pagendarn    Warner  2900 

1083  Newton    Stratton  2590 

1084  Meek    Barnett  1700 

1085  Schneider   Bayliss  900 

1086  La  Rosa  Federal  650 

1087  Cohn   Rose  400 

1088  Gustavson   Delen  400 

1089  Weisbrod    Horton  4800 

1090  Gallagher  Sorensen  400 

1091  Silvia  ' Silvia  400 

1092  Borg\vardt    Owner  2000 

1093  Baker  Randlett  835 

1094  Rutherford    Sircy  800 

1095  Vallerga   Perona  750 

1096  Van    Neil Scott  4300 

1097  Davis   Burton  3804 

1098  Coward    Coward  600O 

1099  Campomenosi    Owner  5900 

1100  Baker    Baker  5000 

J 101  Proctor    Diggs  SOOO 

1102  Friberg    Friberg  1000 

1103  Whitthorne    JMovelty  500 

1104  Wollers    Wollers  500 

1105  Oakland    Garage  ...Owner  12850 

1106  Pfrang    Pfrang  3500 

1107  Horswill    Horswill  3400 

1108  Horswill    Horswill  1700 

1109  Sinclair    Hart  31O0 

1110  Kulchar   Owner  1500 

nil  Meyer    Meyer  1000 

1112  Sternberg    Bell  500 

1113  Bond    Button  450 

1114  Herrick    Peterson  4500 

1115  Herrod    McDuffic  2O00 

1116  Kirk    Barker  600 

1117  Pedersen    Andersen  400 

1118  French    Kidder  400 

lin  CaI  Packing  ...Trevia  33965 


SEWER  CONTRACT  AWARDED. 

SEATTLE,  Wash.— The  Board  of 
Public  Works  has  awarded  a  contraact 
to  the  Colson  Con.struction  Co.,  Low- 
man  Bldg.,  Seattle,  Wash.,  for  the  con- 
struction (xf  the  42nd  Avenue,  South, 
.sewer  on  its  bid  of  ?362,2e2.'50. 


Oak- 


ALTERATIONS 

(1057)     NO.     821  BROADWAY, 

land.     Alterations. 
Owner— J.  H.  King  Co.,  308  12th,  Okd. 
-Architect — None. 

Contractor— A.  J.  .McPhee,  2144  E-27th, 
Oakland.  COST,  $750 


ALTERATIONS 

11058»     .NO.  1774  SE\'ENTH,  Oakland. 

Alterations. 
Owner — John   Bercovich,  Premises. 
.\rchitect — None. 

Contractor— Macl^eod   Bros.,   1755  7th. 
Oskland,  COST,  ?400 


:  11 

ALTERATIONS 

(1059)     NOS.  1109-11  FILBERT,  Oak- 
land.    Alterations. 
Owner— E.  W.     Rivers.   1029     Filbert, 

Oakland. 
-Architect — None. 
Day's  work.  COST,  $400 


DWELLING 

(1060)  W  HARPER  280  from  Russell 
No.  2926,  Berkeley.     One-story  dwlg 

Own«r — Jessie   Parsons.   1923  Russell, 
Berkeley. 

Architect — None. 

Contractor— Fred  Parsons,   1923   Rus- 
sell, Berkeley. 

COST,  $2500 

DWELLING 

(1061)  E  SPAULDING  267  N  Dwight 
Way,  Berkeley.  One-story  5-room 
dwelling. 

Owner— Geo.     A.      MacDonell,      2425 

Spaulding  Ave.,  Berkeley 
Architect — ^None. 
Day's  work.  COST,  $2000 


DWELLING 

(1062)     NO.   151   SHASTA,     Berkeley. 

One-story  3-room  dwelling. 
Owner— M.  A.  Waadin,  2109  Shattuck 

Ave..  Berkeley. 
Architect — None. 

Contractor— D.     T.     Blethroad,     1732 
Milvia.  Berkeley. 

COST,  $1415 


ADDITION 

(1063)     NO.  2645  BENVBNUE.  Berke- 
ley.   Addition. 
Owner — W.  N.  Brown,  Premises. 
Architect — None. 

Contractor — F,    P.    Baum,   2027   Chan- 
ning  Way,  Berkeley. 

COST,  $500 


DWELLING 

0064)     E  EVANS  AVE  120  S  Everett 

Ave.,    Oakland.      One-story    7-room 

dwelling. 
Owner — H.  L.  Houck.  4555  Park  Blvd., 

Oakland. 
Architect — None. 
Day's  work.  COST,  $4000 


DWELLING 

(1065)     SW  FORTIETH  AVE  AND  E- 
18th,   Oakland.        One-story   5-room 
dwelling. 
Owner — John  Jaue,  San  Francisco. 
Architect — None. 

Contractor— A.   S.   Faria,   2229   Wash- 
ington Ave.,  San  Francisco. 

COST,  $2950 


DWELLLNG 

(1066)     S  CALIFORNIA  425  W  Maple 

Ave.,   Oakland.      One-story     5-room 

dwelling. 
Owner — 0.  R.  Herrman,  2905  Califor- 
nia, Oakland. 
Architect — None. 
Day's  work  COST,  $2750 


ALTERATIONS 

(1067)  NO.  410    FIFTEENTH.     Oak- 
land.    Alterations. 

Owner — Lui  Ben,  Premises. 
Architect — -None. 

Contractor— A   H.  Rose  &  Co.,  525  17th 
Oakland.  COST,  $500 

ADDITIO.V 

(1068)  NO.  4430     PENNIMAN     AVE.. 
Oakland.    Addition. 

Owner — R.  R.  Coudysen,  Premises. 
.\rchitect — None. 
Day's  work.  COST,  $500 


12 

alte:kations 

(1069)  S  E-FIFTEENTH  100  W  41st 
Ave.,  Oakland.    Alterations. 

owner— E.  Ross  Tuthill,  1415  41st  Av«. 

Oakland. 
Architect — ^None. 
Day's  work.  COST,  $400 

ALTERATIONS 

(1070)  NO.  4273  GILBERT,  Oakland. 
Alterations  and  additions. 

Owner— Wm.  B.  Goode,  Premises. 
Architect— None. 

Contractor — M.   E.   Honner   &   Son,   IKt 
Glen  Ave.,  Oakland. 

COST,  $400 


DWELLINGS 

(1071)  S  CHATHAM  ROAD  240  and 
260  W  Park  Blvd.,  Oakland.  Two 
one-story  6-room  dwellings. 

Owner— G.  H.  Hollidge,  5926  Taft 
Ave..  Oakland. 

Architect — ^None. 

Day's  work.  COST,  $iO00  each 


GARAGE 

(1072)     W   BROADWAY   146  N  Haw- 
thorne, Oakland.      One-story     brick 
garage. 
Owner— John  H.  Barry,     33     Croston 

Ave.,  Oakland. 
Architect— None. 

Contractor— F.   A.   Muller,     Syndicate 
Bldg.,  Oakland. 

COST,  $6000 


DWELLINGS 

(1073)  S  MONTANA  210  and  245  W 
Fruitvale  Ave.,  Oakland.  Two  one- 
story  5-room  dwellings. 

Owner— John  Scott,  516  52nd,  Oakland 

Architect — None. 

Day's  work.  COST,  $2400  each 


ADDITION 

(1074)  NO.  953  FORTY -FIFTH,  Oak- 
land.   Addition. 

Owner- A.  Ponchione,  Premises. 

Architect — None. 

Day's  work.  COST,  $800 

ALTERATIONS 

(1075)  NO.  486  "B."  Oakland.  Alter- 
ations. 

Owner — J.   Schneider,   Premises. 
Architect— None. 

Contractor— Corbett     &     Bayliss,  1110 
Franklin,  Oakland. 

COST,  $450 

ALTERATIONS 

(1076)  NO.  178  SIXTH,  Oakland. 
Alterations. 

Owner— M.  Smith,  162  5th,  Oakland. 
Architect — ^None. 

Contractor — M.    Erdmauson,    715    4tl> 
Ave.,  Oakland. 

COST,  $400 

DWELLING 

(1077)  SW  ASHBY  AND  PIEDMONT 
Aves.,  Berkeley.  Two-story  10-room 
dwelling. 

Owner— Lem     Williams,     3140     Ellis. 

Berkeley. 
Ai'chitect — None. 
Contractor— Win.       Livingston,      2918 

Ellis,  Berkeley. 

COST.    $&500 


BUILiDINO  AND  E3NOINE3BRING  Ni3WS 

Owner— F.  B.  Schuyler,  2452  Martinez 

Ave.,  Berkeley. 
Architect — None. 
Day's  work.  COST,  $5000 

FRAME  D'VVELLING 

(1079)  E  GRAND  AVE  300  S  Weldon 
being  Lot  9  Map  Grand  Avenue  Ter- 
race, Oaklaand.  All  v/ork  for  one- 
story  and  basement  frame  dwelling 
and  garage. 

Owner- H.  L.  Cohn,  1560  Alice,  Okd. 

Architect — None. 

Contractor— I.   B.   Button,     347     63rd, 
Oakland. 

Filed  June  4,  '19.    Dated  May  26,  '19. 

Frame  up  $1500 

Plastered  1500 

Completed   1500 

After  completion  1500 

TOTAL  COST,  $6000 

Bond,  none.     Limit,  90  days.     Forfeit, 

none.     Plans  and  sp€cifications  filed. 

ALTERATIONS 

(1080)  NO.  407  EUCLID  AVE.  Oak- 
land.   Alter  and  add  to  dwelling. 

Owner— A.  T.  Spence,  641  Taylor,  Okd 

Architect — None. 

Day's  work.  COST,  $4000 

DWELi_.ING 

(1081)  E  DERBY  AVE  98.30  SW  E- 
14th  SW  38  SE  99.43  NE  38.13  NW 
96.22,  Oakland.  All  work  for  two- 
story  6-room  dwelling. 

Owner — A.  K.  P.  Harmon  and  Charles 

and  Mattie  Gordon,  Oakland. 
Architect — ^None. 

Contractor— S.  A.  Warner,  4606  Brook- 
dale  Ave.,  Oakland. 
Filed  June  5,  '19.     Dated  June  2,  '19. 

FVame   up   V* 

Brown   coated   % 

Completed  and  accepted % 

Usual  35  days V* 

TOTAL  COST,  $3850 
Bond,  $2570.  Surety,  American  Surety 
Co.  60  days.  Forfeit,  $1.  Plans  and 
specifications  filed. 


Contractor— Corbett    &    Bayliss,    1110 
Franklin,  Oakland. 

COST,  $900 


DWELLING 

(1082)     W  THIRTY-FOURTH  AVE  65 
N  Farnum,   Oakland.     One-story   6- 
room  dwelling. 
Owner — J.  F.  Pagendarn,  Oakland. 
Architect — None. 

Contractor — ^S.  A.  Warner.  4606  Brook- 
dale  Ave.,  Oakland. 

COST,   $2900 


ELECTRIC  SIGN 

(IOS'6)     NO.  470  TWELFTH,  Oakland. 

Electric  sign. 
Owner — La  Rosa  Tamale  Co.,  Prem. 
Architect — None. 

Contractor— Federal      Sign       System, 
1737  Telegraph  Ave.,  Oakland. 

COST.  $650 

REPAIRS 

(1087)     NO.  1120  MYRTLE.    Oakland. 

Fii-e  repairs. 
Owner — M.  Cohn,  Premises. 
Architect — None. 

Contractor- A.  H.  Rose  &  Co..  525  17th 
Oakland.  COST.  $400 


MACHINE  SHOP 

(1078)     SHATTUCK     AVE  at     Blake 

No.  2725  Shattuck     Ave..    Berkeley. 

One-story  stool,  concrete  and  brick 

machine  shop. 


ALTERATIONS 

(1088)  NO.  2514  MAGNOLIA,  Oakland. 

Alterations. 
Owner— G.  W.  Gustavson,  Premises. 
Architect — None. 

Contractor— C.  V.  Delen,  1938  Adeline. 
Oakland. 

COST.  $400 


DWELLING 

(1083)  W  HAVENSCOURT  BLVD. 
150  N  Arthur,  Oakland.  One-story 
4-room  dwelling. 

Owner— J.  H.  Newton,  621  Oak,  Okd. 
Architect— None. 

Contractor— Geo.  D.  Stratton.  1345  E- 
24th,  Oakland. 

COST,  $2590 

ALTERATIONS 

(1084)  NO.  513  TWENTY-EIGHTH, 
Oakland.    Alterations  and  additions. 

Owner— Dr.  R.  W.  Meek,  Premises. 
Architect— None. 

Contractor— H.    M.    Barnett.    859    Isa- 
bella. Oakland. 

COST,   $1700 


DWELLINGS 

(10S9)     NOS.   1402-4-6-8  FIFTH,  Ber- 
keley. Four  one-story  4-room  dwlgs. 
Owner— John  Weisbrod,  Blake  Block. 

Oakland. 
Architect — None. 

Contractor— Jas.  D.  Horton,  15th  and 
Jackson,  Oakland. 

COST,  $1200  each 


GARAGE 

(1090)     NO.  1500  EUCLID  A'VE.,  Ber- 
keley.   Garage. 
Owner — J.  Gallagher,  Premises. 
Architect — None. 

Contractor— Walter      Sorensen.     3219 
Ellis,   Berkeley. 

COST,  $400 


ALTERATIONS 

(1091)     NO.  1714  PARFJJR,  Berkeley. 

Alterations. 
Owner— A.   C.     Silvia,   4316     Virginia, 

Berkeley. 
Architect — None. 
Dav's  work.  COST,  $400 


DWELLING 

(10.92)   NO,  1525  LINCOLN  AVE..  Ala- 
meda.    One-story  4-room  dwelling. 
Owner— 0.   J.   Bofgwardt,  1527%   Lin- 
coln Ave..  Alameda. 
Architect — None. 
Day's  work.  COST.  $2000 


ADDITION 

(1093)     NO.  1549  ST.  CHARLES.  Ala- 
meda.    Addition. 
Owner— L.  L.  Baker. 
Architect — 'Noiie. 
Contractor— E.   A.    Randlett. 

COST,  $833 


ALTERATIONS 

(1085)   NW  ELEVENTH  AND  WASH- 

ington,  Oakland.  Alterations. 
Owner— D.  Schneider,  Premises. 
Architect— None. 


ALTERATIONS 

(1094)     NO.   1836  BAQLE  AVE.,  Ala- 
meda.    Alterations. 
Owner— Mrs.    Rutherford,    1832   Eagle 

Ave.,  Alameda. 
Architect— None. 

Contractor— H.  J.  Sircy,  1718  Lincoln 
Ave..  Alameda. 

COST.  $800 


PUMPHOUSE 

(1095)  NO.  2255  PACIFIC  AVE.,  Ala- 
meda.   Tank  frame  and  pumphouse. 

Owner^P.   Vallerga,  Premises. 
Architect — None. 

Contractor — John     Perona,     570     7th. 
Oakland.  COST.  |750 

FRAME  FOUNDRY 

(1096)  N  CLE.ME^T  150  E  Oak  50x 
1*5,  Alameda.  All  work  for  one- 
story  frame  foundry. 

Owner — K.  A.  and  Florence  Van  Niel, 
2243  Buena  Vista  Ave.,  Alameda. 

Architect — None. 

Contractor— G.  A.  Scott,  685  23rd,  Okd. 

Filed  June  5,  '19.    Dated  June  4,  '19. 

Frame  up  M^ 

Enclosed    %^ 

Completed    ^/i 

Usual  35  days Vi 

TOTAL  COST,  ?4300 

Bond,  none.     Limit,  45  days.     Forfeit, 

none.    Plans  and  specifications  filed. 

niAME  DWELLING 

(1097)  S  DAYTON  AVE  199  from  W 
line  Grand  W  98x175,  Alameda.  All 
work  for  two-stoiy  and  basement 
frame  dwelling. 

Owner — Helen  E.   Davis,  1717  Daj-ton 

Ave..  Alameda. 
Architect — Hamilton     Murdock.     1436 

Benton,  Alameda. 
Contractor — Chas.   Burton,   4105  Opal, 

Alameda. 
Filed  June  4,  "19.    Dated  June  4,  '19. 

Frame  up  % 

Plastered    , ^ 

Completed  and  accepted ^A 

Usual  35  days % 

TOTAL  COST,  $3804 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

DWELLING 

(1098)  S  LERIDA  AVE  44  W  Rosal 
Ave.,  Oakland.  Two-story  10-room 
dwelling. 

Owner — J.     Coward,    6087    Claremont 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,  16000 


si^sK  oNiaaawioNa  onv  omcnina 

Connattor — Charles  J.  Friberg,  Prem. 
(XIST,  $1000 


D^\'BLLINGS 

(1099)     W  JA.MES  AVE  140  and  175  S 

Clifton,  Oakland.     Two  one-story  5- 

room  dwellings. 
Owner — E.    Campomenosi,    5238    Law- 
ton   Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,  $2950  each 


D^\'ELLING 

(1100)     S  WALLA  VISTA  200  E  Lake 

Shore.  Oakland.     Two-story  7-room 

dwelling. 
Owner-.-W.  J.  Baker,  546  30th,  Okd. 
Architect — None. 
Days  work.  COST,  $5000 


ALTERATIONS 

(1101 )     NW  SIXTEENTH  AND  CLAY, 

Oakland.     AVter  stores. 
Owner — F.    H.    Proctor,    Union    Bank 

Bldg.,  Oakland. 
Architect — M.     I.  Diggs,  Union     Bank 

B'dg.,  Oakland. 
Contr.ictor — M.  I.  Diggs,  Uaion     Bank 

Bldg..  Oakland. 

(X>ST.  $5000 


ADDITION 

(1102)     NO.     .3176     FORTY-EIGHTH 

Ave.,  Oakland.     Addition. 
Owner — -Ananda  C.  Friberg.  Premises. 
4.rchltect — None. 


ELECTRIC  SIGN 

ni03)     S   ELE\T:ntH   lOO   W  Wash- 
ington. Oakland.     Electric  sign. 
Owner — ^Whitthorne  &  Swan,  Prem. 
Architect — None. 

Contractor — Novelty     Elec.  Sign     Co.. 
165  Eddy,  San  Francisco. 

(X)ST,  $500 


GREEN  HOUSE 

(1104)     NO.  2906  ELLSWORTH.  Ber- 
keley.    Green  house. 
Owner — W.   H.   Wollers.   Premises. 
Architect — None. 
Day's   work.  COST.   f.oOO 


GARAGE 

(1105)     E  HARRISON   100   N  E-14th. 
Oakland.    One-story  reinforced  con- 
crete garage. 
Owner — Oakland     Garage     Co.,     1425 

Alice.  Oakland. 
Architect — Chas,    W.    McCall,   Central 

Bank  Bldg.,  Oakland. 
Da>-'s   work.  COST.   $12,850 


DWEILLING 

(1106)  W  LAWTON  AVE  200  S  Forest 

Oakland.     One-story  5-room   dwlg. 
0\rner — C.  J.  Pfrang.  5487  Claremont 

Ave..  Oakland. 
Architect — None. 
Day's  work.  COST,  ,'3500 


D^  EL  LING 

(1107)     E  OHESTNTTT  60     and  30     N 
16tb,  Oakland.     Two  one-story  five- 
room  dwelling. 
Owner— Mary   A.   Horswill,   1094   16th. 

Oakland.  ' 

.Architect — None. 

Contractor— M.  J.  Horswill,  1094  16th, 
Oakland. 

COST,  $1700  each 


DWEILLING 

(1108)     Ni:   SIXTEENTH   &  CHEST- 
nut.   Oakland.     One-story  five-room 
dwelling. 
Owner— .Mary  A.   Horswill.  1094   16th, 

Oakland. 
Architect — None. 

Contractor— M.  J.  Horr,will.  1094  16th, 
Oakland. 

COST,  $1700 


nWKl.USG 

(1109)     E     TWENTY-EIGHTH     AVE 
4.58  S  Foothill  Blvd..  Oakland.    One- 
story  5-room  dwelling. 
Owner— Mrs,  Sarah  Sinclair.  1747  28th 

Ave..  Oakland. 
Contractor— R.  Lee  Hart.  2653  Orange 
Ave..  Oakland. 

COST,  %ZWi 


ADDITION 

(1110)  W  EIGHTH  AVE  45  S  E- 
10th.  Oakland.  Two-story  addition 
to  cabinet  shop. 

Owner— S.  Kulchar  &  Co.,  Premises. 

Architect — None. 

Day's  work.  COST.  $1500 

ALTERA -nO.N'S 

(1111)  S  LAKE  100  W  Madison.  Oak- 
land.    Alterations. 

Owner— I.  Meyer.  1530  1st  Ave..  Okd. 

Architect — None. 

Day's  work.  COST.  $1000 
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Owner— -Mrs.  Ekiith  Sternberg,  Prem. 

Architect — 'None. 

Contractor— W.  B.  Bell,  Harwards. 

COST,  $500 


ADDITION 

( 1113)     NO.  4179  MANILA  AVE..  Oak- 
land.   Addition. 
Owner — A.  D.  Bond,  Premises. 
Architect — ^None. 

Contractor— I.     W.  Button,  347     63rd, 
Oakland. 

CX>ST,  $450 


ADDITION 

(1114)     DWIGHT    WAY      &   MILVIA, 
Berkeley.     Second  story  addition  to 
hospital. 
Ow-ner — Dr.   L.  F.   Herrick,   542  Lake 

Store  Blvd.,  Berkeley. 
Architect — .None. 

Contractor— Alfred      Peterson,      3918 
Linwood  Ave.,  Oakland. 

COST,  $4500 


ALTERATIONS 

(1115)     NO.  2226  OHAPEL,  Berkeley. 

Alter  and  repair  apartments. 
Owner — Wm.  M.  Herrod,  Premises. 
Architect — ^None. 

Contractor — M  a  s  o  n  -McDuffie        Co., 

Shattuck  Ave.  and  Addison,  Bkly. 

COST,  $2000 


ADDITION 

(1116)     NO.     1533   ARCH,     Berkeley. 

Addition. 
Owner — Howard  Kirk,  Premises. 
A  rchitect — None. 

Contractor — h.  J.  Barker,  1501  Henry, 
Berkeley.  COST,  $600 


DWELLING 

(1117)     NO.    1210    DE)LAWARE,    Ber- 
keley.   One-story  l-room  dwelling. 
Owner — Pedersen,  Premises.   ' 
Architect — None. 

Contractor — H.     C.     Andersen,     1403 
Santa  Fe  Ave.,  Berkeley. 

COST,  $400 


REPAIRS 

(1118)     NO.  2617  DURANT  AVE,  Ber. 

keley.     Fire  repairs. 
Owner— John    French,    2940    Russell, 

Berkeley. 
Architect — None. 

Contractor— H.  C    Kidder,  2075  Addi- 
son. BerVeIe> 

COST.  $400 


AI>TERATIONS 
(1112)     NO.    1026    TENTH. 
Alterations, 


WAL'r.HOU&E 

(1119)  BLOCK  BOUNDED  BY  HEP- 
burn.  Martin%z.  Ward  streets  and 
right-of-way  of  S.  P.  Railway,  San 
Leandro.  All  work  except  cement, 
roofing,  electric  wiring,  painting  of 
sign,  hot  coating  fire  wall  for  one- 
story  concrete,  brick  and  frame 
warehouse. 

Owner — California  Packing  Corp.,  101 
California,  San  Francisco. 

Engineer- Philip  L.  Bush,  101  Califor- 
nia   San  Francisco. 

Contractor— G.  Trevia,  400  Bay,  S.  F. 

Filed  June  7,  '19.     Eteted  June  4.  '19. 

Hair  brick  work  truss  high $2000 

Balance  brick  work  truss  high  20O0 

Half  trusses  up 2000 

Balance   trusses  up _ 2000 

Roof  framing  completed 2000 

Roof  completed  2000 

Brick  work  compietedi _ 2000 

Half  floor  laid. _ 2000 

Balance   floor   laid 2000 

Completed  and  accepted 74S0 
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86  days  after. 8515 

TOTAL  COST.  $33,965 
Bond,  $16,982.50.  Surety,  London, 
Lancashire  Indemnity  Co.  Limit,  50 
days  from!  June  4.  Forfeit,  $50.  Plans 
and  specifications  filed. 


C03IPLETI0X  NOTICES. 


Alameda  County. 


May  24,  1919— W  HAVEN  325  N 
Park  Ave  N  100.42  W  250  S  87.83 
E  250,  Emeryville.  P  A  Belser  vs 
Wallace  Clark  and  T  H  Hancock 


May  24,  1919— S  VILLA  or  55th  730 
W  San  Pablo  Ave  S  108.10  E  50  N 
109  W  50,  Okd.  Sunset  Lumber 
Co  vs  R  N  Gibson $254.15 

May  24,  1919— S  VILLA  or  55th  780 
W  San  Pablo  Ave  S  107.60  B  50  N 
108.10  W  50,  Emerj-ville.  Sunset 
Lumber  Co  vs  R  N  Gibson $243.85 

May  24,  1919— LOT  14  Map  Collins 
Sbdvn  Lot  3  also  Resbdvn  Ptn 
Plot  6,  also  Ptn  Coggeshall  Tract, 
E)meryville.  Al  M  Fearey  vs  C 
M  Dean  &  Jennie  S  G  iShaw..$132.50 

May  26,  1919— N  FORTY-THIRD  40 
E  Essex  E  40xN  100,  Okd.  Pacific 
Mfg  Co  vs  C  M  Dean  and  Jennie  S 
G    Shaw $294.45 

May  24,  1919— LOT  6  BLK  "H" 
Amended  Map  Kenwood  Park, 
Oakland.  John  Lindquist  to  whom 
it  may  concern May  24,  1919 

May  26,  1919— LOT  27,  except  W  4 
feet,    Map    McMillan    Tract,    Okd. 

Joseph  Simon  to  H  C  Pfrang 

May   19,   1919 

May  28,  1919— SW  E-EIGHTH  80 
SE  6th  Ave  SE  35xSW  110,  Okd. 
Nels  Olano  Jacobsen  to  C  Texdahl 
May  26,   1919 

May  31,  1919— LOT  27  BLK  59  Kel- 
lerbergers  Tract  Map  City  of 
Oakland.  J  B  Castellotti  vs  Wm 
Baer    $40 

May  31  1919— m\'  E-FOURTEENTH 
and  100th  Ave  being  Lots  1  and  2 
Map  Ludovina  Ivy  Tct  1903,  Okd. 
J  A  Freitas  vs  Ada  Simpson  and 
H  R  Gail $367.50 

June  4,  1919— LOT  1  BLK  6  4th  Ave 
Heights  Tract,  Oakland.  Wallace 
Morison  to  whom  it  mav  concern 
May  26,  1919 

June  5,  1919— SW  PERALTA  AVE  & 
Montana  W  127.42  S  37  2-3  E  120 
NE  40.25,  Okd.  E  R  Williams  to 
whom  it  may  concern. .May  27,  1919 

4^ ; 

TIENS  FILED. 

Alameda  Connty. 

Recorded  Amount 

June  5.  1919— W  FRANKLIN  100.6  N 
15  N  lOOxW  150,  Okd.  Standard 
Flectrical  Constr  Co  vs  Pacific 
Telephone  &  Telegraph  Co  and 
George  A  Sittman $708.32 

June  5,  1919— W  FRANKLIN  100.6  N 
loth  N  lOOxW  150,  Okd.  George 
W  Ferrier  vs  Pacific  Telephone  & 
Telegraph  Co  and  Geo  A  Sittman 
$148.92 

June  5,  1919— LOTS  39.  41,  42,  43,  45, 
46.  47,  48.  55,  Havenscourt  Sbdvn, 
Okd.  R  William  vs  A  R  Pedder 
and  A  J  Treat $360 

June  5,  1919— LOTS  48,  42,  43,  44,  46, 
55,  45.  47  41,  39  Blk  8,  Havens- 
court  Map,  Oakland.  (10  liens)  F 
W  Reed  vs  A  R  Pedder  and  A  J 
Treat $28.70  each 


BUILDING  AND  £H^OINB!E}RINO  NE^B 

June  6,  1919^NO.  1521  FRANMLIN 
Oakland.  Western  Elec  Co  vs 
Pacific  Telegraph  &  Telephone  Co 
and  Geo  A  Sittman $1044.90 

June  6,  1919— W  FRANKLIN  ieO% 
N  15th  N  lOOxW  150,  Okd.  Elec- 
tric Railway  &  Manufacturers 
Supply  Co.  vs.  Pacific  Telephone  & 
Telegraph  Co  and  George  A  Sitt- 
man     $232.4'2 


BUILDING  CONTRACTS. 


Fresno   County. 


DWELLING 

LOTS  40  AND  4)1  BLK  9,  College  Ad- 
dition, Fresno.    Frame  dwelling  and 
garage. 
Owner^D.   W.   De   Vaux,   404   Black- 
stone  St.,  Fresno. 
Architect — None. 

Contractor^M.  C.  R.  Nelsen,  12415  "I" 
St.,  Fresno. 

COST,  $3500 


DWELLING 

NO.  1104  INOELWOOD  AVE.,  Fresno. 

Frame  dwelling  and  garage. 
Owner— 0.   L.   Markley,     1212     N-Van 

Ness'  Ave.,   Fresno. 
Architect — None. 
Contractor— C.  V.  Smith,  1055  "J"  St., 

Fresno.  COST,   $3000 


FRAME  DWELLING 

LOTS  23  AND  24  BLK  1,  Osborn  Tract, 

Fresno.     Frame  dwelling. 
Owner^Chas.      Flood,    704    "C"      St., 

Fresno. 
Architect — ^None. 
Contractor — J.  L.  Beig,  Fresno. 

COST,  $3000 


FRAME  DWELLING 

LOTS  47  AND  48  Sohm  2nd  Addition, 

Fresno.     Frame  dwelling. 
Owner — R.  Hoist,  Fresno. 
Architect — None. 

Contractor — P.  A.  C.  WiMiams,  Fresno. 
CX>ST,  $2100 


Two 


D^\T3LLINGS 

DURLINGAME   PARK,   Fresno. 

dwellings  and  garages. 
Owner — Wm.  Lambert,  1370  San  Pablo 

St.,  Fresno. 
Architect — None. 

Contractoi*— J.  R.  Church,  221  North 
"IT"  St..  Fresno. 

COST,  $2800  each 

DWELLING 

LOTS  127  AND  128  Del  Mar  Tract. 
Fresno.  Frame  dwelling  and  ga- 
rages. 

Owner— C.  L.  Saylor,  3635  Iowa  St., 
Fresno. 

Architect — None. 

Day's  work.  COST,  $2750 


FRAME   DWELLING 

LOT  9   BLK     21.  Alta     Vista     Tract, 

Fresno.     Frame  dwelling. 
Owner — E.  E.  Isenhover,  Fresno. 
Architect — None.  • 

Day's  work.  COST,  $3200 

ADDITION 

NO.    110   CLARK   ST..   Fresno.     Addi- 
tion. 
Owner —J.  J.  Hertwick,  2028  Mariposa 

St..  Fresno. 
Architect — None. 

Contractor— A.   l.i.ithtr,     5®4  "C"     St.. 
Fresno. 

POST,  $1000 


BRICK  STORE 

LOTS    2'!  AND    22    BLK  80,  Fresno. 

One-story  brick  store  'building. 
Owner- EMw.  T.  Foulkes,  Fresno. 
Architect — None. 

Contractor— Trewhitt  -  Shiel'ds        Co.< 
1819  El  iDorado  St.,  Fresno. 

COST,  $12,000 


GOTERNMENT   BIDS    WANTED. 

SUPPLIES  FOR  THE  NAVY  — 
Bureau  of  Supplies  and  Accounts, 
Navy  Department,  W^ashington,  D.  C. 
— Sealed  proposals  are  wanted  under 
schedules  as  indicated  below  for  fur- 
nishing miscellaneous  supplies  for  the 
Navy.  The  date  of  opening  Is  noted 
at  the  end  of  each  paragraph.  Where 
no  date  is  shown  the  time  of  opening 
has  not  been  decided,  but  will  be  in  the 
near  future. 

Schedule  4056,  fora  Mare  Island,  2 
motor  generator  sets,  switchboard  and 
for  the  superintendence  of  erection, 
opening  June  17. 

Schedule  4064,  for  Mare  Island,  1 
motor  driven  squaring  shears,  open- 
ing June  20. 

Schedule  4090,  Mare  Island  and  Pu- 
get  Sound,  bituminous  enamel  and  so- 
lution, opening  June  20. 

Schedule  8046%,  for  Mare  Island,  1 
sanding  machine  and  1  motor-driven 
band  saw,  opening  June  10. 

Schedule  8049%,  for  Mare  Island,  1 
boiler  feed  pump,  1  feed  water  heater 
and  2  tubular  boilers,  opening  June  10 

Schedule  8050%,  for  Mare  Island, 
miscellaneous  stranded  cable,  opening 
June  10. 

Schedule  8051%,  for  Mare  Island,  18 
watthour  meters,  1  switchboard  and 
equipment,  turbo  generators  and  spare 
parts  and  1  voltmeter,  opening  June  10 

For  further  information  address  the 
bureau  of  supplies  and  accounts.  Navy 
Department,  Washington,  D.  C. 


ROAD     WORK     SURFACING     BIDS 

WANTED. 

SEATTLE,  Wash.— Bids  will  be  re- 
ceived by  the  King  County  Commis- 
sioners, Courthouse,  Seattle,  up  to 
June  16th,  10  A.  M.,  for  the  surfacing 
with  concrete  of  the  J.  B.  MacDougall 
road  and'  extension,  a  two-mile  road 
paving  project  beginning  at  the  Des 
Moines  brick  highway  near  Sunnydale 
and  running  west  to  the  end  of  the 
municipal  car  lines  near  Lake  Burien. 
The  estimate  of  County  Engineer  Sam 
Humes  is  $50,000. 


OPENING  DATE  FOR  BIG  GOTERN- 
MENT JOB  POSTPONED. 

CAMP  TRAVIS,  Texas— Word  has 
been  received  fromn  Major  P.  G.  Cham- 
berlain, Constructing  Quartermaster, 
that  the  date  for  opening  bids  for  the 
construction  of  the  997  buildings  on 
the  Mexican  border  has  been  extended 
from  June  2  to  June  7,  1919. 


TERMI5AL  BIDS  WAITED. 

PORTLAND,  Ore— Bids  will  be  re- 
ceived up  to  June  12th.  11  A.  M..  by  the 
Portland  Commission  of  Public  Docks, 
Foot  of  Stark  Street,  Portland,  for  the 
construction  of  a  yier  shed  super- 
Btrncture  with  conveyor  galleries  and 
tow«rs  on  the  one  level  section  of 
Pier  No.  1,  St.  Johns  Municipal  Ter- 
minal, situated  on  the  east  side  of  the 
Willamette  River  in  the  North  St. 
John  district. 
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Further  information  may  be  had  from 
C.  E-  Ryan,  Secretarw  of  the  District. 


SEW  BIDS  WASTED  FOR  CEMEXT. 

LOS  AXGELES,  Cal.— Until  3  P.  M., 
June  31,  new  bids  will  be  received  by 
the  Board  of  Public  Service,  Knicker- 
bocker Bldg.,  for  furnishing  lOOO  bar- 
rels of  cement.  Bids  were  received 
May  23  under  a  previous  call  from 
Spreckeis  Bros.  Commercial  Com- 
pany, California  Portland  Cement  Co., 
Oro  Grande  Lime  &  Stone  Co..  South- 
western Portland  Cement  Co.,  River- 
side Portland  Cement  Co.,  and  Golden 
State  Portland  Cement  Co.  -AJl  of  the 
bids  were  identical,  $3.28  per  bbl.  f.  o. 
b.  Los  Angeles,  with  15c  each  rebate 
for  returned  sacks  and  five  per  cent 
discount  for  cash  in  ten  days.  All  the 
bids  were  rejected. 


LETEE       AXD       TRESTLE       BIDS 
WASTED. 

SfARTINBZ,  Contra  Costa  Co.,  Cal. 
— 'From  plana  and  si>ecifications  pre- 
I>ared  by  County  Engineer  R.  R.  Ar- 
nold, bids  will  be  received  by  the 
County  Supervisors  up  to  June  16th, 
10  A.  M.,  for  the  grading  and  building 
of  a  levee  and  trestle  bridge  located 
in  Section  14  near  the  station  of  War- 
ner on  the  A.  T.  &  S.  F.  Ry.  In  the 
eastern  part  of  Contra  Costa  County, 
for  the  building  of  2300  lineal  feet  of 
levee  and  about  120  feet  of  trestld 
bridge. 


BIDS     WASTED   FOR     COSSTKUC- 
TIOS  OF  HOSPIT.VL. 

RIVERSIDE,  Riverside  Co.,  Cal.— 
Until  12.  noon,  June  14,  bids  will  be  re- 
ceived by  the  directors  of  the  River- 
side Hospital  Association  at  the  Citi- 
zens National  Bank  for  the  erection  of 
the  Florence  Barton  nurses'  home  in 
accordance  with  plans  and  specifica- 
tions which  may  be  obtained  from  G. 
Stanley  Wilson,  Virginia  Block,  on  de- 
posit of  $10.  Bids  will  be  taken  sep- 
arately on  the  general  contract  and 
plumbing  and  metal  work.  R.  B. 
Hampson,  Secretary. 


BIDS    WASTED  FOR    FUKSISHISG 
TR.4SSF0R3OEB. 

WILLOWS,  Glenn  Co.,  Cal.— Bi(te 
will  be  received  by  the  Provident  Ir- 
rigation District,  Willows,  up  to  June 
24th,  (no  specified  hour),  for  furnish- 
ing and  delivering  one  transformer 
having  a  capacity  of  67  kva.  oil  Insu- 
lated, self  cooled,  out-door  type,  single 
phase,  60,000  volt  Y  primary,  1100-2200 
volt  Delta  secondary,  the  temperature 
rise  not  to  exceed  55  degrees  Centi- 
grade, based  on  rated  frequency  and 
kva.  and  ambient  temperature  of  40 
degrees  Centigrade. 

Full  specifications  shall  be  furnish- 
ed with  bid  together  with  guaranteed 
efiBciency  and  percentage  regulation  at 
unity  power  factor. 

The  high  voltage  winding  Is  to  have 
two  approximately  five  per  cent  re- 
duced capacity  taps. 


COSCRETE  BRIDOE  BIDS  W.ASTED 

REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — FYom  plans  prepared  by  County 
Engineer  George  A.  Kneass  bids  will 
be  received  by  the  County  Supervis- 
ors up  to  July  7th  for  the  construc- 
tion of  a  new  concrete  bridge  across 
San  Francisquito  creek  near  the  old 
John  Monohan  place  in  the  Third 
township  back  of  Menlo  Park. 


RELSFORCED    COSCRETE    BRIDGE 
BIDS  WASTED. 

SAN  RAFAEL,  Marin  Co.,  Cal.— 
Bids  will  be  received  by  the  County 
Supervisors,  Rob  E.  Graham,  County 
Clerk,  up  to  June  19th,  10  A.  M.,  for 
the  construction  of  a  reinforced  con- 
crete bridge  on  the  State  Highway 
leading  from  Petaluma  to  San  Rafael 
at  Station  €29x70  of  the  State  High- 
way Survey. 


For  the  construction  of  a  reinforc- 
ed concrete  bridge  on  the  State  High- 
way leading  from  Petaluma  to  San 
Rafael  at  Station  776x90  of  the  State 
Highway  Survey.  •        

For  the  construction  of  a  reinforced 
concreite  bridge  on  the  State  Highway 
leading  from  Petaluma  to  San  Rafael 
at  SUtion  786x20  of  the  State  High- 
way Survey. 

E.  L.  Richardson,  County  Engineer. 


STREET  WORK  BIDS  W.4STED. 

BEaiKELEY,  Alameda  Co.,  Cal. — 
Bids  will  be  received  by  the  City 
Council.  A.  G.  Briggs.  City  Clerk,  up 
to  June  13th,  10  A.  M.,  for  sacrifjing, 
screening,  oil  patching  and  surface 
oiling  and  screening  certain  streets  in 
the  City  of  Berkeley,  in  accordance 
with  specifications  adopted  by  Reso- 
lution No.  8328-N.  S. 


IS 

approximately  6,000  cubic  yards  of 
gravel  and  approximately  9,000  cubic 
yards  of  rock  and  screenings  to  be 
used  for  street  purposes.  Deliveries 
to  be  made  commencing  July  1,  1919. 

Copies  of  the  specifications  con- 
taining all  requirements  can  be  had 
at  the  office  of  the  City  Clerk. 


BOCK  ASD  GR.4TEL  BIDS  WASTED 

BERKELETi'.  Alameda  Co..  Cal.— 
Bids  will  be  received  by  the  City 
Council.  A.  G.  Briggs.  City  Clerk,  up 
to  June  13th.  10  A.  M.,  for  furnishing 


BRIIKiE      ASD      BRIDGE      REPAIR 
BIDS  WASTED. 

FRESNO,  Fresno  Co.,  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors, D.  M.  Barnwell,  County  Clerk, 
up  to  June  20th,  2  P.  M.,  for  the  fol- 
lowing work: 

For  the  repairing  of  Fresno  Coun- 
ty's half  of  that  certain  bridge  known 
as  the  Hemdon  Bridge,  located  on  the 
State  Highway  near  the  town  of 
Hemdon  across  the  San  Joaquin 
River. 

For  the  reconstruction  of  that  cer- 
tain bridge  known  as  Cerini's  Bridge, 
located  approximately  2  miles  west  of 
the  town  of  ^^anare. 

For  the  paving  of  FVesno  County's 
half  of  that  certain  bridge  known  as 
the  Herndon  Bridge,  located  on  the 
State  Highway  near  the  town  of 
Hemdon  acros  sthe  San  Joaquin 
River.  Plans  and  further  information 
may  be  had  from  the  County  Clerk  at 
Fresno. 


BRIDGE    BIDS    WASTED. 

FRESNO,  Fresno  Co.,  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors up  to  June  20th  for  the  con- 
struction of  the  Cerini  bridge,  5  miles 
northwest  of  Riverdale.  The  present 
bridge  is  unsafe  for  traffic.  A  new 
bridge  92x18  feet  in  size  will  be  built. 


BRIDGE   BIDS   WASTED. 

AUBURN,  Placer  Co.,  Cal.— Bids 
been  ordered  received  by  the  County 
Supervisors  for  the  construction  of  a 
wooden  bridge  to  span  Dry  Creek  at 
the  foot  of  Douglass  street,  just  out- 
side the  city  limits.  Plans  may  be  had 
from  the  County  Clerk  at  Auburn. 


STRfcET  WORK  BIDS  WASTED. 

OAKLAND,  Cal.- Bids  will  be  re- 
ceived by  the  City  Council,  L.  W.  Cum- 
mings.  City  Clerk,  up  to  12  M.,  June 
19th,  for  the  following  work: 

That  54th  avenue,  from  the  NE  line 
of  East  14th  street  to  the  SW  line  of 
the  "Melrose  Heights"  tract  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters,  3  feet  wide,  paved 
with  oil-macadam  and  sidewalked 
with  cement  sidewalks. 

A  concrete  culvert,  reinforced  with 
steel  bars;  a  concrete  end  wall;  a  con- 
crete storm  water  inlet,  corrugated 
iron  and  concrete  culvert  be  con- 
structed. 
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CEMEJTT   DETAINING   WALL   BIDS 
WANTED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— Bids  will  be  received  by  the  Town 
Trustees,  C.  E.  Daley,  Town  Clerk,  up 
to  June  16th,  8  P.  M.,  for  the  con- 
struction of  a  cement  retaining  wall  at 
St.  Catherine's  Cemetery  on  High 
street,  Martinez,  in  accordance  with 
plans  and  s,pecifications  for  doing  said 
work,  which  said  plans  and  specifica- 
tions are  now  on  file  in  the  office  of 
the  Town  Clerk. 


BUILDING  AND  ENGINEERING  NEWS 
on  Governor  avenue  over  San  Frtincis- 
quito  creek  in  Supervisor  District  No. 
5,  to  be  built  jointly  by  the  counties  of 
San  Mateo  and  Santa  Clara.  Henry  A. 
Pfister  is  County  Clwrk. 


BIDS  WANTED  FOR  STATE  HIGH- 
WAT  WORK. 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  515  Forum 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  June  30,  1919,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications  there- 
for, to  which  special  reference  is 
made,  portions  of  Stafte  highway  a.d 
follows: 

Humboldt  County,  between  .Fresh- 
water Lagoon  and  Orick  (I-Hum-l-J). 
about  2.8  miles  in  length  to  be  graded. 

Del  Norte  County,  between  Last 
Chance  Slide  and  Cushion  Creek  (I- 
D.N-l-B),  about  7.7  miles  in  length 
to  be  graded. 

Plans  may  be  seen  and  forms  of 
proposals,  bonds,  contracts  and  speci- 
fications may  be  obtained  at  the  said 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San,  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  "Willits,  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  Luis 
Obispo,  Fresno,  and  Los  Angeles. 

AUSTIN  B.   FLETCHER, 
Highway  Engineer. 


PREPARING    PLANS    FOR    HUM- 
BOLDT COUNTY  BRIDGE, 

SAN  FRANCISCO.— Engineer  H.  J. 
Brunnier,  Sharon  Bldg.,  San  Francis- 
co, is  preparing  structural  plans  for 
a  concrete  arch  bridge  to  be  erectea 
over  the  Little  Van  Dusen  Creek  near 
Dismores  in  Hurnboldt  County.  A.  J. 
Logan  is  the  County  Surveyor.  Cost, 
$25,000. 


BRIDGE   BIDS   WANTED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.- 
The  County  Supervisors  have  ordered 
bids  received  up  to  July  7th,  11  A.  M., 
for  the  construction  of  the  following 
bridges: 

Concrete  bridge  on  Alamitos  road 
over  Alamitos  creek.  Supervisor  Dis- 
trict No.  4.  Concrete  bridge  on  Met- 
calf  road  over  Metcalf  creek.  Super- 
visor District  No.  1.     Concrete  bridge 


BIDS    WANTED    FOR    HIGHWAY 
WORK. 

MERCED,  Merced  Co.,  Cal.— Unitl 
June  17,  bids  will  be  deceived  by  the 
County  Supei-visors  for  the  construc- 
tion of  the  Hilmar-Irwin-Stevinson 
road,  6  miles,  and  the  Merced-Snell- 
ing-Merced  Falls  road,  7  miles. 


HOSPITAL      FURNISHINGS      BIDS 
WANTED. 

WOODLAND,  Yolo  Co.,  Cal.— Bids 
will)  be  received  at  the  office  of  the 
Building  Committee  in  the  Super- 
Visors  Room  in  the  Sacramento  Coun- 
.  ty  Court  House  Building,  Sacramento, 
for  furnishing  and  installing  of  the 
furniture,  bedding  and  other  appur- 
tenances in  the  units  of  a  Tubercu- 
losis Hospital  situated  on  a  site  about 
one-quarter  mile  SW  of  Weimar  Sta- 
tion, in  the  County  of  Placer. 

PMrther  information  may  be  had 
from  the  Building  Committee  at  Sac- 
ramento or  from  County  Clerk  H.  R. 
Saunders  of  Yolo  County. 

ROAD  WORK  BIDS  WANTED. 

SAN  RAFAEL,  Marin  Co.,  Cal.— Bids 
are  being  received  by  the  City  Coun- 
cil for  the  improvement  of  the  Puerto 
Suello  grade  within  tht  city  limits. 
The  work  consists  of  a  twenty^oot 
road,  and  cuts  down  the  grade  from 
10%  to  7%  per  cent.  The  estimated 
cost  is  '$4750. 


SCHOOL  BONDS. 


SANTA  ANA,  Orange  Co.,  Cal.— A 
special  election  will  be  held  June  28 
in  the  Harper-Pairview  School  Dis- 
trict to  vote  on  the  issuance  of  $30,000 
bonds  for  a  new  school  building.  The 
trustees  are:  D.  J.  Dodge,  H.  B. 
Woodrough,  Ida  A.  Spaulding,  Henley 
Ellis  and  C.  P.  Van  Duyn. 

YREKA,  Siskiyou  Co.,  Cal.— Bonds 
of  140,000  with  which  to  finance  con- 
struction of  a  new  one-sto.ry  and  base- 
ment brick  grammar  school  building 
were  voted  here  recently. 

Plans  are  being  prepraed  by  Archi- 
tect Henry  C.  Smith,  Humboldt  Bank 
Bldg.,  San  Francisco. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  San  Joaquin  County  Supervisors 
have  sold  the  $12,750  bond  issue  of  the 
Calla  School  District.  Proceeds  of  the 
sale  will  finance  construction  of  a  new 
school  building. 

HEMET.  Riverside  Co.,  Cal.— The 
Hemet  Union  High  School  District 
will  vote  on  June  14  on  issuance  of 


$70,000  bonds  for  an  Intermediate  high 
school  building.  The  trustees  are:  H. 
H.  Spaulding,  Chas.  W.  Howard,  E.  C. 
Eggen,  R.  A.  Whitney  and  C.  E.  Good- 
hue. (   . 

ARCADIA,  Los  Angeles  Co.,  Cal.— 
A  special  election  will  be  held  June 
20  to  vote  on  the  issuance  of  $50,000 
bonds  for  erection  of  a  new  school 
building.  The  trustees  are:  Fred  W. 
Treen,  A.  E.  Morris  and  Charles  W. 
Stewart. 

CALISTOGA,  Napa  Co.,  Cal.— Tlie 
proposal  to  issue  $60,000  in  bonds  for 
a  new  high  school  building  in  the 
Calistoga  District  was  defeated  by  a 
small  majority  at  an  election  held 
here.  The  proposition  carried  in  this 
city,  but  failed  to  get  the  two-thirds 
majority  because  of  the  vote  in  rural 
districts. 

Proponents  of  the  issue  are  plan- 
ning to  submit  it  to  the  people 
again  this  Summer. 

HILLSBOROUGH,  San  Mateo  Co., 
Cal. — ^The  election  held  recently  to 
vote  bonds  of  $15,000  to  finance  con- 
struction of  additions  to  the  Hills- 
borough school  building  carried. 
Only  one  vote  was  cast  against  the 
issue. 

HOLLISTER,  San  Benito  Co.,  Cal. 
— ^An  election  to  vote  bonds  of  $140,- 
000  with  which  to  erect  a  new  gram- 
mar school  Tjuilding  will  be  called 
shortly. 

Plans  are  being  prepared  by  Archi- 
tetc  W.  H.  Weeks,  75  Post  Street,  San 
Francisco. 

SACRAMENTO,  Cal.— The  Count> 
Supervisors  have  sold  the  $20,000  bond 
issue  of  the  North  Sacramento  School 
District.  The  proceeds  of  the  sale  will 
finance  school  additions. 


ROAD  BONDS. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  County  Supervisors  have  pass- 
ed a  resolution  calling  a  bond  election 
to  vote  $2,600,000  with  which  to 
finance  the  completion  of  the  county 
•highway  system. 

SAN  RA!PAEL,  Marin  Co.,  Cal.— The 
proposition  of  calling  an  election  to 
vote  bonds  of  $1,000,000  with  which  to 
finance  construction  of  a  county 
highway  system  is  meeting  with 
success.  Government  engineers  are 
assisting  the  Supervisors  in  working 
out  details  for  the  proposed  system. 


IRRIGATION   BONDS. 

EL  CENTRO.  Imperial  Co.,  Cal.— 
Directors  of  the  Imperial  Irrigation 
District  have  decided  to  call  a  special 
election  for  July  1  to  vote  on  the 
issuance  of  $2,500,000  bonds,  of  which 
$800,000  will  be  used  to  retire  out- 
standing warrants  and  the  remaind'er 
for  upkeep  of  canals    and  works     in 


Mexico,  for  work  at  the  river  and  tor 
flood  protection. 


SCHOOL  BOXDS  SOLD. 

SALINAS,  Monterey  Co.,  Cal.— The 
County  Supervisors  have  sold  the 
$20,000  bond  issue  of  the  Greenfield 
School  District.  The  proceeds  of  the 
sale  will  finance  the  construction  of 
a  one-story  frame  and  plaster  school. 
Plans  are  being  prepared  by  Douglas 
&  Spangler  of  King  City. 


>APA  ROAD  BOXDS  CARET. 

NAPA,  Napa  Co.,  Cal.— Bonds  of 
J500,0OO  with  which  to  construct  a 
concrete  highway  from  Napa  to  Cal- 
istoga  have  been  voted.  The  issue 
carried  by  a  vote  of  8  to  1. 


ROAD  BIDS  OPEXED. 

PORTLAND,  Ore.— Bids  received  by 
the  Multnomah  County  Commissioners 
for  the  improvement  of  Derby  street 
for  a  distance  of  about  9,500  lineal  feet 
and  which  entails  the  excavation  of 
about  324,603  cubic  yards  shows  Baker 
Bros.,  Board  of  Trade  Bldg.,  Portland, 
low  bidders  and  they  will  probably  be 
awarded  the  coitract.  The  bid  was 
1106,098.63. 


BONDS. 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
The  Long  Beach  City  Commissioners 
have  adopted  a  resolution  of  intention 
to  call  an  election  to  vote  $1,000,000 
bonds  for  purchasing  site  360x416  feet 
in  size,  and  erecting  a  combined  audi- 
torium and  community  building  for 
civic  bodies  west  of  the  old  city  hall; 
$300,000  bonds  for  erecting  a  city  hall 
on  the  site  at  the  present  municipal 
building,  and  $200,000  for  acquiring 
and  improving  parks.  The  commis- 
sioners also  instructed  the  City  At- 
torney to  prepare  a  resolution  of  in- 
tention to  call  an  election  to  vote 
$200,000  bonds  for  a  "Victory  Park" 
on  the  ocean  front  near  the  present 
auditorium.  This  improvement  will 
perhaps  be  in  the  form  of  a  reinforced 
concrete  bandstand  and  open  air 
theatre.  Eugene  E.  Tincher,  public 
affairs  commissioner,  is  taking  a  lead- 
ing part  in  the  program. 


HIGH>VAT  BONDS. 

SANTA  ROSA,  Sonoma  Co.,  Cal.—. 
Bids  received  by  the  County  Super, 
visors  for  the  purchase  of  the  $1,600,- 
000  county  highway  bonds  have  been 
rejected  by  the  Supervisors.  A  San 
Francisco  firm  offered  a  premiimi  of 
$41,212  for  the  bonds. 


ROAD  BONDS. 

NAilPA,  Ida.— The  Nampa  Highway 
District  has  voted  bonds  of  $500,000 
with  which  to  finance  construction  of 
roads  throughout  the  district. 


BUILDING  AND  ENGLNEERING  NEVfS 

PAVDfG  BONDS. 

NATIONAL  CITY,  San  Diego  Co., 
Cal. — National  City  w^ill  vote  on  the 
issuance  of  $150,000  bonds  to  pave  an 
18-ft.  strip  on  a  number  of  the  im- 
portant streets,  aggregating  about  7 
or  8  miles.  This  is  only  one-third  the 
width  of  the  roadways  and  property 
owners  may  improve  the  remainder  of 
the  street  at  their  own  expense. 


HIGHWAY  BONDS. 

RICHilOND,  Contra  Ccsta  Co.,  Cal. 
— The  County  Supervisors  have  set 
July  22nd  as  the  date  to  vote  bonds  of 
$2,600,000  with  which  to  complete  the 
Contra  Costa  Highway  System. 


HIGH  .SCHOOL  PL.iNNED. 

ChiCO,  Butte  Co.,  Cal.— Calling  for 
the  construction  of  a  new  high  school 
building,  a  resolution  was  adopted  at 
a  meeting  of  over  200  residents  held  in 
the  high  school   auditorium  recently. 

A  high  school  building  suitably 
situated  and  centrally  located  pro- 
vided by  funds  from  a  bond  issue  suf- 
ficiently large  to  erect  a  building  to 
meet  the  growing  needs  of  Chico 
should  be  built. 


MINICIPAL    SWTJDONG    POOL 
PLANNED. 

COLUSA,  Colusa  Co.,  Cal.— The  City 
Trustees  have  decided  to  construct  a 
municipal  swimming  pool  at  a  cost  of 
$20,000.  According  to  City  Attorney 
Thomas  Rutledge  it  has  no:  been  de- 
cided whether  the  funds  will  be  raised 
by  bond  issue  or  direct  tax. 


BIDS     UNDER     ADTISEMENT     FOR 
FBfiRT. 

WOODLAND,  Yolo  Co.,  Cal.— The 
Yolo  County  Supervisors  have  rejected 
all  bids  for  the  construction  of  the 
Clarksburg  Perry,  with  the  exception 
of  that  by  Jenkins  &  Wells,  which  asKs 
for  $11,380  tor  the  job. 

This  bid  was  taken  under  consid- 
eration, as  the  Supervisors  had  not 
planned  to  spend  so  much  money  on 
the  ferry. 


STREET  WORK  PLANNED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
—The  City  Council,  A.  C.  Faris,  City 
Clerk,  has  passed  a  resolution  of  in- 
tention providing  for  the  following 
work: 

That  Twenty-fifth,  Twenty-sixth 
-and  Twenty-eighth  streets,  between 
the  N  and  the  S  boundary  lines  of 
Richmond  Fifth  Addition,  be  graded; 
paved  with  cement  concrete  base,  and 
a  wearing  surface  of  asphalt  and 
broken  rock;  that  curbs,  gutters,  side- 
walks and  wing  walls  of  cement  con- 
crete be  constructed  theareon,  and 
that  curbs  and  g;utters  of  cement  con- 
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Crete  be  reconstructed  on  Twenty- 
fifth  street,  between  the  S  line  of 
Richmond  F^fth  Addition  and  Grant 
avenue. 


STREET  WORK  PLANNED. 

SACRA-MBNTO,  Cal.— The  City 
Commissioners  have  passed  a  resolu- 
tion of  intention  providing  for  the  fol- 
lowing work; 

Improving  the  alley  between  "J" 
and  "K"  Streets,  from  the  east  line  of 
3ftth  Street  to  a  point  359  feet  E  there- 
from, by  constructing  a  vitrified  iron- 
stone pipe  sewer  with  wye  branches 
attached;  concrete  manhole  complete; 
and  placing  1  6-inch  vitrified  iron- 
stone flusher  branch,  and  improving 
the  alley  first  east  of  Thirty-ninth 
Street,  from  the  N  line  of  "K"  St.  to 
a  manhole  to  be  constructed  176  feet 
N  of  the  N  line  of  "K"  Street,  the 
.=>ame  as  above. 


IRRIGATION  PROJECT. 

SACRAMENTO,  Cal.— The  contract 
for  the  Iron  canyon  dam  site  survey 
which  will  determine  the  feasibility 
of  the  Iron  canyon  irrigation  project, 
contemplating  the  Irrigation  of  225,- 
000  acres  of  land  in  the  Sacramento 
valley,  has  been  signed  by  the  State 
and  the  Iron  Canyon  Project  Associa- 
tion and  will  immediately  be  sent  to 
the  government  authorities  for  signa- 
ture. The  survey  will  cost  about 
$130,000. 


PURCHASE    LANT)    FOR    POWER 
PLANT. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
The  Southern  California  Edison  Co. 
has  purchased  tor  $2,000,000  the  30,- 
acres,  sawmills,  flumes  and  plants  at 
Shaver  lake,  property  of  the  Flume  & 
Irrigation  Co.,  for  the  purpose  of  de- 
veloping an  $8,000,000  hydro-electric 
project.  This  project  involves  the  ex- 
pansion of  the  Edison  plant  at  Hunt- 
ington lake  and  the  construction  of  20 
miles  of  railroad  from  Auberry. 


CATHEDRAL  BUILDING  PLANNED. 

RENO,  Nevada. — The  members  of 
the  Nevada  Diocese  of  the  Protestant 
Episcopal  Church  have  announced  a 
cathedral,  costing  approximately  $70,- 
OuO,  is  to  be  erected  in  Reno.  The  site 
of  the  present  edifice  will  be  sold  and 
a  larg  business  block  i  reeled. 

The  site  of  the  cathedral  has  not 
been  definitely  decided  on,  but  sev- 
eral locations  are  under  considera- 
tion. Bishop  Hunting  has  gone  East 
on  matters  connected  with  financing 
construction. 

PAVING  BIDS  OPENED. 

.MARYSYILLE,  Yuba  Co.,  Cal.— The 
Federal  Construction  Co.,  Call  Bldg., 
San   Francisco,  submitted  the   lowest 
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bid  to  the  Board  of  Trustees  for  the 
paving  of  "B"  street  from  Seventh  to 
the  north  levee  of  the  city;  Fifth 
street  from  "B"  to  "D;"  Sixth  street 
from  "A"  to  "C;"  "D"  street  from 
Fifth  to  Ninth,  and  Twelfth  street 
from  '"B"  to  the  Browns  Valley  grade, 
on  its  bid  of  ?83,7r9.29. 

Other  bids  were 

H.  Crummey,  86.080.34;  Clark  & 
Hejiery  Construction  Co.,  $88,351.79; 
Municipal  Improvement  Co.,  $89,291.21 

The  contract  will  be  awarded  to  the 
lowest  bidder.    W.  M.  Meek  is  City  En- 
gineer at  Marysville. 
(27272)      1st   report  Apr.   9;    3rd  May 

STREET     WORK      CONTRACTS 
AWARDED. 

SACRA..:ENfO,  Cal.— The  Clark  & 
Henery  Construction  Co.,  Forum 
BIdg.,  Sacramento,  has  been  awarded 
contracts  by  the  City  Commissioners 
for  the  following  work: 

Improving  the  alley  between  J  and 
K  streets  from  the  E  line  of  Twelfth 
street  to  the  W  line  of  Thirteenth 
street,  by  grading  and  constructing  a 
pavement  consisting  of  an  asphaltic 
macadam  foundation  4  inches  thick 
and  a  bitulithic  wearing  surface  1% 
inches  thick;  1  concrete  catchbasin; 
2  concrete  manholes  and  1  concrete 
catchbasin. 

Improving  the  alley  between  H  and 
I  streets,  from  the  E  line  of  Twelfth 
street  to  the  W  line  of  Thirteenth 
street,  by  grading  and  constructing  a 
pavement  consisting  of  an  asphaltic 
macadam  foundation  4  inches  thick, 
and  a  bitulithic  wearing  surface  1% 
inches  thick;  constructing  1  concrete 
catchbasin;  reconstructing  1  concrete 
manhole. 

CONCRETE   SIDEWALK  CONTRACT 
AWARDED. 

NAPA,  Napa  Co.,  Cal.— The  County 
Supervisors,  Jas.  A.  Daly,  Couuty 
Clerk,  have  awarded  a  contract  to  Bos 
&  O'Brien,  Hearst  Bldg.,  San  Francis- 
co, at  $3,057  for  the  construction  of  a 
concrete  sidewalk  from  the  city  limits 
of  Napa  to  the  lands  of  the  Napa  State 
Hospital.     Other  bidders  were: 

Harry  Thorsen,  St.  Helena... $3,637 

Simon  Lenz,  St.  Helena — 4,461 

Frank  Gaggero,  Napa 4,954 

C.  H.  Gildersleeve,     1152     Eddy 

St.,  S'"  Francisco 3, 6'.' J 

♦ 

3IUMCIPAL        SWIMMING        POOL 
PLANNED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
—The  Moose  Lodge  of  Martinez  is 
back:ng  a  plan  to  finance  the  con- 
struction of  a  $10,000  municipal  swim- 
ming pool.  A  committee  headed  by  R. 
L.  Boyer  has  been  appointed  to  secure 
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estimates   on   the   construction  of  the 
tank  which  it  is  planned  to  construct 
on  the  water  front. 


SALINAS     ^^LANS    MICH     STREET 
WORK. 

SALINAS,  MouLcfey  C«.,  Cal.— The 
City  Council,  M.  R.  Keef,  City  Clerk, 
has  passed  resolutions  of  intention 
providing  for  the  following  work: 

Grading  Cassidy  street  from  Central 
avenue  to  Archer  street  and  construct- 
ing a  waste  rock  street  surface,  to- 
gether with  concrete  curbs  and  gut- 
ters. 

Grading  and  constructing  an  oil 
macadam  roadway  20  feet  wide  with 
earth  shoulders  5  feet  wide  along  the 
center  of  Abbott  street  from  Summer 
street  to  Spring  and  Abbott's  Addition 
to  Salinas  City. 

Grading  and  constructing  an  oil 
macadam  roadway  18  feet  in  width, 
with  earth  shoulders  5  feet  wide  on  a 
portion  of  Market  street. 

Grading  and  constructing  an  oil  ma- 
cadam roadway  20  feet  wide,  with 
earth  shoulders  5  feet  wide  along  the 
Cemetery  Road  from  Abbott  streei  to 
the  NW  end  of  State  Highway  at  the 
city  limits. 

Grading  the  roadway  of  that  portion 
of  Auburn  street  from  Church  street 
to  Cayuga  street,  and  constructing 
thereon  a  waste  rock  street  surface 
together  With  concrete  curbs  and  gut- 
ters. 

Grading  the  roadway  of  Archei 
street  from  Capitol  street  to  the  ter- 
mination of  said  Archer  street  to  the 
E  line  of  Cassidy  street  including  the 
intersection  of  Archer  and  Cassidy 
streets,  and  constructing  thereon  a 
waste  rock  street  surface,  together 
with  concrete  curbs  and  gutter." 

BIDS  OPENED    FOR  STEEL    ROLL. 
ING  DOORS. 

SAN  FRANCISCO.  —  The  State 
Board  of  Harbor  Commissioners  re- 
ceived the  following  bids  June  5th  foi 
furnishing  and  installing  steel  roll- 
ing doors  in  Bulkhead  Wharf  Build- 
ing for  Pier  41: 

Pacific  Building  Material  Co $5,390 

^.ouri  Drawn  Metals  Co 6,065 

V\'aterhouse-WiIcox  Co. 6,300 

C.  Jorgensen  &  Co 6,745 

Bids  were  referred  to  Chief  Engi- 
neer Wh"e  until  Saturday. 


Fire  Engine  Contract  Awarded. 

MERCED,  Merced  Co.,  Cal.— The 
Merced  City  Trustees  have  accepted 
the  bid  of  The.  American  La  France 
Fire  Engine  Co.,  151  New  Montgomery 
St.,  San  Francisco,  for  furnishing  and 
delivering  to  the  City  of  Merced  one 
Type  75  combination  pumping  engine 
and  hose  motor  car  having  a  pumping 
capacity  of  750  gallons  per  minute 
and  hose  carrying  capacity  of  1,000 
feet  of  21^-inch  standard  fire  hose. 
The  bid  was  $11,500. 


SEWER    AND     SIDEWALK     WORK 
PLANNED. 

LOS  GATOS,  Santa  Clara  Co.,  Cal. 
— The  City  Trustees  have  passed  a 
resolution  of  intention  providing  for 
the  construction  of  sidewalks  on  the 
west  side  of  San  Jose  avenue. 

Town  Engineer  J.  M.  Church  Walker 
reported  at  the  last  meeting  of  the 
Trustees  that  Chief  Engineer  Gillespie 
of  the  State  Board  of  Health  has  con- 
demned the  wooden  Cameron  Tank  of 
the  East  Side  sewer.  Engineer  Walker 
was  instructed  to  prepare  plans  and 
specifications   to   remedy  the  detect. 


SEWER  WORK  PLANNED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
—At  the  last  meeting  of  the  Town 
Board  of  Trustees  a  resolution  of  in- 
tention for  a  sewer  on  Escobar  street 
from  Pine  street  to  the  Jones  corner 
was  adopted. 


BIDS  OPENED  FOR  BRIDGE. 

SAN  RAFAEL,  Marin  Co.,  Cal.— Bid« 
were  received  by  the  County  Super- 
visors, Rob.  E.  Graham,  County  Clerk, 
on  June  3rd,  for  the  construction  of  a 
reinforced  concrete  bridge  on  the 
State  Highway  leading  from  Petaluma 
to  San  Rafael,  being  at  Station  377x20 
of  the  State  Highway  Sur\'ey. 

C.  D.  Gildersleeve  submitted  the 
lowest  bid  at  approximately  $4,0_00 
and  will  be  awarded  the  contract. 

PAVING  WORK  PLANNED. 

WOODLAND,  Yolo  Co..  Cal.— City 
Attorney  J.  H.  Laugenour  is  complet- 
ing the  necessary  resolutions  for  the 
paving  of  south  First  Street  from  Main 
to  Marshall  Avenue. 


STREET  WORK   BIDS   I NDER  AD- 
YISEMENT. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — Bids  received  by  the  County  Su- 
pervisors from  Edward  M.  Chad- 
bourne,  503  Market  St..  San  Francisco, 
and  Blianchard  Crocker  &  Howell,  58 
Second  St.,  San  Francisco,  for  sur- 
facing portions  of  Second  and  Third 
Avenues  in  the  San  Mateo  City  Home, 
stead,  Second  Township,  have  been 
taken  under  advisement. 


BIDS     OPENED     FOR     D.AM      AND 
BRIDGE. 

LOS  ANGELES,  Cal.— Burton  &  Dil- 
lon, 620  Security  Bldg.,  Los  Angeles, 
submitted  the  only  regular  bid  at 
$300,385.34  for  the  construction  of  a 
reinforced  concrete  diversion  dam  and 


bridge  on  the  Gila  river  3  miles  east 
of  Scaton  ia  Arizona,  for  the  U.  S. 
Indian  Service,  528  Federal  Bldg., 
Los  Angeles.  Herbert  V.  Clotts,  Su- 
pervising EJngineer.  Cement,  reinforc- 
ing steel,  round  piles  and  grates  and 
machinery  estimated  to  cost  approxi- 
mately $100,000  to  be  furnished  by  the 
government.  The  appropriation  for 
the  work  is  $250,000.  The  Ambursen 
Co.  of  New  York,  submitted  a  proposi- 
tion to  do  the  work  on  a  percentage 
basis  or  lump  sum,  amount  to  be 
fixed  later.  The  work  will  involve 
31,700  cu.  yds.  of  earth  work,  17,740 
cu.  yds.  concrete,  73S',500  lbs.  rein- 
forcing steel,  28,000  ft.  wood  sheet 
piling,  12,400  ft.  round  piling  and  18 
steel  gates  with  operating  machineiY- 


BIDS  OPE>"ED  FOR  BRIIM5E. 

SAX  FRA^K:ISCO.— The  following 
bids  were  received  May  29th  by  the  U. 
S.  Department  of  Agriculture,  Bureau 
of  Public  Roads,  Mills  Bldg.,  San 
Francisco,  for  constructing  the  Haw- 
kins Bar  Bridge  over  the  Trinity 
River  in  Trinity  County: 

Frank  L.  Smith,  Eureka $10,000.00 

Engehart    Paving    &  Constr 

Co.,    Eureka 10,854.00 

Engineer's  Estimate,  $6,425.10. 


ROAD    MACHIXERT    BIDS    UKDER 
ADVISESCEXT. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — The  following  bids  were  receiv- 
ed by  the  City  Trustees  for  furnishing 
and  delivering  a  150-gallon  Asphaltum 
kettle  with  rotary  pump  and  spray 
attached,,  for  the  use  of  the  street  de- 
partment: 

Spears-Wells  Machinery  Co.,  two 
bids,  one  of  $386  for  a  150-gallon  ket- 
tle, and  the  second  of  $300  for  a  65- 
gallon  kettle. 

A.  L.  Young  Machinery  Co.,  150- 
gallon  kettle,  $576. 

The  bids  were  referred  to  Street 
Superintendent  Dearborn  and  City  At- 
torney Dimmitt. 


BRIDOE    CONTRACT    AWARDED. 

SAN  RAFAEL,  Marin  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  C.  C.  Gildersleeve  at  $3,850 
(piling  extra)  for  the  construction  of 
a  bridge  near  Old  Town  at  Novate. 


YOSEMITE     VALLEY    HIGHWAY. 


The  campaign  of  the  Yosemite  Val- 
ley Highway  Association  to  raise  $1,- 
000,000  to  guarantee  the  construction 
of  a  paved,  year-round  highway  from 
Merced  to  El  Portal  has  been  extended 
for  one  week  at  the  request  of  scores 
of  California  cities  and  towns;  it  has 
been  announced  by  State  Chairman 
Rudolph  Spreckels. 
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Instead  of  closing  on  the  night  of 
Saturday,  June  7,  the  drive  will  con- 
tinue  until  Saturday,  June  14,  in  every 
city  and  town  from  Del  Norte  to  San 
Diego. 

Reports  reaching  headquarters 
'rom  all  sections  were  to  the  effect 
that  approximately  halt  of  the  200,- 
000  certificates  issued  have  been  pur- 
chased by  motorists,  raotorcylists  and 
others  interested  in  the  development 
of  California's  resources. 

Unless  the  100,000  unsold  entr>- 
ilips  remaining  are  disposed  of  dur- 
ing the  next  week.  Chairman  Spreck- 
els said  the  construction  of  the  scenic  ' 
boulevard,  opening  Yosemite  to  the 
world  the  year-round,  will  be  delay- 
ed indefinitely  and  perhaps  for  sev- 
eral years.  Work  on  the  70  mile  higU 
way  will  be  undertaken  by  the  State 
within  a  week  after  the  $1,000,000  still 
needed  is  at  hand,  N.  D.  Darlington, 
chairman  of  the  State  Highway  Com- 
mission has  declared. 

"Oalifomia  must  not  fail  in  this 
project,"  said  Chairman  Spreckels. 
"Our  magnificent  highway  system  will 
not  be  complete  until  Yosemite  is 
made  accessible  by  a  year-round 
paved  road  of  low  elevation  and  easy 
grades.  The  entry  certificates  will  be 
redeemed  by  the  government  for  the 
next  10  years  in  lieu  of  the  regular  $5 
toll  for  park  entry.  No  certificate 
costs  more  than  $5  and  all  of  them  are 
transferrable. 

"Hundreds  of  our  returned  fighting 
men  »vlll  be  employed  in  the  construc- 
tion work.  The  building  of  this  high- 
way now  win  go  far  toward  warding 
off  an  unemplo>Tnent  problem  in  Cal- 
ifornia. All  classes  of  business  will 
benefit  from  the  building  of  the  road." 

The  certificates  are  on  sale  by  all 
automobile  and  automobile  accessory 
dealers,  leading  hotels  and  stores,  of- 
fices of  the  automobile  associations. 
Chambers  of  Commerce  and  other 
recognized  institutions. 

Members  of  our  local  exchanges, 
Oakland  and  San  Jose  should  unite  to 
boost  this  project. 
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Southern  Pacific  Company  near  Ar- 
cade. Its  specialty  is  hollow  tile  which 
is  much  in  demand  for  buiWing  pur- 
poses." 


TILE  PLAXT  CHAXGES  HAXDS. 


SACRAJIENTO,  Cal.— The  Sacra- 
mento Union  in  a  recent  issue  says: 

"With  the  acquisition  by  the  Glad- 
ding-McBean  Company  of  the  tile 
plant  of  the  Cannon-Phillips  Co.  oh 
the  Rancho  del  Paso,  it  is  expected 
that  the  local  plant  will  be  much  en- 
larged. 

The  Gladding-McBean  Company  is 
the  largest  tile  building  concern  west 
of  Chicago  and  has  its  plant  at  Lin- 
coln, Placer  county.  The  local  plant 
had  its  inception  several  years  ago 
and   is   located  on   the     line   of     the 


STREET        LMPROVEMEXT        CON- 
TRACT AWARDED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— S.  C.  Rogers,  401  Chanslor  Ave., 
Richmond,  has  been  awarded  a  con- 
tract at  $4,707.90  by  the  City  of  Rich- 
mond for  street  improvement  as  fol- 
lows : 

That  South  Street  from  the  SW 
line  of  Walls  Addition  to  Pullman 
Avenue,  be  graded;  paved  with  a  5- 
inch  cement  concrete  base  and  a  two- 
coat  wearing  surface  of  asphalt  and 
broken   rock. 

That  curbs,  gutters,  sidewalka, 
wing-wall  and  portal  of  cement  con- 
crete, and  curb  bars  of  galvanized 
steel,  be  constructed  thereon. 

Other  bidders  were:  G.  W.  Cushing, 
$4,867.43;  J.  E.  Staniger,  $5,090.04;  L. 
L.  Page,  $5,476.57. 

HIGHLY  AY  PLAOTTED. 

TUCSON,  Anz.— County  Engineer 
George  S.  Foster  will  be  the  engineer 
for  the  Pima  county  highway  commis- 
sion which  will  have  supervision  of  a 
road  building  program  involving  ap- 
proximately $500,000.  County  Clerk 
Batterton  will  be  secretary  to  the 
highway  commission.  Preparatory  to 
calling  a  bond  election  the  eng:ineer 
will  make  a  report  on  the  contemplat- 
ed road  project.  These  include  the 
following: 

Casa  Grande  Route — From  Tucson 
to  county  line,  about  32  miles.  Cost 
about  $137,000,  including  bridges;  $35,- 
000  available  from  previous  bond 
issue. 

Benson  Route — Vail  to  Benson,  in- 
cluding bridge  at  Pantano,  cost  about 
$80,000;  $20,000  available  from  previ- 
ous bonds;  50  per  cent  of  cost  avail- 
able from  federal  aid. 

Ajo-Gunsight  Road — Ajo  to  Gun- 
sight,  15  miles;  cost  about  $75,000, 
survey  completed;  $50,000  available 
from  previous  bond  issue. 

Borderland  Route — Vail  to  Empire 
ranch  and  county  line;  estimate  on 
completed;  50  per  cent  of  cost  avail- 
able from  federal  aid. 

Arivaca  Road — Arivaca  Junction  t/> 
Aiivaca,  22  miles;  cost  $50,000  post 
road;  believed  50  per  cent  of  cost 
available  from  federal  aid. 

Orcale-Apache  Camp  Road — Pime 
county's  share,  $49,000;  total  cost, 
$123,000;  balance  available  from  fed- 
eral aid  and  Pinal  county  share. 

Bridge  across  the  Santa  Cruz  on 
Indian  School  near  Kinnison's  ranch. 

Bridge  across  the  Pantano  on  Tan- 
que  Verde  road. 
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Extesion  of  Tanque  Verde  road. 

Extension  of  San  Xavier  and  Twin 
Buttes  i-oad  to  meet  Nogales  road. 


COXTRACT  A^VARDED  FOR  PAVE- 
MENT. 

SAN  FRANCISCO— The  San  Fran- 
cisco Board  of  Park  Commissioners 
have  awarded  a  contract  to  the  Raisch 
Imp.  Co.,  46  Kearny  St.,  at  3  7-lOc  per 
square  foot  for  the-laying  of  30,000 
square  feet  more  or  less  of  bitumen 
or  asphalt  one  inch  thicic  on  three 
double  tennis  courts  located  in  Golden 
Gate  Park. 


CONTRACTS  AWAKDED  FOR  UNION 
STREET  LINE. 

SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has 
awtirded  the  following  contracts  in 
connection  with  the  construction  of 
the  Union  Street  Line: 

Installing  trolley  poles  and  wires 
awarded  to  Eccles  &  Smith,  71  1st  St., 
for  $1424.50. 

Construction  of  Union  Street  Line  to 
Healy-Tibbitts  Construction  Co.,  9 
Main  st.,  for  $21,274. 

^ 

PHOENIX,  Ariz.— The  City  Attorney 
has  been  instructed  to  draft  an  or- 
dinance calling  a  special  election  in 
the  city  to  vote  on  the  issuance  of 
$1,315,242  bonds  for  constructing  the 
proposed  Verde  river  water  system. 

. ♦ 

HARBOR  C03OIISSI0NERS. 

Bids  Opened  For  Steel  Rolling  Doors. 

At  Thursday's  meeting  of  the  State 
Board  of  Harbor  Commissioners,  bids 
were  opened  and  business  transacted 
as  follows: 

Bids  For  Steel  Rolling  Doors. 

Pacific  Building  Material  Co $5,390 

Zouri  Drawn  Metals  Co 6,065 

Waterhouse    Wilcox   Co 6,300 

C.  J.  Jorgensen  &  Co 6,745 

Referred    to    Chief   Engineer  White 
to  check  over  until  Saturday  11  o'clock 
Lease  renewed  for  U.  S.  Coast  Guard 
dock  space  for  $345  per  quarter. 

Lease  renewed  at  Pier  15  at  $100  per 
month.  Department  of  Commerce 
Lighthouse  Service. 

Per.nission  granted  0.  A.  Nelson  Co. 
to  con-struct  a  "T"  rail  spur  track  at 
167  Jefferson  Street. 

Permission  granted  Spring  Valley 
Water  Co.  to  provide  a  stall  for  skiff 
for  iUKpectors  use  at  Pier  3. 

Daniel  A.  Ryan,  Attorney  for  the 
Board,  reported  having  collected  $12,- 
439. 0'S  from  Receiver  of  Aetna  Indem- 
nity Co.  on  account  judgment  against 
Gray  Bros. 

The  Purchasing  Pay  Officer,  U.  S. 
Navy  Office,  asks  for  bid  for  piles  80 
feet  in  length. 

Bills  were  ordered  paid  as  follows: 

Columbia  Machine  Works $1,150.00 

J.  D.  Hannah 4,612.44 

J.  D.  Hannah 3,768.00 

Fav  Improvement  Co 2,327.11 

F.  'b.   Peake 2,426.18 

F.  B.  Peake 753.00 

F.  B.   Peake 102.00 
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F.   B.   Peake 25.30 

Duncan   Iron   Works 1,342.50 

Gun  Carle  &  Co :..  75.00 

F.   B.   Peake 880.57 

J.   L.  McLaughlin 9,284.52 

Request  of  H.  L.  Peterson  to  with- 
draw his  bid  'or  Vegetable  Oil  Plant, 
as  he  bid  on  30,000  square  feet  instead 
of  72,000,  was  referred  to  the  President 
with  power  to  act. 

T.  Bearwald  resigned  as  draftsman 
June  1.  1919. 

J.  E.  Bettencourt,  draftsman,  re- 
turned from  military  service  June  1, 
1919. 

F.  E.  Stewrat  reports  300  narrow 
guage  railroad  ties  on  State  property 
opposite  Pier  36  unclaimed  for  18 
months.     Directed  to  remove  them. 

Informal  bids  will  be  received  by 
Chief  Engineer  F.  G.  White  on  Friday, 
June  6,  2  P.  M..  for  furnishing  ma- 
terials and  laying  pavement  and  curb- 
ing and  constructing  catchbasins  at 
foot   of  Leavenworth   street. 

^ 

Street  ImproTenient  Contract  Awarded 

CHARLESTON,  Wash.  —  R.  G. 
Stevenson,  1327  Ewing  St.,  Seattle,  has 
been  awarded  a  contract  for  street  im- 
provements in  this  city  on  his  bid  of 
$118,008.45. 

The  work  contemplataed  includes 
among  other  items  the  laying  of  39,065 
square  yards  of  one-course  concrete 
paving,  945  square  yard's  of  concrete 
walks,  13,000  cubic  yards  excavation 
and  1000  cubic  yards  of  rip  rap. 

Plans  for  the  work  were  prepared 
by  Engineers  Ga-.dner.  Gardner  &  Fis- 
cher, '.yon   Bldg.,   Seattle,  Wash. 

STKEET   MORK   PLANNED. 


REJiiiJLEY,  Fresno  Co.,  Cal.— The 
City  Trustees  have  taken  preliminary 
steps  providing  for  the  improvement  of 
"G""  and  Eleventh  streets  full  length 
to  connect  with  the  county  highway  to 
be  constructed  under  the  new  bond 
issue  just  voted.  Tenth  and  Eleventh 
streets  will  be  paved  from  "F"  to  "I." 
Ninth  and  Twelfth  streets  will  be 
paved  from  "F"  to  "H,"  and  the  alleys 
in  the  business  section  from  Ninth  to 
Eleventh  streets  and  "F"  and  "H." 


This  action  was  decided  upcr 
the  committee  of  25  at  a  largely  at- 
tended meeting  at  which  progre8g''#as 
noted  in  the  great  project  which  plans 
to  impound  the  flood  waters  at  Isa- 
bella on  the  south  fork  of  Kern  River. 
The  preliminary  estimated  cost  of  the 
project  is  around  $60  an  acre  or  $24,- 
000,000. 

The  proposal  to  g«t  in  touch  with 
the  corporation  was  broached  toy 
Chairman  H.  T.  Miller  and  his  pro- 
posal  was   unanimously  seconded. 

If  this  irrigation  project  goes 
through  it  will  mean  water  for  at 
least  400,000  of  Kem  County's  arid 
acres. 


STREET   mPBOTEMENT  BONDS. 

HANFORD,  Kings  Co.,  Cal.— The 
City  Council  has  declared  its  intsntion 
of  calling  a  bond  election  to  provide 
$300,000  with  which  to  lay  out  a  sys- 
tem of  paved  streets. 

The  City  Board  adopted  a  resolution 
instructing  the  City  Engineer  to  pre- 
pare plans  and  specifications  for  the 
following  street  improvements: 

Seventh  street,  east  from  Harris 
street,  where  the  paving  now  ends, 
to  the  east  city  limits. 

Seventh  street,  west  from  the  Santa 
Fe  Railroad,  where  the  paving  ends, 
to  the  west  city  limits. 

Irwin  street,  from  BXghth  street  to 
the   north   city   limits. 

D.  C.  WiUiams  is  City  Clerk. 


HUOE  WATER  PROJECT  FOR 
KERN  COUNTY  PLANNED. 

BAKERSFIELjj.  Kern  Co.,  Cal.— 
Kern  County  land  and  water  corpor- 
ations owTiing  and  controlling  49  per 
cent  of  the  proposed  400,000  acres  in 
the  Kern  Delta  Irrigation  District, 
will  next  be  approached  by  repre- 
sentatives of  the  Farm  Bureau's  com- 
mittee of  25  to  sound  them  as  to 
their  willingness  to  enter  into  and  co- 
operate with  the  proposed  district. 

These  corporations  include  the 
Kern  County  Land  Company,  Miller 
&  Lux  and  the  Tejon  Ranch  and 
Camel  Cattle  Company,  owning  the 
greater  percentage  of  the  lands  now 
irrigated  from  the  river. 


Sewer   Work    Crntract   Awarded. 

SACRAMENTO,  Cal.—  The  City- 
Commissioners,  M.  J.  Desmond,  City 
Clerk,  have  awarded  a  contract  to  J. 
W.  Terrell,  1111  29th  St.,  Sacramento, 
for  the  following  work: 

Improving  the  alley  between  Sixth 
and  Eighth  avenues  from  Franklin 
Boulevard  to  33rd  street,  by  construct- 
ing an  8-inch  vitrified  ironstone  pipe 
sewer  with  4S  6-Inch  vitrified  iron- 
stone wye  branches  attached,  and  3 
concrete  manholes. 


SUBWAY    PLANS    ORDEfiEDw 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
The  County  Supervisors  have  In- 
structed County  Engineer  R.  R.  Arnold 
a  subway  under  the  S.  P.  and  A.  T.  & 
to  prepare  plans  and  erpeciflcationa  for 
S.  F.  Railway  tracks  west  of  PIttaburg. 


BRIDGE     AND     ROAD     WOBK 
PLANNED. 

SONORA,  Tuolumne  Co.,  Cal.— A 
petition  will  be  presented  to  the 
County  Supervisors  at  their  next 
meeting  asking  the  repairing  of  the 
Sonora-Mono  highway  to  Lyon's  dam, 
a  distance  of  about  three  miles.  The 
construction  of  a  bridge  across  the 
south  fork  of  the  Tuolumne  river  will 
also  be  asked. 


.       ^      CITY  HALL  BONDS. 

,  ANTIOCH,  Contra  Costa  Co.,  Cal.— 
The  Town  Board  of  Trustees  have  au- 
thorized the  issuance  of  bonds  in  the 
sum  of  ^55,000  with  which  to  finance 
construction  of  a  new  city  hall  build- 
ing. 

Plans  are  being  prepared  by  Archi- 
tect Benj.  G.  McDougall,  Sheldon  Bldg. 
San  Francisco. 


THBEE    GARAGES  PLAX.XED    FOR 
BAKEBSFIELD. 

BAKE!RSF^ELD,  Kern  Co.,  Cal.— 
Barlow  &.  Hill,  Brewer  Bldg.,  Bakers- 
field,  will  build  a  garage  to  cost  about 
$35,000  at  Twenty-fourth  street  and 
Chester  avenue  for  L.  D.  Prough, 
agient  for  the  Chevrolet  and  Chandler 
cars.  J.  M.  Jameson  will  erect  a  two- 
story  garage  at  Twenty-second  ana 
Chester  to  cost  about  $50,000.  H.  A. 
Jastro,  1712  19th  St.,  Bakersfield,  con- 
templates building  a  garage  at  Twenty 
eighth  and  Chester. 
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SEWER  BIDS  I  XDER  ADVISEMENT 

HANFORD,  Kings  Co.,  Cal.— Two 
bids  received  by  the  City  Council  for 
the  construction  of  a  sewer  in  Fifth 
street  between  Williams  and  Irwin 
streets  have  been  taken  under  advise- 
ment.   The  bids  were: 

E.  W.   Redmon |5,920 

Frederickson  &  Shannon,  Cory 
Bldg.,    Fresno 5,561 

D.  C.  Williams  is  City  Clerk. 

MTNICIPAL    SHED    C'OXTRACT 
AWA'JDED. 

STOCKTOr  ,  San  Joa.^uifi  Co.,  Cal.— 
The  Stockton  City  Council  has  award- 
ed a  contract  to  Frank  Tucker,  321 
North  Sierra  Nevada  Street,  Stockton, 
for  the  construction  of  the  new  steel 
freigth  sheds  to  be  erected  on  the 
north  side  of  the  Stockton  Channel  on 
his  bid  of  $16,770.  The  City  Engineer's 
estimate  was  $15,956.  Other  bids  were: 

J.  F.  Shepherd $16,935 

Edw.   H.   Riley 17,571 


OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
passed  an  ordinance  appropriating 
$506.30  or  more  for  the  purchase  of 
lumber  during  the  fiscal  year  1918- 
1919  for  catamarans  to  be  used  iii 
connection  with  the  dredger  "City  of 
Oakland  No.  2." 


BRIDGE,  COURTHOUSE  A>T> 
ROAD  BONDS. 

RED  BLUFF,  Tehama  Co.,  Cal. — 
July  1st  is  the  date  set  by  the  Teha- 
ma County  Supervisors  for  the  count) 
bond  election  at  which  time  it  will 
be  decided  whether  or  not  to  issue 
bonds  for  the  following  improve- 
ments: 

Construction   of   bridges $521,00t' 

Erection   of  Courthouse  200,00i 

County    Roads    86,000 

Total    $807,000 


PAYING    PLANS    COMPLETE. 

LODI,  San  Joaquin  Co.,  Cal. — Thi 
City  Board  of  Trustees  has  adopted 
plans  and  specifications  prepared  by 
City  Engineer  Barzellotti  for  the  pav- 
ing of  Sacramento  street  from  the 
south  line  of  Lockeford  street  to  the 
north  city  limits. 

A  call  tor  bids  will  be  issued  shortly 


PAYING  BY  PRIYATE  CONTRACT. 

SACRAMENTO,  Cal.— Clark  &  Henry 
Co.,  Ochsner  Bldg.,  Sacramento,  have 
been  given  a  private  contract  by  prop- 
erty owners  along  Folsom  Boulevard, 
between  40th  and  42nd  streets,  for  the 
paving  of  that  thoroughfare.  The 
contract  has  been  ratified  by  the  City 
CommisBloners. 


BRIDGE   CONTRACTS  AWARDED. 

SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
The  following  bids  were  received  by 
the  Santa  Clara  County  Supervisors  at 
the  last  meeting  of  the  Board: 

For  the  construction  of  a  reinforced 
concrete  bridge  on  Hicks  road  in  Su- 
pervisor District  No.  4.  Surveyor's 
estimate,  $2025.  E.  Nommensen, 
$2000;  J.  H.  Miller,  $1650;  Hirschbach 
&  Sciarrino,  $1559;  Frank  Ryan,  $1800 
A.  Mattson,  $2000;  Edw.  H.  Moras, 
$1957.  Contract  awarded  to  Hirsch- 
bach &  Sciarrino. 

For  the  construction  of  a  reinforced 
concrete  bridge  on  Alamitos  Creek 
road  in  Supervisor  District  No.  4.  Sur- 
veyor's estimate,  $5000.  Edw.  H. 
Martin,  $5265;  J.  H.  Miller,  $5700;  E. 
Nommensen.  $4627;  Hirschbach  & 
Sciarrino,  $.5688;  Frank  Bryant,  .$5400; 
A.  Mattson,  $5,500.  Contract  awarded 
to  E.  Nommensen. 

For  the  consti-uction  of  a  reinforced 
concrete  bridge  on  Watsonville  road 
in  Supervisor  District  No.  1.  Sur- 
veyor's estimate,  $8720.  Edw.  H. 
Martin,  $8590;  J.  H.  Miller,  $8000;  E. 
Nommensen,  $8500;  Wm.  Radke, 
$7962;  Hirschbach  &  Sciarrino,  $7923; 
C.  H.  Cowden,  $10,870;  A.  Mattson, 
$8806.76.  Contract  awarded  to  Hirsch- 
bach  &   Sciarrino. 

Government  Paint  Bids  Opened. 

The  following  bids  were  received 
May  22  at  the  paints  branch,  raw  ma- 
terials division,  JIunitions  Building, 
Washington,  D.  C,  Circular  1490,  for 
furnishing  miscellaneous  paint  foi 
Seattle,  Wash.: 

Bid  1.  W.  P.  Fuller  &  Co.,  San 
Francisco,  Calif. 

2.    Yates  &  Co..  San  Francisco,  Calif. 


3.  McPhee  &  McGinnity  Co.,  Denver, 
Colo. 

4.  Glidden  Co.,  San  Francisco,  Cal. 

5.  Sherwin-Williams  Co.,  Washing- 
ton, D.  C. 

6.  Brininstool  Co.,  Los  Angeles,  Cal. 

7.  Bass-Heuter  Paint  Co.,  San  Fran- 
cisco, Calif. 

8.  Patton  Paint  Co.,  Newark,  N.  J. 
Item  1.    1,500  lbs.  white  zinc  in  oil^ 

Bid  1,  17.75c;  2,  18%c;  3,  19.15c;  5, 
19c;  7,  18.5c;  8,  18.5c. 

Item  2.  10  gals  blue  smokestack 
paint— Bid  1,  $2.50;  2,  $3.25;  3,  $4.02; 
4,  $2.50;  7,  $3.20;  8,  $3.05. 

Item  3.  10  gals  blue  smokestack — 
Bid  1.  $2.45;  2,  $3.15;  3,  $3.97;  4,  $2.40; 
7,  $3.20;  8,  $3. 

Item  4.  100  gals  buff  paint — Bid  1, 
$2.40;  2,  $2.75;  3,  $3.26;  4,  $2.50;  5, 
$2.90;  6,  $2.84;   7,  $3.20;  8,  $2.25 

Item  5  200  gals  buff  paint — Bid  1, 
$2.40;  2,-  $2.65;  3,  $3.15;  4,  $2.40;  5, 
$2.65;  6,  $2.65;  7,  $3.20;  8,  $2.19. 

Item  6.  100  gals  buff  smokestack 
paint— Bid  1,  $2.45;  2,  $2.70;  3,  $3.97; 
4,  $2.40;  5,  $2.90;  6,  $3.03;  7,  $3.20;  8, 
?3. 

Item  7.    10  gals  dark  red  oxide — Bid 

1,  $2;  2,  $2.05;  3,  $2.54;  4,  $2;  5,  $1.90; 
7,  $1.95;   8,  $1.70. 

Item  8.  20  gals  white  paint — Bid  1, 
$2.49;  2,  $3.30;  3,  $2.98;  4,  $2.75;  7, 
$2.85;   8,  $2.87. 

Delivery,  terms,  etc. — Bid  1,  f.  o.  b. 
Seattle,  terms  and  delivery  not  stated; 

2,  1  per  cent  discount,  delivery  15  days; 

3,  2  per  cent  discount,  delivery  5  days; 

4,  2  percent  discount,  delivery  10  days; 

5,  1  per  cent  discount,  delivery  10  days; 
6.2  per  cent  discount  delivery  2  days; 
7,  no  discount,  delivery  15  days;  8,  1 
per  cent  discount,  delivery  12  days. 


MOI'ESTO     MOOSE     PL.4\     LODGE 
BUILDING. 

.MODESTO,  Stanislaus  Co.,  Cal. — 
Eleventh  and  "I"  streets  has  been  se- 
lected as  the  site  for  the  proposed 
$250,000  lodge  building  planned  by  the 
Moose  Order  in  Modesto.  A  building 
of  five  stories  will  be  erected  and  will 
be  given  over  to  offices,  stores  and 
lodge  quarters.  The  gj'mnasium  will 
be  located  in  the  basement. 

land  Bridge  Construction. 

OAKLAND.  Cal.— The  construction 
of  a  new  bridge  to  replace  the  present 
obsolete  structure  at  High  street  is 
contemplated  by  the  Alameda  County 
Supervisors.  Many  Oakland  business 
houses  have  signed  a  petition  asking 
the  construction  of  the  bridge. 

According  to  the  present  plans  of 
the  Supervisors  it  is  expected  that  the 
Federal  Appropriation  Soofcht  In  Oak- 
Government  will  assist  in  financing 
the  project. 
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GUTTER  REPAIR  BIDS  REJECTED.  Bridget.  avenue  in  UP'and.  3^  «.Ues,  with  4-in^ 

SAN  JOSE,  Santa  Clara  Co.,  Cal.-  The  contract  tor  (he  trestle  and  I-  '°-^'''' /^TnTJlrf     A^    e^a^ 

The  count.     Boar,  of     Supervisors,  -.  hri<i.e  to  he  huiU  in  Lu.n  co  nt^^  ZTo    r^tZlTola  onZsZal 

Henry  A.  Pfister,  County  Clerk,  has  re-  was  a.jd^d  ^  'he  Lmn  County  offl             g            ^^^^^^  ^.^^  ^^  ^^^^.^^^  ^^ 

jected  bids  received  for  gutters  and  re-  cials   for   $12,!)05    for    the   two    struc  ^^^^  ^^^^     ^^^^^^  ^^^^  ^.^^  ^^^^  ^^ 

lining  the  County  Hospital   Building.  tures.  proximately  $100,000.  work  to  be  done 

The  bids     were   not     opened     by   the  The  Union  Bridge  Co..  55  Argyle  St.,  P'^°/'™>'  7"",,    J         :„„rovement 

Board  Portland,  secured  tie  Columhia  county  under  one    of    district    improyemeni 

bridges,  including  six  concrete  struc-  acts.    Euclid  avenue  is  a  ^o"J  «  -- 

mm^O  BUttDING    TOTALS.  tures  -d  the  Tide  Creek  structure,  for  ^--^-^ -^^^^^VnTaHo''  TZ 

a  total  of  $44,041.50.  200  feet  wide  between  property  lines 

The    following   is   a    report    of    the  CIRCULAR    NO.     362.-  and   is   divided  by   traction   line   and 

building   operations     in    the   Ctj      of  "^^f               j^  ^iH   ,3   received  at  parking  and  lined  with  4  i.>ws  of  orna- 

^wTuUding:                             m9  289  ^^e  oL    o'f  the  Genera,    Purchasing  cental  trees.    T.  H.  Woodbridge,  City 

No    Permits    77 Agent,  Alaskan  Engineering  Commis-  Engineer. 

„      ,■   .             '                              «QQQ  oRK  sion    Seattle,  Wash.,  not  later  than  11                                  

T«'^'  '°'  y^^'- ^lllil:  AM    June  13,  1919.  for  furnishing  car  CONTRACT    AAYARDED   FOR   ROOF    .^ 

Alttrations  and  repans $32,9E0  a.  m.,  ju"<:  io,          ■                      ,.=„.;„„                                nvPlTP<i 

No.  Permits.  63  wheels,  repairs  for  Cardwell    friction                              REPAIRS.                        ^.,.,-.. 

Total   for  year $115,050  draft  gear,  repairs  for  Hart  converti-          ^^  FRANCISCO.— The   San  Fran—   ■• 

♦ ble  cars,  center  castings  for  coaches                   ^^^^^     ^^  ^^^^.^     ^^^^^     ^^^ 

OREGON     HIGmVAY    COMMISSION  repairs  for  Cooke  locomotives,  car  and  ^^.^^.^^^  ^  contract  to    The    Lawson 

AWARDS  CONTRACTS.  truck     brasses,     coupler   parts,     air  ^^^          ^o    at  $915  for  the  repair  and "- 

^    P0R.I.NO,  Ore.-The  State  High-  Sb^:;r^n^:^  ^ ^  ^  -[-^r  Jl^erSo^  WaS^^ 

way    commission    has    awarded    con-  ^^,.^      ,eiocipedes,     addustable     guard  -;';/    J^  ^''^e  ^^'n    S    c'c^  and<.-. 

tracts  for  highway   improvements   as  ^^.^  ^^^^^^  ^^^  ^^^  blocks,  angle  bars  'ngton    street. 

follows:  and  fish  plates,  boiler  tubes,  seamless  Powell  Streets. 

Cascade  Locks-   Hood   RiTcr.  ^^^^^^,    ferrules,    Monitor     injectors,  ENGLNEERING    COMMIS^ 

(22.3  miles  grading-paving)            -  ^^.jj^^  stands  and  points,  guard  rails.  ^^'*'***'*;\n..  ;.  I^t^  rIDS 

G.  E.  Kibbe  (D.  Kern)  concrete  base  ^^^^^     bolts,  rigid     frogs,  nut     locks.  »'""^    max     . 

and  shoulders,  bitulithic  "E,"  $423,670.  ^^^^^  jacks,  shovels,  car  and  locomo-  aUASKA  CIRCULAR  364.— Alaskan 

Tamhill-McMlnnville.  j^j^,^  replacing  frogs    and  pony    truck  Engineering  Commission.  OflBce  of  the 

(9.8  miles  grading-paving).  springs.     Copies  of  this  circular  may  General   Purchasing     Agent.     Seattle. 

Northwestern  Construction  Co.,  No.  ^^  obtained  upon   application   at  this  Wash.— Sealed  bids   are  wanted  until 

2  concrete.  $224,155;   clear  and  grub-  ^gjce  or     from  Alaskan     Engineering  ju^e  18.  circular  364.  for  6  coal  grates, 

bing  not  included.    Concrete  pipe  to  be  commission,  104  Custom    House,    San  j  5^   fjj.g     brick,  band     iron,     spring 

used.  Francisco,  Cal..  and  Alaskan  Engineer-  gfggj^  bar  iron,  angle  iron,  tool  steel. 

NewbergOVest  Dayton.  .^^   Commission,    Department   of   the  p^,,^  rolled  shafting,  mildl  steel,  etc. 

(6.2    miles    grading-macadam.)  interior.     Washington,     D.  C.     C.     E.  ,p^j.  further  information  address  above 

E.  E.  Cummings.  concrete  pipe,  $60,-  qqle,  General  Purchasing  Agent.  ^m^g 

333,  using  r.  o.  b.  graj-el.  ' « ^Tir^wwwitr 

Rainier-Clatskanie.  WASHINGTON     STATE     HIGHWAY ♦ 

(11.2  miles   paving.)  BIDS  W.INTED.  MARKET  FOR  AMERICAN  TEXTILE 

Warren   Constr.   Co.,   bitulithic  "E"  OLYMPIA,       Washington.  —  SUte  MACHINERY  IN  ARGENTINA. 

$195,812;      asphaltic      concrete      "E,"_  Highway   Commissioner   James  Allen  -            

$204,212.  has  issued  a  call  for  bid's  for  paving  [^(^onsul  General  W.  Henry  Robertson, 

Oakland-Wilbnr.  ^itli  concrete  7.7  miles  of  the  Pacific  Buenos   Aires.] 

(7.3  miles  grading-paving.)  Highway,  between  Mt.  Vernon  and  the  

Clarke     &    Henry,     bitulithic,    "E"'  snohoniish     County     line   in     Skagit  ^   Buenos   Aires   firm   that   imports 
$204,204.  County  (post  road  No.  30)  and  for  the  ^^^     manufactures     textile  plans     to 
Roseburg-Dillard.  paving  with   concrete  of  3.2  miles  of  ^^^^^  ^  spinning  mill   in  that  city  at 
(6.7  miles  grading,  including  3.6  miles  ,be   Olympic     Highway,     from     Mon-  ^^^^  ^^^  ^^^  already  placed  an  order 
macadam).  tesano  west  in  Grays  Harbor  County  ^.^^^  ^^  American  company  for  spin- 
Logan    &   Colby,   Glendale,   Ore.,   b.  ,pQgj  ^oad  project  No.  26).  ^^^^^  machinery  worth  $130,000.     Sev- 
stone,  concrete  pipe.  $90,753;  s.  gravel.  Bids  close  June  25th.  2.  P.  M.  ^^^j    j^^^j    maniifacturers    intend    to 

$89,879  (awarded  on  first  tiguie).                                            .  ^^^^     large  orders     for  textile     ma- 

Rnthton  HHI-Hood  River.  Bids  will  be  opened  at  2  P.  M..  June  ^^^^          .^  ^^^  United  States,  accord- 

(.75    miles    paving).  24   for  the  paving   with  concrete  of  7  ^          ^^^    Argentine     house.      Some 

G.  E.  Kibbe,  concrete  ripe.  $21,200;  miles  of  the  Pacific  Highway,  between  ^°.           m-chines  of  American  make 

iron  pipe,  $21,168.  Forest   and  Toledo,   in   Lewis   County  ^^^^   ^^^^   ^^,^   .^^   Argentina,  but  no 

Jacsnes  Place-Johiis  Place.  (post  road  No.  27)  and  for  the  paving  ^^^^^^  ^^  spinnig  machierj-  have  been 

(7.2  miles  grading-macadam).  with  concrete  of  4.5  miles  of  the  Sun-  j^^^rodiiced  up  to  the  present. 

Joplin  &  Eldon.  r.  o.  b.  gravel,  iron  get  Highway  between  Spokane  and  the  ^    ^^^^^     Argentine    concern      that 

pipe.  $70,809.50;  screened  gravel.  $70,-  Lincoln   County   line    (post   road  pro-  ^^^^^^   ^^^^^^   sandals  has   placed   an 

957.  ject  No.  22).  ^^_^^^  ^.j,jj  ^^  American  company  for 

Benton  County.      /  cTRFFTOffROTEMENT.  a  complete  cotton-spinning  equipment, 

(1.5   miles   paving.)  PLAN  STRJ*''^^"^""; '"^^     t,^,  „nd  there  seems  to  be  a  market  for 

°ir.=rs:,s'SL    -;;rc^%^,".rr"  ^™.  .-  ™;«.;.^ - •  ^-- 

M.  J.  Conley,  $179,570.  steps  to  improve  east  side  of  Eudld       tine  Republic, 
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ceived  at  the  Navy  Yard,  Mare  Island, 
Vallejo,  Calif.,  11  o'clock  A.  M.,  June 
18,  1919,  and  then  and  there  publicly 
opened,  for  the  construction  of  a  fire- 
proof engine  house;  removal  and  dis- 
posal of  present  brick  chimney;  con- 
struction of  new  foundations  for  pres. 
ent  Machine  Shop  and  Engine  Room 
and  moving  of  these  buildings  to  the 
new  foundations;  extension  of  Shear 
Track  30  feet  to  south  and  60  feet  to 
north,  including  necessary  paving. 
Drawings  and  Specification  No.  3926 
may  be  obtained  on  application  to  the 
Bureau  or  the  Commandant  of  -  the 
N'a^•y  Yard  named.  Deposit  of  a 
check  or  postal  money  order  for  Ten 
Dollars,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks,  is  re- 
quired as  security  for  the  safe  return 
of  the  drawings  and  specification  with- 
in five  days  after  the  award  of  the 
contract. 

C.  W.  PARKS, 
Chief  of  Bureau. 


STREKT  ^VORK  BIDS  WAXTED. 

MERCED,  Merced  Co.,  Cal.— Bids 
will  be  received  by  the  City  Trustees 
up  to  July  7th,  8  P.  M.,  for  the  follow- 
ing work: 

That  "L"  street  from  the  north  line 
of  the  alley  between  24th  and  25th 
streets  to  the' south  line  of  the  alley 
between  26th  and  27th  streets  be 
paved  with  a  4-inch  hydraulic  cement 
concrete  and  a  rock  and  asphalt  wear- 
ing surface. 

J.  D.  ^Vood  is  City  Clerk. 


BIDS      .V.iXTED   FOR     COXSTBUC- 

TIOX  OF  FIREPROOF  EXfiIXE 

HOUSE. 

SEALED  PROPOSALS,  indorsed 
"Proposals  for  a  Fire  Proof  Engine 
House,  Moving  Existing  Buildings  and 

Extending  Gantr>-  Tracks,  U.  S. 
Naval  Coal  Depot.  Tiburon,  Calif., 
Specification     No.  3926,"  will     be  re- 


BOAD  PLAXS  ORDERED. 

SALINAS,  .Monterey  Co.,  Cal.— At 
the  last  meeting  of  the  Montery  Coun- 
ty Supervisors  County  Sur%'eyor  Coz- 
zens  was  directed  to  prepare  an  esti- 
mate of  the  cost  of  improving  the 
Castorville-Santa  Rosa  road,  and  also 
to  make  a  survey  and  prepare  an  esti- 
mate of  the  cost  of  the  road  leading 
to  Bradley. 


ROAD  UORK  COXTRACT 
AWARDED. 

SALI.VAS,  Monterey  Co.,  Cal.— The 
County  Supervisors  have  awarded  a 
contract  to  the  Granite  Rock  Co.  foi 
surfacing  the  Spreckels  boulevards 
from  the  State  highway  to  the  town 
of  Spreckel-s. 


Save  Money! 

by  purchasing  your  requirements  of 

Hard\vood 

direct  from 

American  Trading  Co.  (Hardwood  Dept.) 


Yards 


[Philippine  Mahogany]  Foot  of  25th  St. 
Take  3rd  and  Kentucky  St.  Car. 

[Other  Hardwoods]    North  Point  and  Powell  Sts, 

Take  North  Beach  Car  on  3rd  or  Kearny  Sts. 


Office: 

244  California  Street 


Pho 


Douglas  991 


rOXTRAt'TS   AWARDED   FOR 
RAXCH  BUILDIXGS. 

SANTA  BARBARA,  Cal.— Elliott  & 
Miller,  of  Santa  Barbara,  have  the 
general  contract  at  $18,500  for  the 
erection  of  a  group  of  reinforced  con- 
crete, hollow  tile  and  frame  ranch 
buildings  at  Naples,  Santa  Barbara 
County,  for  Herber  G.  Wylie.  Richard 
D.  King,  519  Van  Nuys  Bldg.,  Los  An- 
geles, is  the  architect.  \V.  P.  Mc- 
Arthur.  4647  Kingswell  St.,  Los  An- 
geles, has  the  contract  at  $6,500  for 
the  plumbing,  gas  piping,  drainage 
work  and  steam  heating;  E.  S.  Weav- 
er, 1622  W.  11th  St..  Los  Angeles,  has 
the  contract  at  $1,150  for  tie  painting 
and  tinting;  Harper  &  Reynolds  Co., 
the  contract  for  the  finish  hardware 
at  $1,050;  the  Hipolito  Screen  Co.,  of 
Los  Angeles,  will  furnish  the  screens 
at  $890,  and  the  Electrical  Installation 
Co.,  of  Santa  Barbara,  has  the  contract 
at  $500  for  the  electrical  work. 


Kanaeli  &  Becker,  Chrevolet,  $1457; 
Federal,  $2655;  Walter  Castro,  Service 
$2150  and  a  second  hand  truck  $1750, 
and   Bethlehem,   $2300. 


BRIDGE  PLAXS   ORDERED. 

WOODLAND,  Yolo  Co.,  Cal— Rep- 
resentatives of  Solano  and  Yolo 
Counties  conferred  here  re'^ently  rela- 
tive to  plans  f^r  the  State  Farm 
bridge,  to  be  built  on  the  highway  be- 
tween Davis  and  Dixon,  with  the  two 
counties  sharing  the  cost  of  con  struc. 
tion. 

It  was  decided  that  each  county 
will  submit  plans  and  specifications, 
after  which  a  conference  will  be  held 
and  construction  arrangements  made. 

Thost  attending  the  conference 
were  Supervisor  W.  0.  Russell  and 
County  Surveyor  A.  G.  Proctor  of 
Yolo  County;  Superintendent  T.  R. 
-McCormack  and  E.  Ciauson  and  Sur- 
veyor C.  H.  S<eiger  of  Solano  County. 


AUTO     TRUCK   BIDS   UXDER     AD- 
VISE3IEXT. 

SAN  RAFAEL.  Marin  Co.,  €al.— The 
following  bids  received  by  -the  City 
Council  for  furnishing  and  delivering 
to  the  city  a  one  and  one-half-ton 
auto  truck  have  been  taken  under  ad- 
visement; 


UXIVERSITT  BUILDIXGS  PLAXXED 

REDLANDS,  San  Bernardino  Co., 
Cal.— A  fund  of  $150,000  for  new 
buildings  at  Redlands  University  has 
been  sectired.  Three  buildings  are 
contemplated,  a  science  hall,  a  boys' 
dormitory  and  a  library  building. 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


wopk 


Sidewalk  Doors 

Gratings 

Fire  Escapes 

Elevator  Cars 

Railings 

Marquises 

Elevator  Enclosures 

Fences  &  Grills 

Folding  Gates 

Store  Fronts 

Tanks 

Cast  Iron  and 

Smokestacks 

Wirework 

Wrought  Iron  Stairs 

Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731  1415  Harrison  St. 


Telephone  Oakland  2181 

American  Excavating  Company 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


T.  L.  MYERS 


-CONTRACTORS— 

473  Fourteenth  Street 

Oakland,  Cal. 


■0<HKH«H><H><H><H>l><HWKH>l«HKHSa<HKH«HKH>^^ 
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Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

BUILDER  PRINTING  CO. 
560  Mission  Street  San  Francisco 

•d<HKHWHKKKKKH><H><HKHKH><H><HKH?<HKH«H^ 


FRED  H.  BOGGS 

INSURANCE 


Chablks  David  Grollr 


Phone  Gartlcld  267; 


The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Signs,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

839-941  Mission  Street  San  Francisco 

0<H><H><HKHKH><HKHKH>a<H><H><HKH>CHKHKKKH3^^ 

Reinliart  Lumber  and  Plaining  Mill  Company ' 

1 7th  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

General  L^umber  Yard 

Dry  Kilo  Capacity  10  Million  Teet  per  Annuni 
Caneral  Mill  and  Cablnat  Work,  Stock  Doors,  Sash  Frames 
__  and  Mouldlnos. 


Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 

Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  "explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

California  Trojan  Powder  Company 


Phelan  Building 
SaQ  Francisco.  Cal 


Railway  Exchange  Building 
Portland.  Oregon 


Telephone  Market  1935 

,  Fine  and  Sanitary  PLUMBING 


PinSBURG  WATER  HEATER  CO. 


402  15th  Street 

OAKLAND 


478  Sutter  Street 

SAN  FRANCISCO 


Send  For  Catalogs 


221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Pag«  Tiro 

JH><HS<HKHKB«HKHKHKH><HKH»<HW 

^  The  Norton  LiquidDoorCheck 
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STREET  WORK    PLANNED. 

OAKLiAND,  Cal— The  City  Council 
has  passed)  resolutions  of  intention 
providing  for  the  following  work: 

That  Pleasant  street  from  the  SE 
line  of  Champion  street  to  the  NW 
line  of  Boston  avenue  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters,  3  feet  wide,  and 
paved  with  oil-macadam. 


2'speeds;  perfect  control  inclosing  Holder 
Arm  feature,  in  place  of  foot  holts.  No 
disfigurement  of  marble,  mosaic  or 
tesselated  floors. 

NORTON  DOOR  CHECK  AGENCY 

I.  M.  Morrell,  Agt. 

T«l.  Kesrny  740  273  Minna  St.,  nr  4th 


CABINET   MAKESIS. 

Hunt^.  R-  J-  expeirt  caibin«t  makw, 
2156  Telegrapih  Ave.;  dtealer  in  ma.- 
hograny,  an  toque  and  all  kinds  of 
fumdture;  repairs  and  ipoHsiilnff: 
Telephome  Oakland  273'5. 

PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE.   Manager 

905  SIXTH  STREET 

5<HKHKBKKKHKHKHli«HKHKHKKK«i 

SCHOOL  BONDS.  

SOUTH  PASAr>E'fA,  Los  Angeles 
Co.,  Cal.— A  spociJ.;  election  will  be 
held  June  20  to  vote  on  the  issuance 
of  $275,000  bonds  tor  purchase  of  sites 
and  erection  of  new  school  buildings. 
The    trustees    are    Mrs.   E.    M.   Mum- 


That  vitrified  pipe  and  concrete 
sewers,  brick  manholes,  brick  storm 
water  inlets,  etc.,  be  constructed  on 
portions  of  Tenth  street,  Cedar  street, 
Goss  sreet.  Bay  street,  and  Seventh 
street  and  to  construct  a  sewer  in  the 
right  of  way,  adjacent  to  Seventh 
street,  heretofore  reserved  and  set 
apart  by  the  City  of  Oakland,  by  Or- 
dinanca  No.  1384  N.  S.  of  said  City. 

L.  W.  Cumtoings  is  City  Clerk. 


BONDS. 

TRACY,  San  Joaquin  Co.,  Cal.— 
June  17th  is  the  date  set  to  vote  bonds 
of  jeCOOO  for  municipal  improve- 
ments as  follows: 

Proposition  No.  1  is  for  incurring 
a  bonded  indebtedness  of  $15,000, 
bearing  interest  at  6  per  cent,  payable 
semi-annually,  for  the  purpose  of  ac- 
QuisitioB,  construction  and  comple- 
tion by  and  for  the  city  of  Tracy  of 
the  curhing,  draining,  paving  or  grav- 
eling  of   street    intersections   in    said 

city. 

Proposition  No.  2  calls  for  $10,000, 
bearing  same  interest,  and  for  the 
purpose  of  the  acquisition,  consti-uc- 
tion  and!  completion  of  electroliers  on 
portions  of  Central  avenue.  Sixth 
street  and  Eleventh   street. 

No.  3  calls  for  $21500  in  bonds  for 
the  purpose  of  the  acquisition,  con- 
struction and   completion   of   the   city 

Na.  4  calls  for  a  bonded  indelbteo- 
ness  of  $71500  for  the  purpose  of  the 
acquisition,  construction  and  comple- 
tion of  a  siwimming  tank  or  baths. 

No.   5  calls  for   $10,000  for   the  ac- 


quisition, construction  and  comple- 
tion at  land  suitable  for  a  city  park 
and  for  preliminary  improvements 
thereon. 

Proposition  No.  6  calls  for  a  honded 
indebtedness  of  $15,000  for  the  pur- 
'pose  of  the  acquisition,  cons'truction 
and  completion  of  water  and  sewer 
extensions  in  the  city. 

BIDS  WANTED  FOR  PAVING. 

S^VNTA  ANA,  Orange  Co.,  Cal.— 
Until  11  A.  M.,  July  2,  bid's  will  be  re- 
ceived by  the  Supervisors  of  Orange 
county  for  paying  3.62  miles  of  the 
Santa  Ana  canyon  road,  involving  1500 
cu.  yds.  excavation;  6'50  lin.  ft.  curt; 
41750  lin.  ft.  guard  fence;  3480  <;u.  yds. 
Class  A  concrete  paving  and  5'6,000 
Ihs.  riangle  mesh  reinfotxement.  The 
county  will  furnish  cement  and  rein- 
forcement f.  o.  b.  cars  and  rocks  in 
stock  pile.  J.  L.  McBride,  County 
Surveyor;  J.  M.  Backs,  Clerk. 

KOAD  WORK  CONTRACT  AWARDED 

SAN  ANDREAS'.  Calaveras  Co.,  Cal. 
^At  the  last  meeting  of  the  County 
Supervisors  the  bid  of  A.  J.  Reeder, 
110  Jessie  street,  San  Francisco,  to 
construct  the  Melones  grade  complete 
for  $17,204  was  accepted.  The  only 
other  bid  was  received  from  McCarty 
&  Bonfiglio,  who  offered  to  construct 
the  road,  exclusive  of  gravel,  for  $14,- 
6»6.    They  made  no  offer  on  gravel. 


^he    trustees    are    mis.    ej-    i"-    "*""■ 


HARDWOOD  HEADQUARTERS 


ASM-BASSWOOD-BIRCH 
AROMATIC  RED  CEDAR 
COTTONWOOD-ELM-.MOLL'.' 
SOUTHERN  RED  GUM 
HICKOBY-IAUREL-MAPIE 
OREGON  t^APLE- PLAIN  OAK 
-  QUARTERED  OAK  - 
mBROCK  BENDING  OAK 


HARDWOOD  FLOORING 
mBHO  VENEERED  (WNELS 


WHITE  BROTHER 


GLASS  WORKS  FOR  RICHMOND. 

RIOHHOND,  Contra  Costa  Co.,  Cal. 
— C.  J.  Hurrle  is  in  Richmond  con- 
ferring with  the  Chamber  of  Com- 
merce regarding  the  esiablishment 
of  a  glass  factory  representing  an  ex- 
penditure of  $25,000. 


SWIMMING  POOLS  AND  DRESSING 
ROOMS  FOR  CHICO. 

CHICO,  Butte  Co..  Cal.— As  soon  as 
the  dressing  rooms  for  bathers  are 
completed  at  the  Five-Mile  Dam,  the 
Bidwell  Parks  and  Playground  Cora- 
mission  will  construct  swimming 
pools  at  the  School  Picnic  Grounds,  at 
the  Cemetery  Bridge  and  in  the  real 
of  the  High  School,  with  dressini 
rooms  at  the  latter  two.  This  has  .iuB 
been  announced. 


TH  and  BRANNAN  STREt TS 


SAN  FRANCISCO,  CAL. 


BONDS  VOTED  FOR  CITY  HA 

SOUTH  SAN  FRANCISCO,  San 
teo  Co..  Cal.— Bonds  have  been  > 
for  $84,000  for  the  con.'-tructioii 
brick  and  steel  City  Hall;  $75,00ii 
be  spent  for  the  building  and  $ 
for  grading  the  lot.  Architects 
Werner  and  Alfred  I.  Coffey  of 
Francisco,  are  preparing  the  phi 
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Notice! 


Owing  to  the  advanced  cost  of 
materials  and  labor  the  subscrip- 
tion price  of  the  Building  and 
Engineering'  News  will  be  raised 
to  $4.00  per  year,  commencing 
July  1,  1919. 


CLE.\RL>G  HOUSE  KEPORTS  FROM 
(  ALIFORMA   IITIES. 

Bank  clearings  as  reported  by  Cali- 
fornia Development  Board  by  the 
several  clearing  house  cities  for  the 
week  showing  the  r>.mou.  t  of  increase 
on  corresponding  date  last  yearx 

Increase 
San    Francisco..$112,D69.868  $2,904,014 

Los    Angeles 36.878.000     6,602,000 

Oakland  7,534,936     1,111,639 

Sacramento    3,657,037     *286.731 

San    Diego 2,222,501        249,643 

Fresno    2,511.186       657,052 

Stockton    1,708.860     •133,147 

San  Jose  5,080,054     4,109,245 

Bakersfield    848.996         40,518 

Pasadena   1,166,228        194,753 

Long    Beach 1.. 579,036        351,423 

Berkeley    2.735,108       

•Decrease 

« 

.i.HERIi^i-N      prK.M.S      TO      REC'ON- 
STRltT    FK.VXCE. 


francs,  covering  the  rebuilding  of  the 
destroyed  area  of  Rheims.  Nancy  and 
Soissons  have  been  awarded  to  Ameri. 
can  firms,  it  is  announced  here. 

.SEWER  PL.OS  ORDERED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  Engineer  Dimmitt  has  been 
instructed  to  prepare  plans  and  spe- 
cifications for  a  sewer  in  Maple  street. 


.STATE  HlftmVAY  BIDS  OPEXED. 

(By  Special  Wire.) 

SACRA3IENT0,  Cal.— The  foUowJ 
ing  bids  were  received  June  9th  by  the 
State  Highway  Commission  for  high- 
way improvement  in  three  counties: 

Fresno  County,  between  Coalinga 
and  Oil  King  School  (Vl-Fre-lO-D), 
about  8.2  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 

Palmer  &  McBryde,  S.  F 1148,534.20 

Jos.  E.     Donovan,  Los    An- 
geles   (low) 128,996.50 

W.   A.    Dontanville,   Arroyo 

Grande    138,467.30 

Engineer's   Estimate,    $111,770.60. 


PARIS— Contracts    for    reconstruc- 
tion    work     aggregating     200,0<>O,O<Xi 


Merced  County,  between  Merced  and 
Easterly      Boundary      (VI-Mer-18-A) , 
about  14.9  miles  in  length  to  be  paved 
with  Portland  cement  concrete. 
Geo.  H.  Benton  &  Son,  Los 

Angeles  $162,926.00 

Bates  &  Borland,  Oakland..  159,645.00 

J.  E.  Lee,  Tulare 142,750.00 

J.  A.  Johnston,  Tracy  (low)  140,201.50 
White&Gaskill,  Long  Beach  147,960.00 
Palmer  &  McBrj-de,  S.  F 15<,491.80 

Engineer's  Elstimate,  $140,725. 

Monterey  County,  across  the  Salinas 
River  near  King  City  (VJMon-2-F),  a 
bridge  consisting  of  14  steel  spans  100 
feet  each  and  1,230  lineal  feet  of  re- 
inforced concrete  trestle 

Cahill-Vensano  Co.,  S.  F $242,872.45 

.Mercer-Fraser  Co.,  Eureka..  273,958.50 

Tibbitts-Pacific  Co,  S.  F 276,771.00 

Ross  Construction  Co.,  Sac- 

"ramento  26«,000.00 

Clinton  Constr.  Co..  S.  F 241,359.30 

San    Francisco    Bridge   Co., 

San  Francisco  244,535.00 

Healy-Tibbitts   Constr.   Co., 

San   Francisco    (low) 234,316.90 

W.    M.    Ledbetter,   Los   An- 
geles      288,090..50 

Enginf-er's  iB)stlmate.  $219,139.75, 


CLOVIS  PLA>S  STREET  WORK. 

CLOVIS,  Fresno  Co.,  Cal.— The  im- 
provement of  several  streets  was  dis- 
cussed at  the  last  meeting  of  the  City 
Trustees,  and  it  is  probahle  that  im- 
mediate action  in  putting  the  work 
under  way  will  be  taken. 


HARBOR  COMMISSIOXERS  AWARD 
COXTRACTS, 


At  yesterday's  (June  12th)  meeting 
of  the  Harbor  Commissioners  the 
contract  for  erection  of  steel  rolling 
doors  on  Pier  41  was  awarded  to  the 
Pacific  Building  .Material  Co.  at  $5390. 

Informal  contract  awarded  D.  O. 
Church  to  construct  sidewalk  curbs, 
catchbaslns,  laying  drain  pipe  along 
sections  2  and  3  of  the  Embarcadero 
at  $2,670. 

Informal  contract  to  California 
-Metal  Wire  Co.,  for  viaduct  control- 
ers  on  basis  of  bid  $558. 

Independent  Fish  Co.  granted  per- 
mission to  erect  fish  house  at  Fisher- 
mans  Lagoon  at  monthly  rental  of 
$150.  Engineer  instructed  to  prepare 
plans  for  same. 

Informal  contract  awarded  Raish 
Improvement  Co.  for  paving,  curbing 
and  construction  of  catchbasins  foot 
of  Leavenworth  street  at  $2,587. 

Plans  were  approved  for  depressed 
track  at  Pier  27. 

Bonds  were  approved  from  Hart- 
ford Accident  &  Indemnity  Co.,  $5,500 
account  Fay  Improvement  Co.;  Globe 
Indemnity  Co.,  $3,200.  accouaf  Frank 
B.  Peake;  Fidelity  &  Deposit  Co.,  $6,- 
600,  account  Clark  &  Henery. 

Bills  ordered  paid  as  follows: 

W.  B.  Kyle,  Shed  Pier  31,  $23,000. 

Thos.  A.  Clark,  $9. 

John  Spargo,  viaduct,  $2500. 

Ralston  Iron  Works,  viaduct,  $4,- 
966.25. 

Dundon  Iron  Works,  $2,148. 

Union  Oil  Co.  applied  for  space,  30 
x40  at  junction  of  two  boat  harbors  at 
Fishermans  lagoon  at  monthly  rental 
$40.    Granted. 

Mr.  Feli.x  Gross  of  Teamsters  Union 
reports  on  condition  at  New  Orleans 
relative  to  shipping  facilities. 

President  .McCallum  suggested  that 
Mr.  Gross  go  with  him  to  interested 
firms  regarding  improvements. 
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ADVANCE     ISJE  W  S 

Official  Proposals,  Etc. 


Pliwnlbing  and  Brick   Work  Awarded. 

Sub-Figures      Being     Taken     on 

Other  Parts  of  the  Work. 
AlPAlRITMHNTS  Cost,  $225,000 

SAiN  FRAjNCISCO.     NW     Geary     and 

Tayltor  Streets. 
Six-story  brick  and  steel   apartment 

house  (4  stores  and  about    75  3- 

room  apartments). 
Owner— I.  Rosenberg,  333  Kearny  St., 

San  Francisco. 
Architect— Joseph  Cahen,  333  Kearny 

St.,  San  Francisco. 
Plumhing,    gas    fitting,    hose    reels, 
standi  pipe  and  sewer  work  awarded 
to   Alex  Coleman,    706    Ellis    St.,    for 
$26,100. 

Brick  work  awarded  to  H.  H.  Larsen 
&  Bro.,  &2  Post  St.,  for  $9,250. 


Sub-Figures  'Being  Taken. 
APARTMEINTS  Cost,   $60,000 

SAN  FRANCISCO.     Bush  and  Monroe 

Streets. 
Six-Story  and     ibasement     reihforced 
concrete    apartment     house      (17 
■airts).  , 

Owner— Gerard  Invst.  Co.,  110  Sutter 

'St.,  San  Fraricisco. 
Architedt,— Rousseau  &  Rousseaus, 
110  Sutter  St.,  San  Francisco. 
Sub^figures  are  being  taken  on  all 
part  of  the  work,  except  the  follow- 
ing contracts  and  carpentry  work 
which  will  be  dione  by  day  laibor. 

Excavating  and  grading  awarded  to 
Sibley  Grading  &  Teaming  Co.,  284 
Dolores  Sttreet. 

Reinforcing    bais  to  J.     Kyle,  Call 
Bldlg. 
Concrete  work  to  P.  Hurley. 


Cost.  $35,000 


Plans  Being  Prepared. 

HOME 

CALDXvEILL,  Idaho. 

Two-story  and     basement  brick     and 

stone  home.  125x50. 
Owner— Odd  Fellows  Home. 
Architects— Troutellotte     &   Hummel, 

Rottochild  Bldg.,  Portland,  Ore. 


Revised  Plan.s  Being  Figured. 

RBSIDENCB  Cost,   $ 

BEIRKEajEY.  Alameda  Co.,  Cal.  Wal- 
nut Street  near  Eunice. 

One-story  6-room  frame  residence. 

Owner — O.  W.  Wiebel. 

Architect— James  W.  Plachek,  2014 
Shattuck  Ave.,  Berkeley. 


One-story  and  basement  concrete  or 
brick  City  Hall,  40x50  (as  War 
Memorial.) 

Owner — City  of  Calexico. 

Architect — Ralph  Swearingen,  Calex- 
ico, Cal. 

Plans  Being  Figured. 

RESIDENCES  Cost,  $3,000  each 

SAN  FRANCISCO.     S  Ulloa  100  &  125 

E  19th  Avenue. 
Two  two-story  frame  residences. 
Owner— 'F.   C.    Barz,    1447    12th    Ave., 

San  Francisco. 
Architect — E.  E.  Young,  251     Kearny 

St.,  San  Francisco. 
Plans  Being  Prepared. 
A'LTBRjATIONS  Cost,  $14,000 

SIAN  FRANCISCO.     Western  Addition 
Alter  two  frame   residences  into   (8) 

apartments. 
Owner — Withheld. 
Architect — D.  J.  Patterson,  46  Kearny 

St.,  San  Francisco. 


Plans  Being  Prepared. 

HiOSPITAb  Cost,  $50,000 

WHITTIKR,  Los  Angeles  Co.,  Cal. 

Class  "A"  hospital. 

Owner — City  of  Whittier    (Funds   do- 
nated by  Wm.  Milhous). 

Architects — ^Allison  &  Allison,  1105  Hi- 
bernian Bldg..  Los  Angeles. 
The  hospital  will  follow  the  cottage 

plan    and   will   probably   have   hollow 

tile  walls,  clay  tile  roof,  concrete  cor_ 

ridors. 


Plans  Being  Figured.  Bids  Close  July 
2,  1919. 

HOSPITAL,  ETC.  Cost,  $ 

AWAiHNEE,  Madera  Co.,   Cal. 

Erect  three  frame  buildings  'and  alter 
two-story  frame  hotel  into  tu- 
bercular hospital. 

Owner— Counties  of  Stanislaus,  Mer- 
ced and  Madera  (Tri-County  Tu- 
bercular Hospital.) 

Architect— iMiss   Julia   Morgan,     Mer- 
chants'    Exchange      Bldg.,      San 
Francisco. 
Bids  will  be  received  by  the  County 

Clerk  of  Merced  County,  Merced,  Ca). 


Plans  Being  Prepared. 
CITY  HALL 


Cost,  $- 

Pal 


Sub^Figures   Being  Taken.        To    Be 

Done  iby  Days  Labor. 
APARTMENTS  Cost,  $27,500 

SAN  FRA1NCI9CO.       W  Leavenworth 

65-6  N  iBush  Street. 
Three^story  Class     "C"    stores     and 

apartments  08  4-room  apts). 
Owner^O.  H.  Curtaz,  519  Hayes  St., 


^Architect — ^Not  Given. 
Superintendent — 'Wm.      Helbing,      519 
Hayes  St.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  July 
7th,  2  P.  M.. 

ALTEElATIONS  Cost,  $ 

OBOVILDE,  Butte  Co.,  'Oal. 
Alterations   and   additions   to   County 

Court  House  (2  story  addition). 
Ovner — County  of  Butte. 
Architect — ^Chester  Cole,  Chico. 

NOTE: — 'No  bids  were  received  by 
the  County  Supei^visors  for  this  work 
on  the  last  call  for  bids. 


Plans   Prepared. 

BRICK  BUILDING  Cost,  $10,000 

BAKERSFIELD,  Kern  Co.,  Cal.  North 

Baker  Street. 
One-story   brick   building. 
Owner — Messers    Norris    &    Miller    of 

Kern  Plumbing  Co. 
Architect — ^Thos.  B.  Wiseman,  Morgan 

Bldg.,  Bakersfield. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $ 

MARTINEZ,  Contra  Co.sta  Co.,  Cal. 

Two-story  and  basement  frame  and 
plaster  residence   (6  rooms.) 

Owner — Jasper  Wells,  Martinez,  Cal. 
(County  Clerk  Contra  Costa  Co.) 

Architect— Jas.  T.  Narbett,  910  Mac- 
Donald  Ave.,  Richmond. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $52,000 

SAN  FRANCISCO.     S  Jackson  Street 

W  Van  Ness  Avenue. 
Three-story     Class       "C"     apartment 

house,  12  5-room  apts. 
Owner — H.  W.  Burnham. 
Architect— A.  H.  Knoll,  Hearst  Bldg., 

San  Francisco. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $15,000 

SAN    FRANCISCO.       Mission     Street 

near  14th  Street. 
One-story    reinforced    concrete    store 

building. 
Owner — Withheld. 
Architect— W.     H.  Crim,  425     Kearny 

St.,  San  Francisco. 


Plans  Being  Re-Figured. 
APARTMENTS  Cost,  $40,000 

SAN     FRANCISCO.       SW   Pine     and 

Stockton  Strt-ets. 
Three-stoiT   frame   apartments    (25   2 


Owner — S.    Biess,    844   California   St., 

San  Francisco. 
Architect — Walter     C.  Falch,     Hearst 

Bldg.,  San  Francisco. 
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Lessee — .Meclianics  Bank  of  Richmond 
Architect— Jas.  T.  Narbett,   910  Mac- 
Donald  Ave.,  Richmond. 


Plans  Being  Prepared. 
RESIDENCES  Cost,  $5,000  each 

SAN  FRANCISCO. 
Three  frame  residences. 
Owner — Withheld. 

Architect — Arthur      T.      Ehrenpfort, 
Russ  Bldg.,  San  Francisco. 


Plans  Being  Figured. 
HOTEL  Cost,  $40,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Three-story    brick     hotel   and     store 

building. 
Owner — L.  Cassinelli,  Stockton. 
Architect — Walter      King,      Call-Post 

Bldg.,  San  F^-ancisco. 


Plans  Complete. 

APARTMENTS  Cost,  $20,000 

BAKERSFIELD,  Kern  Co.,  Cal.  No. 
2002  19th  Street. 

Two-  story  frame  and  plaster  apart- 
ment house. 

Owner — A.  H.  Dixon,  Morgan  Bldg., 
Bakersfield. 

Architect — Thos.  B.  Wiseman,  Morgan 
Bldg.,  Bakersfield. 


Plans  Prepared. 

GARAGE  Cost,  $25,000 

BAKERSFIELD,  Kern  Co.,  Cal. 

Fireproof  garage. 

Owner — J.   L.   Bruce,   Scribner  Estate 

and  Edith  F.  Coons. 
Architect — Thos.  B.  Wiseman,  Morgan 

Bldg.,  Bakersfield 

Plans  Complete. 

APARTMENTS,  ETC.        Cost,  $12,000 

BAKERSFIELD,  Kern  Co.",  Cal.  Union 

Avenue. 
Two-story  brick  store  and  apartment 

building. 
Owner — ^Pasquini  Bros. 
Architect — Thos.  B.  Wiseman,  Morgan 

Bldg.,  Bakersfield.^ 


Plans  Being  Figured. 

ADDITION  Cost,  $ 

MARTIN'EZ,   Contra   Costa     Co.,   Cal. 

NO.  210  -Main  Street. 
Add   gallery   of   250   seating   capacity 

and  alter  theatre. 
Owner — Alfred  Dattman,  Martinez. 
Architect— W.  A.  Doctor,  314  Main  St., 

Martinez. 


Plans  Being  Figured. 

ALTERATIONS  Cost,  $ 

RICHMOND,  Contra     Costa  Co.,     Cal. 

Eighth  and  MacDonald  Ave. 
Alter    two-story    concrete    bank    and 

office  building. 
Owner — B.  H.  Griff  en. 


Plans  Being  Prepared.       Sub-Figures 

to  be  Taken  in  About  Two  Weeks. 
APARTMENTS  Cost,  $80,000 

SAN  FRANCISCO.       SW  Sutter     and 

Leavenworth  Streets. 
Five-story  Class  "C"  apartments  and 

stores  (30  2  and  3-room  apts  and 

3  stores.) 
Owner — Theo.    Rulfs,    74    Parnassus 

Ave.,  San  Francisco. 
Architect— A.  H.  Knoll,  Hearst  Bldg.. 

San  Francisco. 


Sub-Figures  Being  Taken  by  Owner. 
APART.MENTS  Cost,  $35,000 

SAN  FRANCISCO.     S  Pine  Street  b"' 

Powell   and   Stockton   Streets. 
Three-story     and     basement     frame 

apartment  house    (50  rooms   21   2 

and  3  room  apts). 
Owner — E.  A.  Janssen,  Hearst  Bldg., 

San  Francisco. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  San  Francisco. 


Sub-Figures  Being  Taken. 

ALTERATIONS  Cost,  $10,000 

SAN  FRANCISCO.  SE  Pine  and  Web- 
ster Streets. 

Alter  three-story  and  basement  frame 

apartment  house  (interior  wood  work, 
coal  heating  system  for  water 
and  heat,  painting,  plumbing,  etc.) 

Owner — H.  W.  Bumham. 

Architect — A.  H.  Knoll,  Hearst  Bldg., 
San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $40,000 

SAN   FRANCISCO.      Leavenworth   St. 

near  Sutter  St. 
Four-story  brick  apartment  house  (16 

2  and  3  room  apts.  and  basement 

garage). 
Owner — ^Theo.    Rulfs,    74    Parnassus 

Ave.,  San  Francisco. 
.Architect— A.  H.  Knoll,  Hearst  Bldg.. 

San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,   $18,000 

SAN    FRANKJISCO.      Twelfth    Avenue 

near  Clement. 
Three-story   frame    apartments    (6    4- 

room  apartments). 
Owner — Mr..  McCaw. 
Architect — D.  J.  Patterson,  46  Kearny 

St.,  San  Francisco. 

Plans  Being  Prepared.  _ 

BANTC  Cost.  $70,000 

.NEAR  SAN  FRANCISCO. 
One-stor>'   reinforced  concrete   bank. 
Owner — Withheld. 

Architect — D.  J.  Patterson,  46  Kearny 
St.,  San  Francisco. 


Steel  and  Grading  Bids  to  be  Taken  In 

a  Few  Days. 

ADDITION       X  Cost,  $ 

SAN  FRANCISCO.    Pine,  Stockton  and 

California  Streets. 
Two-story  and  2  sub-basements  Class 

"A"  addition  to  office  building. 
Owner — Metropolitan   Life    Insurance 

Co.,  Premises. 
Architect— J.     R.  .Miller,     Uck    Bldg., 
San  Francisco. 
The  present  building  will  be  extend, 
ed  along  Stockton   street   140  feet   to 
California  street. 

Contract  Awarded. 

PACKING   PLANT  Cost,   approxi- 

mately, $9,000. 

SAX  FRANCISCO.  S  Bryant  Street 
near  Bryant  Avenue,  bet.  8th  and 
9th  Streets. 

One-stoi-y  brick  packing  plant,  55x75. 

Owner — G.  H.  Roberts. 

Acrhitect — S.  Heiman,  57  Post  Street, 
San  Francisco. 

Contractor— 'Hayes-Oser  Co.,  Call  Bldg 
San  Francisco. 


Sub-Figures  Being  Taken. 

RESIDENCES  Cost,  $4,000  each 

SAN  FRAXCISCO.  19th,  20th,  24th  and 
25th  Avenues,  bet.  Anza  and  Bal- 
boa Streets. 

12  one-story  frame  residences  (5  and 
6  rooms  &  sleeping  porches  each) 

Owner— W.  A.  .Miller  &  Co.,  743  5th 
Ave.,  San  Francisco. 

Architect — None 

Sub-figures   for  plumbing,  painting, 

plastering,  sheet  metal  work,  electric 

wiring  and  fixtures,  tiling,  hardwood 

floors,  roofing  and  carpentry  work  will, 

be  done  by  the  owner. 


Contract  Awarded. 

ALTERATIONS  Cost,  $ 

SAN  FRA.NCISCO.  No.  220  Grant  Ave. 

Alterations  to  store. 

Owner— J.  J.  Henkel    Co.,  139    Geary 

St.,  San  Francisco. 
Architect — Bliss     &     Faville,   Balboa 

Bldg..  San  Francisco. 
Contractor — W.   D.     Henderson,     Mo- 

nadnock  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

FLATS  AND  STORES         Cost,  $8,000 

SA.N  FRA.NCISCO.     Amazon  Tract. 

Two-story  frame  flats  and  store. 

Owner— Withheld. 

Architect— .M.     G.  Bugbee,     635     28th 

Ave  and  679  Washington  St.,  San 

Francisco. 


Cost.  $12,000 


Plans  Being  Prepared. 
WAREHOUSE,  ETC. 
SAN  FRANCISCO. 

Two-story    reinforced   concrete   ware- 
house and  factory. 
Owner — Withheld. 


Architect— M.  G.  Bugbee,  635  28th 
Ave., '  San  Francisco  and  679 
Washington  Street. 


CULVERT     BID     FXDER    ADVISE- 
MENT. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
—The  bid  of  T.  E.  Clinch  at  $1,960  for 
the  construction  of  a  culvert  in  Minor 
Channel  on  California  street  has  been 
taken  under  advisement  by  the  City 
Council. 


CLASS  "A"  THEATRE  Cost,  $400,000 
LX>S  ANGELES.  TSTW  7th  and  Hill  Sts. 
Nine-story  Class  "A"  theatre  and  of- 
fice building,  113x150. 
Owner — Alex.  Pantages. 
Architect — B.  Marcus  Priteca,  Emprie 
Bldg.,  Seattle. 
EarlNewcomb,  653  South  Hill  St., 
Los  Angeles,  is  the  engineer  and  su- 
perintendent of  construction.  The 
foundation  has  been  completed  and 
the  structural  steel  is  being  erected. 
The  reinforced  concrete  work  will  be 
done  by  force  account  and  the  remain- 
der of  the  the  work  done  by  sub-con- 
tract. 


Sub-Figures  Being  Taken. 

AUTO  SALES  BLDG.        Cost,  $55,000 

SAN  FRANCISCO.    NE  Van  Ness  Ave. 

and  Sacramento  Street. 
Two-story    reinforced    concrete    auto 

sales  building. 
Owner — Clarence  Walter. 
Lessee — Peacock  Jlotor  Sales  Co.,  1350 

Van  Ness  Ave.,  San  Francisco. 
Architects  &  Contractors — MacDonald' 

&  Kahn,  Rialto  Bldg.,  S.  F. 


SCHOOL  BONDS, 

BAKERSFIELD,  Kern  Co.,  Cal.— 
The  Standard  School  District  will 
vote  June  24  on  a  tax  levy  to  raise 
$23,576  for  completion  of  a  school 
building.  Geo.  M.  Brown,  C.  N. 
Bahrenburg  and  T.  M.  Bolton  are  the 
trustees. 


Ready  for  Figures  Tuesday. 

RESIDENCE  Cost,    $8,000 

OAKLAND,  Alameda  Co.,  Cal.  Walla 
Vista  and  Arimo  Avenues. 

Two-story  and  basement  frame  and 
plaster  residence  (11  rooms  and 
garage.) 

Owner — Dr.  J.  H.  Stineman. 

Architect — Miss  Julia  Morgan,  Mer- 
chants' Exchange  Bldg.,  San 
Francisco. 


Plans  Being  Prepared. 

CREM.MERY  BLDGS.  Cost,  $ 

LOS  BANCS,  Merced  Co.,  Cal. 

Group  of  3  reinforced  concrete  and 
brick  creamery  buildings  (main 
building,  power  house  and  casein 
building.) 
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Owner — Los  Banos  Creamery  Ass'n. 
Lessee — California  Central  Creamery, 

Los  Banos. 
Designer  &  Engineer — H.  J.  Brunner, 

Sharon  Bldg.,  San  Francisco. 


Plans  Being  Figured. 

ADDITION  Cost,   $20,000 

OAKLAND,  Alameda  Co.,  Cal.  SE 
Lakeshore  Ave  24'5  NB  Lake  Park 
Avenue. 

Two-story  frame  and  plaster  wing  ad- 
dition to  present  two-story  apart- 
ment house. 

Owner — L.  B.  Hoge,  Pacific  Bldg.,  San 
Francisco. 

Architect — Schirmer-B  u  g  b  e  e  Co., 
Thayer  Bldg.,  Oakland. 


Plans  Being  Prepared. 
APART.MBNTS  Cost,   $80,000 

OAKLAND,  Alameda  Co.,  Cal. 
Three  apartment  houses. 
Owner — Withheld. 

Architect — Schirmer  -  Bugbee       Co., 
Thayer  Bldg.,  Oakland. 


Plans  Being  Prepared. 

SCHOOL  Cost,  $33,000 

GEYSERVILLE.  Sonoma  Co.,  Cal. 

One  story  reinforced  concrete  school 
building  (6  rooms  and  an  audito- 
rium.) 

Dwner — Geyserville  High  School  Dis- 
trict. 

Architect — ^Henry  C.  Smith,  Humboldt 
Bank  Bldg.,  San  Francisco. 
4  bond  election  has  been  called  for 


June  14,  1919. 

Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.  East 
piedmont  Heights. 

Two-story  and  basement  frame  resi- 
dence (9  rooms). 

Owner — Not  given. 

Architect — Sidney  B.  Newsom,  Nevada 
Bank  Bldg.,  San  Francisco. 


Contract  Awarded. 

PACKING  PLANT  Cost,  $100,000 

(including  equipment). 
HANFORD,  Kings  Co.,  Cal. 
Two-story    reinforced     concrete     and 

brick  packing  plant,  250x90. 
Owner — California      Peach       Growers 

Association,  Fresno. 
Architect — Glass      &      Butner,      Cory 

Bldg.,  Fresno. 
Contractor — ^R.    Pedersen,    446    Clark 

St.,  Fresno. 


Contractors  Taking  Sub-Bids. 
RESIDENCE  Cost,  $10,300 

OAKLAND,  Alameda  Co.,  Cal.    Euclid 

Avenue. 
All  work,  except  painting,  for  a  two- 

stor}-    and    basement    frame    and 


plaster   residence    (9   rooms   and   2 

bathrooms). 
Owner— S.  .Lichtenstein,  726  Oak  St., 

Oakland. 
Architect — S.  Heiman,  57  Post  Street, 

San  Francisco. 
Contractor — W.     C.   Duncan,     Sharon 

Bldg.,  San  Francisco. 


Plans  Being  Figured. 
ALTERATIONS  Cost,   $1,000 

NEAR  LOS  GATOS,  Santa  Clara  Co., 

Cal. 
Owner — Withheld. 
Architect — G.     A.     .Lonsburg,     Gunst 

Bldg.,  3rd  and  Mission  Sts.,  San 

Francisco. 


Plans  Being  Prepared. 
THEATRE  Cost.  $100,000 

TURLOCK,  Stanislaus  Co.,  Cal. 
Brick  motion  picture  theatre. 
Owner— Withheld. 

Architect— W.  H.  Weeks,  75  Post  St., 
San  Francisco. 


Contract    Awarded    on    a    Percentage 

Basis. 
RESIDENCE  Cost,  $30,000 

SANTA  ROSA,  Sonoma  Co.,  Cal. 
Two-story  frame  and  stucco  residence 

(Italian  Villa  style)  14  rooms,  also 

garage,  swimming  pool,  etc. 
Owner— A.  E.  Goft. 
Architect — Schirmer-B  u  g  b  e  e        Co., 

Thayer  Bldg.,  Oakland. 
Contractor— A.  Whalen,  565  16th,  St., 

Oakland. 


Plans  Being  Completed. 
MOVING  PICTURE  STUDIO 

Cost,  $ 

FRESNO,  Fresno  Co.,  Cal. 
Moving  picture  studio  building^s. 
Owner — Fresno      Feature    Film      Co., 

Savage     &'   Lovejoy,     Attorneys, 

Fresno.     Mrs.    Lule     Warrenton, 

Director. 
Architect — Not  Given. 


Plans  Being  Prepared. 

WHOLESALE  BLDG.       Cost,  $200,000 

SAN  FRANCISCO.  Spear  and  Folsom 
Streets,  50  vara  lot. 

Five-story  reinforced  concrete  whole. 
sale  building. 

Owner — MacDonald  &  Kahn. 

Lessees — Haas  Bros.,  Sacramento  and 
Davis  Sts.,  San  Francisco. 

Architect  &  Contractor —  MacDonald 
&  Klhn,  Rialto  Bldgj,  San  Fran- 
cisco. 


Plans    Being     Figured.        Bids   Close 
June  30,  1919.  9  A.  M. 

SCHOOL  Cost,   $ 

CALEXICO,  Imperial  Co.,  Cal. 
One-story  elementary  school. 
Owner — City  of  Calexico. 


Architect — Samuel  B.  Zimmer,  El 
Centre,  Cal. 
Bids  will  be  taken  separately  for 
general  work  .plumbing,  plastering, 
painting,  finish  hardware,  sheet  metal 
work  and  electric  wiring.  C.  B. 
Moore,  Clerk. 
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Owner — Withheld. 
Architect— S.  Heiman,  57  Post  St.,  San 

Francisco. 
(27603)     1st   report  May  2;    2nd  May 
28,  1919 


Plans  Being  Prepared. 

SCHOOL  Cost,  $60,000 

HERMOSA  BEACH,  Los  Angeles  Co., 
Cal. 

One  and  two-story  brick  school. 

Owner — Hermosa   Beach   School    Dis- 
trict. 

Architect — Terbert    C.    Howard,    Her- 
mosa Beach,  Cal. 
NOTE: — Bonds  have  been  voted. 


Contract  Awarded  on  a  Percentage 
Basis. 

HOSPITAL  Cost.  $ 

ALHAMBRA,  Los  Angeles  Co.,  Cal. 
Bay  State  St.  and  South  GarSeld 
Avenue. 

One-story  hollow  tile  hospital  build- 
ing, 107x135. 

Owner — E.  U.  Hickman,  1720  West 
Main   St.,   Alhambra. 

Architects — Hunt  &  Burns,  701 
Laughlin  Bldg.,  Los  Angeles. 

Contractor — F.  D.  McCloud,  Alhambra 


Contract  Awarded. 

DAIRY  BUILDING  Cost,  $25,118 

XOS  ANGELES,     llth  and  Wall  Sts. 
Two-story    reinforced    concrete    dairy 

building.  40x150. 
Owner — Hanson  Dairy  Co. 
Architect — ^Richard  D.   King,  519  Van 

Nuys  Bldg.,  Los  Angeles. 
Contractor — Pozzo     Construction   Co., 

421  Macy  St.,  Los  Angeles. 


Plans  Being  Revised. 

FLAT  BUILDING  Cost,  $9,000 

SAN  FRANCISCO.  N  California  Street 
50  E  Second  Avenue. 

Two-story  and  basement  frame  flat 
building  (2  5-rooni  flats  and  base- 
ment garage). 

Owner — Withheld 

Architect— Paul  F.  De  Martini,  2123 
Powell  St.,  San  Francisco. 

Work  to  be  Started  Shortly. 

WAREHOUSE  Cost,  $ 

PETALUMA,  Sonoma  Co.,  Cal.     East 

Petaluma. 
Brick  warehouse  building,  300  ft.  long 
Owner — Golden    Eagle    Milling      Co., 

Petaluma,  Cal. 
Architect — Not  Given. 


Plans  Being  Figured. 
LOFT  BLDG.  Cost,  $30,000 

SAN  FRANCISCO.     S  .Mission  E  16th. 
Three-story     frame   store     and     loft 
building,  25x210. 


Contract  Awarded. 

OFFICE  BLDG.  Cost.  $213,695 

SAN  FRANCISCO.  SW  California  and 
Battery  Streets. 

All  work  except  elevator  work  for 
five-story  Class  "A"  addition  to  5- 
story  office  building,  89x103. 

Owner— Robt.  Dollar  Co.,  250  Califor- 
nia St.,  San  Francisco. 

Architect— Chas.  W.  McCall,  Central 
Bank  Bldg.,  Oakland. 

Engineer — T.  Ronneberg,  3005  Crocker 
Bldg.,  San   Francisco. 

Contractor — Dinwiddle  Construction 
Co.,  Crocker  Bldg.,  San  Francisco. 
Bids  will  be  called  later  for  the  ele- 
vator work  for  which  $35,800  has  been 

reserved. 


Contract   Awarded. 

NATATORIUM  Cost,  $24,000 

PORTLAND,  Ore.  Broadway  and 
Madison  Streets. 

One-story  concrete  natatorium. 

Owner — J.  W.  Coughlin  and  Montgom- 
ery Estate. 

Architect — W.  W.  Lucius,  Lewis  Bldg.. 
Portland,  Ore. 

Contractor — Victor  Carlson,  445  Van- 
couver Ave.,  Portland,  Ore. 


Contract   Awarded. 

CHURCH  Cost,  $54,250 

ANAHEIM,  Orange  Co.,  Cal. 

One  and  two-story  frame  and  plaster 
church. 

Owner — First  Methodist  Episcopal 
Church  of  Anaheim. 

Architect — Norman  F.  Marsh,  211 
Brxjadway  Central  Bldg.,  Los  An- 
geles. 

Contractors — Daniels     &     Farrls,  918 
Herkimer  St.,   Pasadena. 
Heating  awarded  to  the  Pacific  Gas 

Radiator  Co.  at  $2950. 


Commissioned  to  Prepare  Plans. 
CITY   HALL,   ETC.  Cost,   $60,000 

TULARE,  Tulare  Co.,  Cal. 
Two-story  Class     "C"  City  Hall     and 

Auditorium   (War  Memorial). 
Owner — City  of  Tulare. 
Architects — Warren  Charles  Perry,  & 

Geo.  B.  Sturgeon,  604  Mission  St.. 

San    Francisco.       Address     after 

June   15th.     Newhall     Bldg.,  San 

Pranscisco. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $200,000 

EASTON,   San   Mateo   Co.,  Cal.   Near 

Burlingame. 
Two-story  steel,     brick  and     granite 

country  residence. 


Owner-^D.  C.  Jackling,     St.    Francis 

Hotel,  San  Francisco. 
Architects— Willis  Polk  &  Co..  Hobart 

Bldg..  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCES  Cost,   $30,000 

SAN  FRANCISCO. 

Three  reinforced  concrete  residences. 
Owners — Names  Withheld. 
Architects— Willis  Polk  &  Co..  Hobart 
Bldg.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   $10,300 

OAKLAND,  Alameda  Co.,  Cal.  Euclid 
Avenue. 

All  work,  except  painting,  for  a  two- 
story  and  basement  frame  and 
plaster  residence  (9  rooms  and  2 
bathrooms). 

Owner- S.  Lichtenstein,  726  Oak  St., 
Oakland. 

Architect — S.  Heiman,  57  Post  Street, 
San  Francisco. 

Contractor — W.  C.  Duncan,  Sharon 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

COTTAGES,  ETC.  Cost,  $110,000 

LOS  ANGELES.     Sylmar    Sanitarium 

near  San  Fernadno. 
Two-story   frarne   recreation   building 

and  6  nurses'  cottages. 
Owner — Los  Angeles  County. 
Architect — Chief  Mechanical  Engineer 

of  Los  Angeles  County. 

Planj  Being  Figured.  Bids  Close  June 

27,  1919,  2  P.  M. 

SCHOOL  Cost,  $ 

FRESNO  COUNTY.  Claremont  School 

District. 
One-story     concrete     brick   and     tile 

grammar  school. 
Owner — Claremont    School      District. 

A.  C.  Leslie.  Clerk. 
Architect— Ernest     J.  Kump.     207-208 

Rowell  Bldg.,  Fresno. 
Plans  and  specifications  may  be  ob- 
tained at  the  office  of  the  Architect. 
All     bids  to     be  made     out  on     blank 
forms  furnished  by  the  Architect. 

BRICK   SCHOOL     BUILDING     BIDS 
WANTED. 

FRAZER  SCHOOL  DISTRICT, 
Fresno  Co.,  Cal. — From  plans  prepared 
by  Architect  E.  .Mathewson.  Cory 
Bldg.,  Fresno,  bids  will  be  received  up 
to  June  21st,  6  P.  M.,  for  the  construc- 
tion of  a  brick  school  for  the  Frazer 
School  District  in  Kings  County. 
The  building  will  contain  two  rooms  ' 
and  must  be  completed  by  September 
8th,  1919. 

Plans  may  be  had  from  A.  P.  Howe, 
Clerk  of  the  District,  or  from  the  of- 
fice of  tbe  Architect. 


Plans  Prepared. 

LIBRARY  Cost,  ?8,000 

NEWMAN,   Stanislaus   Co.,   Cal.     "0" 

and  Kern  Streets. 
One-story  fireproof  library. 
Owner — Town    of  Newman    (Carnegie 

Library). 
Architect — Fijancis      Reidr    Concord, 

Contra  Costa  Co.,  Cal. 


Plans  to  be  Prepared. 

PACKING   PLANT  Cost,   $10,000 

MODESTO,      Stanislaus      Co.,      Cal. 

Tenth  Street  bet.  "E"  and  "F"  Sts. 
One-story     cornigated  iron     packing 

plant,  50x140. 
Owner — Lactein  Food  Co.,' Modesto. 
Architect — Not  Yet  Selected. 


Cost,  $12,000 


Plans  Being  Prepared. 
RESIDENCE 
SALINAS,  Cal. 

Two-story  frame  plaster  exterior  resi- 
dence. 
Owner — Dr.  W.  P.  Austin. 
Architect — Jas.  A.  Magee,  661  Phelan 
Bldg.,  San  Francisco. 


June  16,  1919. 
Plans  Being  Prepared. 
FRAME  BUNGALOW  Cost,  $5,000 

SAN  FRANCISCO.     Sunset  District. 
One-story  frame  bungalow. 
Owner — H.  Reinhart. 
Architect — Jas.  A.  Magee.  661  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
ALTERATIO.NS  Cost,  $13,000 

SAN  FRANCISCO.     SE  Clay  &  Spruce 

Streets. 
Alter  three-story  frame  building  into 

(6)  apartments. 
Owner — M.  Rigney. 
Architect — Jas.  A.  Magee.  661  phelan 

Bldg.,  San  Francisco. 


June  16,  1919. 
Plans  Being  Prepared. 
CLUB  HOUSE  Cost,  $15,000 

MONTEREY  COUNTY. 
Two-story  frame  club  house. 
Owner — Withheld. 

Architect— Jas.  A.  Magee,  661   Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Figured.  Bids  Close  July 
11,  1919,  2  P.  M. 

SCHOOL  Cost,  $- 

MERCED,  .Merced  Co.,  Cal. 

Brick  and  concrete  high  school  build- 
ing. 

Owner — .Merced  Union     High     School 
District  (J.  F.  Bedesen,  Clerk). 

Architects— Allison     &  Allison,     1405 
Hibernian  Bdlg.,  I>os  Angeles. 
Bids  will  be  received  separately  for 

the    different    parts    of    the    work    as 

follows: 
Contract  No.  1— For  the  excavating. 
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concrete,  cement,  masonry  and  terra 
cotta   work,   etc.       Bids   No.   1     with 
Alternate  Bids  A,  B,  and  C. 

Contract  No.  2— For  carpentry 
work,  etc.  Bid  No,  1  with  Alternate. 
Bids  A  and  B. 

Contract  No.  3— For  sheet  metal 
work,  etc.  Bid  No.  1  with  Alternate 
Bids  A  and  B. 

Contract  No.  4 — For  tile  roofing,  etc. 
Bid  No.  1  with  Alternate  Bid  A. 

Contract  No.  5 — For  composition 
roofing.  Bid  No.  1  with  Alternate 
Bid  A. 

Contract  No.  6— For  plastering.  Bid 
No.  1  with  Alternate  Bids  A  and  B. 

Contract  No.  7— For  blackboards. 
Bid  No.  1  with  Alternate  Bid  E. 

Contract  No.  8— For  painting,  etc. 
Bid  No.  1  with  Alternate  Bids  A  and  D 

Contract  No.  9 — For  electric  work, 
etc.     Bid  No.  1  with  Alternate  Bid  A. 

Contract  No.  10 — For  plumbing, 
gas  fitting  and  sewering,  etc.  Bid  No. 
1  with  Altern^ate  Bid  A. 

Contract  No.  11 — For  program 
clocks.  Bid  No.  1  with  Alternate  Bids 
A  and  F. 

Contract  No.  12 — For  hardware. 
Bid  .\o.  1  with  Alternate  Bid  A. 

Contract  13 — ^For  heating  and  ven- 
tilating. Bid  No.  1  with  Alternate 
Bid  A. 

Deposit  of  $25  required  for  plans. 
For  official  proposal  see  "age  4  of 
the  Daily  Pacific  Builder. 


OFFICES,  ETC.  Cost,  $ 

SANTA  CRUZ,     Santa  Cruz    Co.,  Cal. 

Pacific  Avenue. 
Two-story    reinforced    concrete    store 

and  offices,  20x78. 
Owner— Wilson  Bros.,  Santa  Cruz. 
Architect — Not  Given. 
(28090)     Ato  J  Q  to  S  X  198  to  201- 
206-7-8 


Preliminary  Figures  Being  Taken. 

SCH(X)L  Cost,   $ 

SAN  RAFAEL.    5th  and  "B"  Sts. 

Two-story  concrete  school,  60x147,  6 
or  7  rooms  on  1st  floor  and  audi- 
torium on  second. 

Owner — City  of  San  Rafael. 

Preliminary  Plans  by  Roger  S.  Phelps 
Clerk  of  the  Board  of  Education, 
High  School  Bldg.,  San  Rafael. 


L.UXDRT       3L4rHI>ERT       BIDS 
W.iXTED. 

HANFORD,  Kings  Co..  Cal.— County 
Clerk  E.  F.  Pickerill  will  receive  bids 
up  to  July  5th,  11  A.  M.,  for  furnish- 
ing one  Thor  Laundry  complete,  in- 
cluding a  No.  36  Washer,  No.  50 
Mangle  with  Gasoline  Heater,  and  20- 
inch  Extractor  with  2  H.  P.  .Motor, 
this  to  be  furnished  complete  and 
ready  to  operate  at  the  Kings  County 
Hospital. 


BOXDS, 

MAYPIELD,  Santa  Clara  Co.,  Cal.— 
A  special  election  will  be  held  on 
July  1  to  vote  bonds  for  municipal 
electric  plant,  town  hall  and  watei 
works  improvement. 


COLUSA,  Colusa  Co.,  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors, T.  D.  Cain,  County  Clerk,  up  to 
July  8th,  2  P.  M.,  for  furnishing  labor, 
materials  and  mechanical  workman- 
ship necessary  for  installing  an  oil 
burning  steam  heating  system  for  the 
Colusa  County  Court  House,  Jail  and 
Hall  of  Records. 

Bidders  are  asked  to  submit  with 
their  bid  an  alternate  proposal  for 
installing  a  Johnson  System  of  Auto- 
matic Thermostat  Heat  Regulation 
for  tb'^  Court  Room  and  Supervisors' 
Room. 


EUREKA,  Humboldt  Co.,  Cal.— 
The  Eureka  City  Council  has  agreed 
to  place  on  the  ballot  of  the  special 
State  Highway  bond  election,  July 
1st,  a  proposition  to  bond  the  city  for 
$400,000  to  be  used  for  the  construc- 
tion of  a  municipal  auditorium  and 
swimming  pool,  with  four  combina- 
tion city  parks  and  playgrounds. 


AIDITORIIM  PLAXS  REJECTED. 

TULARIE,  Tulare  Co.,  Cal.— At  the 
last  meeting  of  the  City  Trustees  a 
study  of  auditorium  plans,  submitted 
by  M.  P.  Renfro,  PortervlUe  architect, 
and  Swartz  &  SKvartz,  of  Fresno,  con- 
sumed the  greater  part  of  the  time 
given  by  the  Board  of  Trustees.  The 
plans  of  both  architects  were  attrac- 
tive, but  not  acceptable  for  the  reason 
that  tihe  buildings  designed  could  not 
be  built  for  $60,000,  the  sum  voted  lor 
the  construction  of  dhe  auditorium. 

The  board  concluded  that  certain  of- 
fices an'd  rooms  provided  for  in  the 
plans  would  have  to  be  eliminated  If 
the  auditorium  is  to  be  erected  for  a 
cost  not  to  exceed  $60,000. 

A  resolution  offering  the  auditorium 
bonds  for  sale  was  read  and  adopted. 
Further  discussion  of  plans  is  to  be 
taken  up  at  an  early  date. 


GoTemment  Plans  Hnge  Grading  and 
and  Fill  Job  at  Paget  Sound. 

WASHINGTON,  D.  C— Wm.  H. 
Lewis,  706  Central  Bldg.,  Seattle, 
Wash.,  has  secured  plans  and  speci- 
fications from  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  with 
the  intention  of  submitting  a  bid  on 
the  proposed  excavating,  filling  and 
grading  at  Puget,  Sound.  Wash.  The 
work  will  cost  in  the  neighborhood  of 
$3^,000.  The  opening  date  of  bids 
has  not  been  set  as  yet. 
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No. 

1070 
1071 
1072 
1073 
1074 
1075 
10t7« 
1077 
1078 
1079 
1080 
1081 
1082 
1083 
1084 
1085 
1086 
1086 
1087 
1088 
1089 
1090 
1091 
1092 
1093 
1094 
1095 
1096 
1^97 
1098 
1099 
1100 
1101 
1102 
1103 
1104 
1105 
1106 
1107 
1108 
1109 
1110 
1111 
1112 
ni3 
1114 
1115 
1116 
1117 
1118 
1119 
1120 
1121 
1122 
1123 
1124 
1125 
1126 
1127 
1128 
112!) 
1130 
1131 
1132 


BUILDtSG  CONTRACTS. 


San  Francis«o  Connty. 

Owner  Contractor 

Gerard  Invst  Owner 

Buck    Buck 

Arnstein    Sturges 

Otis    Bemieri 

Rosenberg Larsen 

Same    Coleman 

'Ahern    JJemartini 

Abbot   Duncan 

Stumpf  -Monson 

Allen    Nelson 

Nelson    Nelson 

Miller    _Miller 

Childrens  Hosp—Healing 

Lind    Lind 

Donohoe  Sculley 

Murphy  Page 

Bainer  Bainer 

Ward    Coburn 

Spg.  Valley   .Martin 

Lutich    Nelson 

Falvey    Owner 

Nelson    Owner 

Hall    Owner 

Perkins    -.Wiegand 

Warwick  Thorup 

Musser     Malloch 

Cordes    Haun 

Mottet    Moller 

Madieros    Owner 

Gobish    Owner 

Brown  Brown 

Conway  Conway 

Winslow    Prout 

O'Brien   Kiernan 

Rosenberg  Peterson 

Lawrence  Klein 

Pacific  Box  Fctry Otis 

Spreckels  Fleet 

Bortyen   Moran 

Rossi   Rossi 

Sheppard    O'Neil 

Morrison    Morrison 

Nafl   City  Barrett 

Janssen    Owner 

Meyers  Owner 

Mejers    Owner 

R  C  Archbishop..Fennell 

Dettner   Barrett 

Anderson  Anderson 

Savage    Savage 

Gil V ray    Gilvray 

Claymile    Leigh 

Campbell    Owner 

Natl  City  Rosenberg 

Pabbosian   Trost 

Williams    Haun 

Haviside    Wegner 

Ze:ss    Muller 

Gunst Barrett 

Warneke    Edwards 

Trouilet    Trouilet 

Winters    Owner 

Wilson    Novelty 

Hermanson    Owner 


Amt 

5500 

3000 

908 

550 

9250 

26100 

2400 

1169 

9850 

48OO0 

4000 

4000 

3900 

3600 

2OO0 

850 

400 

7700 

6962 

5200 

20000 

12000 

3000 

2000 

2000 

1000 

850 

500 

500 

500 

433 

400 

5180 

40000 

4600 

1500 

1075 

1000 

500 

450 

400 

400 

1613 

40000 

20000 

15000 

15000 

13000 

9500 

7600 

5000 

4000 

3000 

1250 

400 

400 

7000 

9900 

1950 

743 

600 

500 

500 

400 


(Correction  in  Contractor's  >'ame.) 

(1068)  E  EIGHTEENTH  AVE  175  N 
Balboa  N  23  —  W  120.  All  work  for 
two-story  frame  residence. 

Owner— Chas.  and  Marguerite  J  Cor- 
riea,  162  Castro,  San  Francisco. 

Architect — None. 


Contractor — Jas.   Welsh.  2040   Balboa, 
San  Francisco. 

Filed  June  7.  '19.    Dated  June  6,  '19. 

Rafters  on  12000.00 

Brown  coated  1333.33 

Finished  and  accepted. 1333.33 

Usual    35   days 1333.33 

TOTAL  COST,  $6000.00 

Bond,  none.    Limit,  90  days.    Forfeit, 

none.     Plans  and  specifications  filed. 


APARTilBNTS 

(1070)     SE     BUSH     AND     MONROE. 
Six-story  reinforced  concrete  apart, 
ments   (17  apts.) 
Owner — Gerard     Investment  Co.,     110 

Sutter,  San  Francisco. 
Architect — Rousseau  &  Rousseau,  110 

Sutter.  San  Francisco. 
Days  work  and  Sub-Contracts. 

Concrete  work  awarded  to  T.  Hurley 
Reinforcing  bars  to  J.  Kyle,  Call  Bldg. 
Excavating  to  Sibley  Grading  &  Team- 
ing Co.,  284  Dolores  St. 

COST,  $55,000 


ALTERATIONS 

(1071)     NOS.   831-33-35   COLE.     Alter 

flats. 
Owner— W.  A.  Buck,  1104  Fell,  S.  F. 
Architect^P.  H.  Schwerdt,  1104  Fell, 

San  Francisco 
Day's  work.  COST,  $3000 


ALTERATIONS 

(1072)     NO.   3590   CLAY.     Alter   resi- 
dence. 
Owner — Mr.  Arnstein,  Premises. 
Architect — ^None. 

Contractor— Benj.  Sturges,  3931  Geary 
San  Francisco. 

COST,  $908 


ALTERATIONS 

(1073)  NO.  129  FREMavr.  Alter  re- 
pair shop. 

Owner — ^Mrs.  Lucia  H.  Otis,  354  Pine, 

San  Francisco. 
Architect-  —None. 
Contractor — Grace  &  Bernieri,     Glaus 

Spreckels  Bldg.,  S.  F. 

COST.  $550 

CLASS  "C"  APARTilENTS 

(1074)  Nft-  GEAUr  AND  TAYl,OR. 
Brick  work  for  six-story  reinforced 
concrete  apartment  house. 

Owner — I    Rosenberg,  333  Kearny  St., 

San  Francisco. 
Architect — Joseph  Cahen^  333  Kearny, 

San  Francisco. 
Contractor — H.  H.  Larsen  &  Bros.,  62 

Post,  San  Francisco. 

COST,    $9250 


(1075)  PLUMBING,  GAS  FITTING, 
hose  reels,  stand  pipe  and  sewer 
work  on  above. 

Contractor — Alex  Coleman,   706  Ellis, 
San  Francisco. 
Roughed  in  ready  for  plaster.$10,000 

Completed   and   accepted 8,575 

Usual   35   days 7,525 

COST,  $26,100 

ALTERATIONS 

(1076)  E  DOLORES  26  S  28th.     All 


work  for  alterations  and  addition  to 
two-story  frame  building. 
Owner— 'Mrs.  J.  D.  Ahern,  1503  Dolores 

San  Francisco. 
Designer — P.  Demartini. 
Contractoi- — ^F.  Demartini,     274     29th, 

San  Francisco. 
Filed  June  9,  '19.    Dated  June  3,  '19. 

Frame  up _ .$800 

Brown   coated  800 

Completed  and  accepted 800 

TOTAL  COST,  $2400 
Bond,  none.  Limit,  85  days.  Forfeit, 
none.    Plans  and  specifications  filed. 

ALTEiRATIOiNS 

(1077)  N  VALiLEUO  67-6  W  Buchanan 

W   32-6XN    137-6.     All      work     for 

alterations  and  additions  to  frame 

dwelling. 

Owner— S.  L.  Abbot,  316  Montgomery, 

San  Francisco. 
Architect— Nathaniel      Blaisdell,     255 

California,  San  Francisco. 
Contractor — M'.     C.   Duncan     &     Co., 

Sharon  Bldg.,  S.  F. 
Filed  June  9,  '19.     Dated  June  5,  '19. 

Completed   and    accepted $876.25 

Usual  35  days 293.00 

TOTAL  OOST.  $1169.00 
Bond.  $585.  Sureties,  Chas.  W.  Carle 
and  J.  E.  Perry.  Limit,  30  days.  For- 
feit, $10  Plans  and  specifications 
filed. 

NXDTE:— 1st  re<port  June  6,  1919  No. 
1041. 


GARAGE 

11078)  N'E  RAILROAD  AND  OAK- 
dale  Aves  N  71-3%  E  7^  SW  67  NW 
54-6.  All  work  for  one-story  ga- 
rage building. 

Owner — Regina  Stumpf. 

Ai-chitect — Jensen    &    Rahlman,    City 
Hall,  San  Francisco. 

Contractor — O.  Monson,     1907  Bryant, 
San  Francisco. 

Filed  June  9,  '19.    Dated  June  4,  '19. 

Everj-  30  days 75% 

Usual  35  days 25% 

TOTAL  COST,  $9850 

Bond,  none.    Limit,  90  days  after  June 

2.    1919.       Forfeit,   $20.       Plans     and 

ipecifica'.ions  filed. 

RBSIDEN-CB 

(1079)     W  TWEN-TY-NINTH  AVE  60, 

85,  110.  135,  160.  180,  310,  235  S  Lake. 

Eight  two-story  frame  residences. 

Owner— Allen  &  Co.,  125  Sutter,  S.  F. 

Architect— Earle  Bertz,  68  Post,  S.  F. 

Contractor — Emil  Nelson,  39  Delmare, 

San  Francisco. 

COST.  $6000  each 


FRAME  RB}SIDENX?E 

(1080)     N"n'  WAWONA  AND  ULLOA. 

Two-story  frame  residence. 
Owner — Fernando  Nelson  &  Sons,  2701 

Lincoln  Way.  San  Francisco. 
Architect — ^None. 
Day's  work.  COST,  $4000 


(1081)     W  NINETEENTH  AVE  325  S 

Anza.     One-story  frame   residence. 
Owner— W.  A.    Miller  &  Co.,    743    5th 
Ave.,  San  Francisco. 
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Architect— None. 
Day's  work. 


COST,  $4000 


ALTBRiATIONS 

(1082)     CALIFORNIA  bet.  Maple  and 

Oherry.    Alter  hospital. 
Owner— Childrens'  Hospital,  Premises. 
Architect — iNone. 

Contractor — Geo.  Healing,  110    Jessie, 
San  Francisco. 

COST,  $3900 


PRAIMIB   RjESmBNCE 

(1083)  S  TWENTY -FIFTH  280  and 
300  E  Douglass.  Two  one  and  one- 
half-story  frame  residences. 

Owner— Oscar  Lind,  4385  25th,  S.  F. 

Architect-^None. 

Day's  work.  COST,  $1800  each 


RIBPAIRS 

(1084)     NE  TAYLOR  AND  MARKET. 

Repair  fire  damage  to  store. 
Owner — ^Jos.   Donohoe,   Donohoe-Kelly 

Bank,  San  Francisco. 
Architect — ^None. 

Contractor— J.  E.  Sculley,  Flood  Bldg., 
San  Francisco. 

COST,  $2000 


BUILDING  AND  ENGINEERING  NEWS 

FRAME  DWELLING 
(1088)     S    CLINTON   PARK   212-6   W 
Guerrero.     All  work  except  hot  air 
heating    system,    electric    light    fix- 
tures    and   shades     for     two-story 
frame  dwelling. 
Owner — John    Lutich,   Cr.    Bay    Point 
Oyster     Co.,    California     Market, 
San  Francisco. 
Architect— 'Arthur      T.       Bhrenproft, 

Russ  Bldg.,  San  Francisco. 
Contractor — Etail   Nelson,   39  Delmar, 

San  Francisco. 
Filed  June  10,  '19.     Dated  May  29,  '19. 
Frame  up  and  roof  sheathed. ..$1300 

Brown   coated   1300 

Completed  and  accepted 1300 

36  days  after 1300 

TOTAL  COST,  $5200 
Bond,  none.  Limit,  90  days.  Forfeit, 
$5.     Plans  and  specifications  filed. 


ALTBRlATIONS 

(10«5)     NO.    424    PLYMOUTH.     Alter 

residence. 
Owner — J.  Murphy,  Premises. 
Architect — ^None. 

Contractor— C.    W.  Page,  12    Sadowa, 
San  Francisco. 

COST,  $850 


GARAGE 

(lOm)     iSW  SECOND  AVE  AND  LAKE 

One-story  garage. 
Owner— Wm.  Bainer,  SW     22nd     and 

Howard,  San  Francisco. 
Architect — iNone. 
Day's  work.    /  COST,  $400 


FRIAMB  FLATS 

(lOW)  S  FULTON  131-3  W  Clayton 
W  25ocS  137-^.  All  work  for  two- 
story  and  basement  frame  flats. 

Owner — James  Ward. 

Architect — C.  0.  Clausen,  Hearst  Bldg 
San  Francisco. 

Contractor— Chas.  E.  Coburn,  4030 
24th,  San  Francisco. 

Filed  June  10,  '19.    Dated  June  10,  '19. 

Frame    up    25% 

Brown  coated  25% 

Completed  and  accepted 25% 

Usual    35  days 25% 

TOTAL   COST,   $7700 

Bond,  none.    Limit,  90  days.    Forfeit, 

none.  Plans  and  specifications  filed. 
NOTE:— 1st  report  June  9,  No.  1069. 


OOiNCRETE  LINING,  'ETC. 

(1087)  LOCATION  NOT  GIVEN.  Re- 
moval of  brick  lining  and  construc- 
tion of  reinforced  concrete  lining 
and  partition  wall  and  construction 
of  wood  roof  at  Francisco  St.  res- 
ervoir. 

Owner— Spring  Valley  Water  Co..,  375 
Sutter,  San  Francisco. 

Architect — None. 

Contractor— Wm.  Martin  and  Paul 
Messner,  110  Jessie,  S.  F. 

Filed  June  10,  '19.    Dated  June  5,  '19. 

Every  2  weeks 75% 

Usual   3'5   days 25% 

TOTAL  COST,  $6962 

Bond,  $3481.    Surety,  New  Amsterdam 

Casualty  'Co.  Limit,  90  days.    Forfeit, 

$25.     Plafls  and  specifications  filed. 


FLATS 

(1089)     W    TWENTY-EIGHTH    AVE., 

75,     100,  325,  350  N     Geary.       Four 

two-story  frame  flats. 
Owner — A.    J.    Falvey,     124     Clayton, 

San  Francisco. 
Architect — None. 
Day's  work.  COST.  $5000  each 


(1090)     E   MIRAMAR   178   and   258   N 
Wildwood     Way.       Two     one-story 
frame   bungalows. 
Owner — Nelson    Bros.,    747    19th   Ave., 

San  Francisco. 
Architect— Charles       Strothoff,       2276 

15th,  San  Francisco. 
Day's  work.  COST,  $6000  each 


(1091)  W  EASTWOOD  DRIVE  285  S 
Wildwood  Way.  One-story  frame 
Bungalow. 

Owner— C.  A.  Hall,  1301  4th  avenue, 
San  Francisco. 

Architect — None. 

Day's  work  COST,  $3000 


(1092)     E  TWENTY-THIRD  AVE.,  125 
S    "J."    One-story    frame    residence 
and  garage.. 
Owner — Mrs.    E.    Perkins,    1345    25th 

Ave.,  San  Francisco. 
Architect — None. 

Contractor— E.  J.  Wiegand,  3167A  23rd 
San  Francisco. 

COST,  $2000 


ALTERATION 

(1093)  NO.  2444  CABRILLO.  Alter 
desidence. 

Owner — Wm.  W.  Warwick,     Premises. 

Designer— J.  H.  Thorup,  690  24th  ave- 
nue, San  Francisco. 

Contractor— J.  H.  Thorup,  690  24th 
avenue,  San  Francisco. 


ALTERATION 

(1094)     NO.    1260    PORTOLA    DRIVE. 

Alter  garage. 
Owner^Don  Musser,  Premises. 
Architect — None. 

Contractor— J.  S.  Malloch,  110  Jessie, 
San  Francisco. 

COST,  1000 


ALTERATION 

(1096)  NO.     1030     LEAVENWORTH. 
Alter  garage. 

Owner — H.  Mottet,   Premises. 
Architect — None. 

Contractor — Moller   &   Sons,   520   Jes- 
sie,, San  Francisco. 

COST,  $500 
ALTERATION 

(1097)  NO.   614   FOURTH   AVE.     Al- 
ter residence. 

Owner — J.  A.  Madieros,  Premises. 

Architect — None. 

Day's  work.  COST,  $500 


ALTERATION 

(1098)     SW   STOCKTON   and     Green. 

Alter  theatre. 
Owner — H.  Gobish,  Premises. 
Architect — None. 
Day's  work.  COST,  $500 


ALTERATION 

(1099)  NO.  274  SILVER  AVE.     Alter 
dwelling. 

Owner — Charles   H.   Brown,   Prem. 

Architect — None. 

Days  work.  COST.  $433.50 

ALTERATION 

(1100)  NO  45  MIRAMAR  AVE.    Alter 
desidence. 

Owner — Mrs.  C.  Conway,  Premises. 

Architect — None. 

Day's  work.  COST,  $400 


ALTERATIONS,  ETC. 

(1101)  S  PACIFIC  AVE  137-6  W 
Gough  W  32-4XS  137-6.  All  work  ex- 
cept electric  fixtures  and  shades  for 
alteration.s  to  residence  and  erection 
of  a  two-story  private  garage. 

Owner — 'Mrs.  S.  Stetson  Winslow,  1945 
Pacific  Ave.,  San  Francisco. 

Architect— T.  L.  Pflueger  and  J.  R. 
Miller,  Lick  Bldg.,  San  Francisco. 

Contractor— J.  Prout,  2020  Park.  S.  F. 

Filed  June  11,  '19.  Dated  June  10,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual  36  days 25% 

TOTAL  COST,  $5180 

Bond,  none.    Limit.  60  days.    Forfeit, 

none.    Plans  and  specifications  filed. 


CLASS  "C"  APARTM'BNTS 
(1102)     S  POST     103-11/2  E  Hyde     E 
34-iy2xS  137-6.     All  work  for  four- 
story  Class  "C"  apartment  house. 
Owner — ^O'Brien.  Kiernan  Realty    Co., 

1756  Mission,  San  Francisco. 
Architect---'C.  O.  Clausen,  Hearst  Bldg. 

San  Francisco. 
Contractor — Kiernan   &   O'Brien,   Inc., 

1756  Mission,  San  Francisco. 
Filed  June  11,  '19.    Dated  June  11,  '19. 

As  work  progresses 7&% 

Usual  35  days 25% 

TOTAL  COST,  $40,000 

Bond,  none.    Limit,  120  days.    Forfeit, 

none.     Plans  and  specifications,  none. 

NOTE:— 1st  report  June  5,  1919,  No. 

1023. 


ALTERATION 

(1095)     W  HOWARD  125  N  20th.  Al- 
ter  dwelling. 
Owner— J.  Cordes,  2374  Howard,  S.  F. 
Architect — None. 

Contractor- C.   E.  W.  Haun,   180  Jes- 
sie, S.  F. 

COST,  $850 


STEAM  HEATING 

(1103)     NW    GEARY  AND    TAYLOR. 
Steam  heating     for  six-story     rein- 
forced concrete  apartments. 
Owner— I.  Rosenberg,  333  Kearny  St., 

San  Francisco. 
Architect— Joseph  Cahen,  333  Kearny, 

San  Francisco. 
Contractor— C.  Peterson  Co.,  730  Lar- 
kin,  San  Francisco. 

Monthly  payments  of 75% 

Usual  35  days 25% 

TOTAL  COST,  '$4600 


FRAME  DW'ELLING 

(1104)  FORTY-THIRD     AVE  275     N 
Judab.    One-story  frame  dwelling. 

Owner — F.  W,  Lawrence,  4039  Irving, 

San  Francisco. 
Architect — ^None. 
Contractor— F.  A.     Klein,     1423     24th 

Ave.,  San  Francisco. 

COST,  11500 

ELEVATOR 

(1105)  NO.     2600     TAYLOR.       Erect 
freight  elevator. 

Owner — Pacific  Box  Factory,  Prem. 
Architect — ^None. 

Contractor— Otis    Elevator  Co.,     2300 
Stockton,  San  Francisco. 

CX)ST,  $1075 


BUILDING  AND  ENGIN'EERING  NEWS 

Architect — H.  C.  Baumann,  251  Kear- 
ny, San  Francisco. 
Day's  work  and  Sub-Contracts. 

CX)ST,   ?40,000 


ALTERATIONS 

(1106)  S  BROADWAY  137  W  Octavia 
Alter  garage. 

Owner- J.  D.  Spreckels,  4  Pine,  S.  F. 
Architect — None. 

Contractor— A.  E.   Fleet,   1728   Sacra- 
mento, San  FYancisco. 

COST,  $1000 

ADDITION 

(1107)  NO.  587  NINTH.    Add  to  resi- 
dence. 

Owner — .Ma.x  Bovtyen,  Premises. 
Architect — None. 

Contractor — H.  Moran,  778  10th  Ave., 
San  Francisco. 

COST,  $500 

FRAME  DWELLING 

(1108)  N  REVERE  AVE  25  E  Tugalls 
One-story  frame  dwelling. 

Owner— Sabatoie     Rossi,  691     Broad- 
way, San  Francisco. 
Architect — None. 
Day's  work.  COST,  $450 


ALTERATION'S 

(1109)  NX).  39  SIXTH.  Alter  cigar 
store. 

Owner — W.  0.  Sheppard,  Premises. 
Architect — None. 

Contractor- Daniel  O'Neill,  273  Minna. 
San  Francisco.  COST,  $400 

GARAGE 

(1110)  NO.  244  SURREn.  Build  ga- 
rage under  house. 

Owner — J.  R.  Morrison,  Premises. 

Architect — None. 

Day's  work.  COST,  $400 

ALTERATIONS 

(1111)  NOS.  430-438  CALIFORNIA. 
All  work  except  plumbing,  electric 
wiring  and  electric  fixtures  for  al- 
terations and  additions  to  building. 

Owner— The  National  City  Co.,  Prem. 

Architect —Ward     &     Blohme,  Alaska 

Commercial   Bldg..  San  Francisco 

Contractor— Barrett  &    Hilp,     Sharon 

Bldg.,  San  Francisco. 
Filed  June  12.    19.     Dated  June  5,  '19. 

50%  of  work  completed $605 

Completed   and  accepted 605 

56  days  after 403 

TOTAL  COST.  $1613 
Bond.  $807.  Surety,  Hartford  Acci- 
dent &  Indemunty  Co.  Limit,  34  days. 
Forfeit.  $10.  Plans  and  specifications 
filed. 

NO''E:     1st  report  Jure  7,  No.  1054. 

FRAM^   APARTMENTS 

(1112)  S  PINE  50  W  Stockton. 
Three-story  and  basement  frame 
apartments. 

Owner— E.  A.  Jan!3s^en,  lOni  Hearst 
Bldg.,  San  Fl-anciaco, 


OFFICE  BUILDIG 

(1113)     SE  O'FARRELL    AND  FILL- 

more.     Two-story    brick    store   and 

oflSce  building. 
Owner — L.   A.   Meyers     and   Sam      L. 
Hyman,  1120  Crocker  Bldg.,  S.  F. 
Architect — Sam  Lightner  Hyman,  1120 
Crocker  Bldg.,  San  Francisco. 

COST,  $20,000 

Carpentry  work  awarded  to  A.  D. 
CoUman,   118  Jessie  St. 

Electric  work  awarded  to  Kohlwey, 
Smith,  Alfs  Elec.  Co.,  237  Powell  St. 

Roofing  to  Cantley  Roofing  Co.,  110 
Jessie  St. 

Glass  and  glazing  to  Fuller  &  Goepp 

34  Davis  St. 

Store  fronts  to  Zouri  Drawn  Metals 
Co.,  1137  Mission  St. 

Plumbing  to  J.  H.  Pinkerton,  110 
Jessie  St. 

Concrete  work  to  A.  Seghieri  &  Bro., 

35  Cook  St. 

Brick  work  to  M.  B.  McGowan,  180 
Jessie  St. 


STORE  BUILDING 

(1114)     NE     FILLMORE     AND     BY- 

ington.       One-story     concrete     and 

frame  store  building. 
Owner — L.  A.  Meyers  &  S.  L.  Hyman, 
1120  Crocker  Bldg.,  San  Francisco 
Architect — Sam      Leightner      Hyman, 
1120  Crocker  Bldg.,  S.  F. 

COST,  $15,000 

Carpentry  awarded  to  W.  D.   .Hen- 
derson, Monadnock  Bldg. 

Brick  work  to  M.  B.  McGowan,  180 
Jessie  St. 

Concrete  work  to  A.  Seghieri  &  Bro., 
35  Cook  St.   ■ 

Roofing  to  Cantley  Roofing  Co.,  110 
Jessie  St. 

Glass  and  glazing  to  Fuller  &  Goepp 
34   Davis  Street. 

Plastering  to  A.  Knowles,  180  Jessie 
Street.. 

Store  fronts  to  Zouri  Drawn  Metals 
Co.,  1137  Mission  St. 


ADDITION 

(1115)     SW  ELLIS   AND   FRANKLIN 

Add  third  story  to  Class  "C"  school. 

Owner — Roman    Catholic    Archbishop 

of  San  Francisco,     1100  Franklin. 

San  Francisco. 
Architect— Shea  &  Lofquist,  Chronicle 

Bldg.,  San  Francisco. 
Contractor — Fennell   &  Chisholm,   180 

Jessie,  San  Francisco. 

COST,  $15,000 


PRINTING  HOUSE 
(1116)     SE   PINE     AND     ST.     ANNE 
Alley.     Two-story     and     basement 
brick  nrinting  house. 
Owner— E.  H.  Dettner.  523  Pine,  S.  F. 
Architect— C.      H.      Barrett,        Hotel 

Washington,  San  Francisco. 
Dav's  work  and  sub-contracts. 

COST,  $13,000 


BUNGALOWS 

(1117)     E  FAXON  AVE  132  and  166  S 
Wildwood  Way.    Two  frame  bunga- 
lows. 
Owner— Hilding  Anderson,   1858   Fell, 

San  Francisco. 
Architect— Miss      Ida      McCain.     315 

Kearnv.  San  Francisco. 
Dav's  work,  COST.  $4750  each 
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FRAME  RESIDENCE 

(1118)  W  T^VBNTY -SIXTH  AVE  120 
and  145  S  Geary.  Two  two-story 
frame  residences. 

Owner— W.  A.  Savage,  346  23rd  Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  (X)ST.  $3800  each 

EXCAVATION 

(1119)  SE  EIGHTH  AND  TO'WTV- 
send.  Excavate  and  install  bins  for 
factory  and  warehouse. 

Owner— McGilvray  Co.,  634  Town- 
send,  San  Francisco. 

Lessee — Geo.  H.  Croley,  8th  and 
Townsend,  San  Francisco. 

Engineer— F.  Jost,  1181  Filbert,  S.  F. 

Day's  work.  Cost,  $5000 


PRA.ME  DWELLING 

(1120)     E  FORTY-FOURTH  AVE  210 

N  Balboa.     Two-story  frame  dwlg. 
Owner— Robert     Claymile,     840     44th 

Ave.,  San  Francisco. 
Architect — None. 

Contractor — David    Leigh,     840     44th 
Ave.,  San  Francisco. 

COST,   $4000 


FRA.ME  RESIDENCE 
(1121)     E  SIXTEENTH  AVE  281-6  S 
Balboa.     One-story  frame, residence 
Owner— J.  V.  Campbell,   1040  Bryant, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


ALTERATIONS 

(1122)     NO.  430  CALIFORNIA.     Alter 

ofiice  building. 
Owner — National  City  Co.,  Premises. 
Architect — ^None. 

Contractor — E.  Rosenberg,  2519  Wash- 
ington, San  Francisco. 

COST,  $1250 


REPAIRS 

(1123)   NW    SIXTEENTH    &    HARRI- 

son.     Repair  damage. 
Owner — Mrs.  Mary     Pabbosian,     1419 

6th  Ave.,  San  Francisco. 
Architect — None. 

Contractor— Robt.    Trost,      26th      and 
Howard,  San  Francisco. 

COST,  $400 


ALTERATIONS 

(1124)     NO.     .532  SAN     JOSE     AVE. 

Alter  residence. 
Owner — ^H.  P.  Williams,  Premises. 
Architect — None. 

Contractor — C.  C.  W.  Haun,  180  Jessie, 
San  Francisco. 

COST,  $400 


BUILDING 

(1125)  S  CLE.MENT  107-6  E  Ninth 
Ave  W  52  S  at  angle  of  90  deg  100 
ft.  W  at  angle  of  90  deg.  52  ft.  N  at 
angle  of  90  deg.  100  ft.  All  work  for 
building. 
Owner — Irene    "Haviside,    2490    Jack-" 

son,  San  Francisco.. 
Architect— Kenneth     MacDonald     Jr., 

234  Pine,  San  Francisco. 
Contractor— Wegner  &  Blob,  232  Bal- 
boa Bldg.,  San  Francisco. 
Filed  June  13.  '19.     Dated  May  27,  '19. 
Frame  up,  75%  of  work  done.... 
Completed,    balance    of   75%   of 

contract    price 

TOTAL  COST.  $7000 
Bond,  none.  Limit,  70  days.  Forfeit, 
plans  and  specifications,  none. 
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ALTERATIONS 

(1126)  NE  SIXTEENTH  AND  GUER- 
rero  N  80xE37.  All  work  for  alter- 
ations and  additions  to  building  (ice 
cream  parlor  and  candy  factory.) 

Owner— M.   Zeiss,   3187  16th.  S.  F. 

Archltect^C.  E.     Gottschalk,     Phelan 
Bldg.,  San  Francisco. 

Contractor— Mullen      Mfg.        Co.,     74 
Rausch,  San  Francisco. 

Filed  June  13,  '19.    Dated  June  4,  "19. 
On  1st  and  15th  of  each  month     75% 

50  days  after 25% 

TOTAL   COST.   ?9900 

Bond.  $4950.    Surety,  New  Amsterdam 

Casualty    Co.      Limit,    40    days    after 

July    1,    1919.      Forfeit,    none.      Plans 

and  specifications  filed. 


ALTERATIONS 

(1127)     SW  THIRD    AND    .MISSION. 
Alter  for  drug  store. 

Owner— M.   A.   Gunst,    201   California, 
San  Francisco. 

Architect — G.  A.   Lansburgh,  709  Mis- 
sion, San  Francisco. 

Contractor — Barrett    &    Hilp,    Sharon 
Bldg.,  San  Francisco. 

COST,  $1950 


ALTERATIONS 

(1128)     SE  DIVISADERO  &  HAIGHT 

Alter  flats. 
Owner— A.  Warneke,  877  Haight,  S.  F. 
Architect — None. 

Contractor— P.  Edwards,     1905     Bush, 
San  Francisco. 

COST,  $743 


ALTERATIONS 

(1129)  NO.   2133   FILLMORE.     Alter 
store  and  dwelling. 

Owner — J.  Trouilet,  Premises. 

Architect — None. 

Day's  work.  COST,  $600 

ALTERATIONS 

(1130)  NO.  888  HYDE.     Alter  apart- 
ments. 

Owner — Winters     &     Prophet,  Mount- 
Morris,  N.  Y. 
Architect — G.  W.  Hind,  Berkeley. 
Day's  work.  COST,  $500 
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Allister.  Chas  Katz  to  Isaac  Kael. 
2  years.     $1620. 

June  13,  1919— NW  STEINER  AND 
Post ;  No.  1701  Steiner.  Harry  Foley 
to  Frank  A  Lawler.  1  years.  $100 
per  month. 

June  13,  1919— W  GRANT  AVE  bet. 
Pacific  and  Broadway.  Lucie  Mar- 
chebout  to  Jack  Ensler.  33  months. 
$3300. 

June  11,  1919— NO.  1657  FILLMORE. 
Ida  C  Schinkel  to  Sigmund  Marg. 
5  years.     $9300. 

June  9,  1919--S  TWENTY  ^SECOND 
70  E  Bartlett  E  25x'S  80.  Dorothea 
Roberts,  Anne  E  Klumpke,  Augusta 
Dyerine,  Julia  Klumpke  Clurapkey, 
Cortland  S  Dalton  and  Dorothea  D 
Austin  to  Theodore  Constantine.  5 
years.     $75  per  month. 

June  9,  1919— W  STOCKTON  bet. 
Green  and  Vallejo.  Annie  Nathan 
to  Henry  Dalmon.  3  years.  $175 
per  month. 


ELECTRIC  SIGN 

(1131)     NO.  40  FIFTH.    Electric  sign. 

Owner — Wilson's      Dancing      School, 

Premises. 
Architect — None. 
Contractor — Novelty   Elec.     Sign    Co., 

165  Eddy,  San  Francisco. 

COST,  $500 


FRAME  COTTAGE 

(1132)     S     MACKEY    75     W     Morse. 

One-story   3-room   frame   cottage. 
Owner— J.    Hermanson,    1307    Steven- 
son, San  Francisco. 
Architect — None. 
Day's  work.  OOST,  $400 


LEASE. 


San  Krancisoo  CouiitT, 


June    12.    1919— NE    COLUMB[.\    SQ. 

187-6    NW    Harrison    NW    4C-CxNE 

120.       Catherine    H,     Chas   J      and 

Franklin    T    Hi^tell    to    Samuel    H 

"ayUr.     U)  years.    $13  800. 
June   12,   1919— NO.     1681     CHURCH. 

Raffaele    Botti    to    Samuel    Taussig. 

5  years.     $18  per  month 
June    13.    1919— N    McALLISTER   bet. 

Laguna  and  Buchanan;  No.  964  Mc- 


XOTICE   OF   NON-IIABTIITT.   S 


San  Francisco  Connty. 


June  12,  1919— SE  SIXTEENTH  & 
Albion  Ave  E  37xS  80.  Su.^an  H 
Ewell  as  to  improvemenrs  on 
leased    property 

June  13,  1919— NO.  640  MARKET. 
Crocker  Estate  Co  as  to  improve- 
ments  on   leased   property 

Jime  11,  1919— NO.  219-221  POWELL 
and  220  O'Farrell.  Geo  D  Toy  et 
al  as  to  improvements  on,  leased 
property    

(Correction  in  Location.) 

June  6,  liSig^^W  MISSION  80  S  '22d 
S  40xW  125.  Chas  P  Gibbons  as 
to  improvements  on  leased  prop- 
erty    

— ♦ 

COMPLETION  NOTICES. 


San  Francisco  Connty. 

RBCORDHD  ACOEPTET) 

.May  20,  1919....PIER  NO.  2,  Foot  of 
Market  St.,  Oakland.     Howard  Co 

to  Healy  Tibbitts  Constr  Co 

May  1,  1919 

June  2,  1919— SE  GUERRERO  AND 
Clinton  Park  S  160xE  280.  Mary's 
Help  Hospital  to  William  M  Reedy 
June  2.  1919 

June  2,  1919.— SE  GUERREKO  AND 
Clinton  Park  S  160xE  280.    Mary's 

Help  Hospital  to  A  H  Kunst 

June  2,  1919 

June  2  1919— S  SECOND  &  BRYANT 
SE  40xSW  90.  Milton  Auerbach 
to  whom  it  may  concern. .May  31,  '19 

June  3.  1919— W  HOWARD  180  S 
17th.-  P  L  Ballen  to  John  Diestel 
June  1,  1919 

June  3,  1919— W  TWENTY-EIGHTH 

Ave     250  N    Gsaiy  25x100  m  or  1 

Arthur  J  Falve.v  and  Gerti-ude 
Falvey  to  whom  it  may  concern... 
May   27.   1919 

June  5,  1919— ILLINOIS  &  EL  DO- 
rado.  Associated  Oil  Co  to  Alan 
MacDonald  and  Felix  Kahn  (as 
.MacDonald  &  Kahn)....May  29,   1919 

June  5,  191^— S  F0URTE:BNTH  265 
W  Douglass.  P  A  Nelson  to  whom 
it  may  concern June  5,  1919 

June  6,  1919— NW  SEARS  360  SW 
Sickles  Ave  SW  25XNW  103.50  Lot 
23  Blk  8.  Louis  Johnson  to  whom 
it  may  concern May  26,  1919 

June  5,  1919'-W  FIFTH  AVE  75  N 


Judah  N  2oxW  95.    Samuel  Schell 
to  whom  it  may  concern.  June  5,1919 

June  6.  1919— S  POST  192-6  W 
Leavenworth  W  55xS  137-6.  Louis 
D  Stoff  to  White  &  Gloor..June  5,  '19 

June  10,  llll!>— SE  SHIPLEY  175  NE 
Fifth    NE  oOxSE   75.     Jean   E   de 

Greayer  to  Ira  W  Coburn 

-May    14,    1919 

June    10,    1919— N    PRECITA    AVE 
125     W   Alabama     W   26-2xN   92. 
George  F  Moore  to  W  C  Petersen 
ji^mg    9    1919 

June  11,  1919— NW  ANZA  &  20th 
Ave  26-8  on  Anza  and  100  on  20th 
Ave.  Chas  A  Johnson  to  whom  it 
may   concern June   10,   1919 

Jime  12,  1919— NE  WASHINGTON 
and  Van  Ness  Ave  N  47-SxE  123. 
Gerard  Invst  Co  to  whom  it  may 

concern June   11,   1919 

LIENS  FILED. 


San  Francisco  County, 

June  9,  1919^Nm'  EUGENIA  AVE  & 
Ellsworth  N  25xW  70.  J  H  Kruse 
vs  C  J  Carlson,  -Mrs  Kenefidi  or 
Helena   Donohue $72.49 

June  9,  1919— E  FAIRFAX  AVE  200 
N  Keith  N  2i5x(E- 100.  J  A  Cheva- 
lier vs  JIrs  Catherine  J  Doering.$530 

June  13,  1919— N  VALLEY  126  E 
Sanchez  N  114xE  51-4.  Mission 
Lumber  Co  vs  Lena  M  Frey  and 
P  H  Gutteridge  $160.65 

June  12,  1919— E  B.\KER  50  N 
Grove  N  25.XE  121-10%.  J  L  Ash 
&  Co  vs  Antone  Pfandler  and  E 
L  Mulhern  $418.35 

June  12,  1919— W  SCOTT  77-6  S 
Union  S  30xW  110.  William  Long 
vs  Guadalupe  Realty  Co,  Florence 

B  and  Louis  H  .Mooser  Jr $359.77 

♦ 

SCHOOL  BONKS. 

MARYSVIULE,  Yuba  Co.,  Cal.— 
With  only  one  dissenting  vote,  the 
citizens  of  Cordua  iS'chool  District  au- 
thorized a  bond  issue  of  $12,000  for 
the  cost  of  construction  of  a  modern 
two-room    concrete    school    building| 

Twenty-eight  votes  were  cast  in 
favor  of  the  issue.  Work  will  be  be- 
gun as  soon  as  possible,  that  the 
school  may  be  ready  at  the  beginning 
of  the  Fall  term. 

Plans  for  tJie  building  to  bo  erected 
from  the  proceeds  of  the  sale  of  the 
bonds  have  been  prepared  by  Archi- 
tect Chester  Cole,  Chico,  Cal. 

ROAD  WORK  BIDS  WANTED. 

FAIRFIELD,  Solano  Co..  Cal.— Bids 
have  been  ordered  received  by  the 
County  Supervisors  up  to  July  7th,  for 
road  work  in  Road  District  Improve- 
ment Suisun  No.  2.  Plans  may  be 
had  from  the  Coimty  Clerk,  G.  G.  Hal. 
liday,  at  Fairfield. 


>KM     Cirr  ENGINEEH     FOR    SAN 
RAFAEL. 

SAN  RAPABL,  Cal.— At  the  last 
meeting  of  the  City  Council  Harry 
Jones,  Deputy  C^)unty  Surveyor,  was 
elected  City  Engineer  for  four  years. 


BUILDING  CjimiACTS 

Alameda  County. 

The  following  is  an   ind«x  for   tne 
contracts  for  this  isue: 

No.  Owntv'                 loutnu^tor  4mt. 

1120  City    Front Moore  11000 

1121  Owen    Wieben  1750 

1122  Smith    Bayliss  450 

1123  Krusman   Owner  450 

1124  Jerome   Jerome  400 

1125  Tracy   Comstock  400 

1126  Oakland  Thornalley  86S5 

1127  Same  Same  5K5 

1128  McCarthy    Sheridan  7000 

1129  Marquis   Marquis  6000 

1130  Same  Same  2000 

1131  Pfrang   Pfrang  3000 

1132  Same  Same  3000 

1133  Goodrich  Woodard  2900 

1134  Tracy  Kidder  250O 

1135  Dozier    Dozier  2O00 

1136  Graff    Graff  2000 

1J37     Richards  Richards  1250 

1138  Wellman   Wellman  800 

1139  Rischmuller   Owner  700 

1140  Green    Green  500 

1141  Kiley    Kiley  500 

1142  Gower    Gower  500 

1143  Hoffman    Novelty  400 

1144  Nunes    Nunes  400 

1145  Kork    Kork  400 

1146  Green  Bryant  2500 

1147  Hall    Williams  500 

1149  Erbentrout    Peters  4000 

1150  Rose    '...  .Warner  3200^ 

1151  Nunes     Streeter  500 

1152  Bercovich    Jones  400 

1153  Goodman    Dudley  400 

1154  Betz   Owner  2500 

1155  Bell   Foreman  500 

115^     Rogers     Nunes  500 

1157  Welsh Owner  600 

1158  McCabe    Chambers  3000 

1159  Philips    McCulIough  16000 

1160  Kuykendall    Burnett  3000 

1161  Ehrenpfort   Larmer  2500 

1162  Bolmen  Bolmen  1500 

1163  Mcrithen  Owner  1500 

1164  Contractor   Griffin  1500 

1165  Rapp   Huber  1200 

1166  Miner  Higgins  500 

1167  Gilchrist  Cane  400 

1168  La  Torre La  Torre  400 

1169  Ragona  La  Torre  400 

1170  Lobdell    Lobdell  500 

1171  Fahl   ..Wieben  9000 

1172  Archon  Dalziel  4363 

1173  Same  Cal  Artistic  1492 

1174  Same   Rigney  2485 

1175  Same    Geary  7250 

1176  Same  Doell  9043 

1177  Same    Gensler  5939 

1178  Same   Branch  50533 

1179  Same    ..Central  40000 

1180  Same    Musto  2375 

1181  MacGregor  Owner  2950 

1182  Same    Same  2900 

1183  Same    Same  2850 

1184  Same    Same  2800 

1185  Same    Same  2775 

1186  Same  Same  2750 

1187  Goranson    Owner  2500 

1188  Husband    Goranson  2288 

1189  Silva    Silva  1500 

1190  Mendoca    Owner  500 

1191  Howard   Phee  400 

1102     Ship  Ahoy  Brumfield  400 

1193  Waters    Bamett  400 

1194  Peterson    Jones  4000 

1195  Steinberg    Vezey  2400 

1196  Tinker    Wallers      

1197  Lichtenstein    Duncar  10300 

1198  -MacGregor   ..Owner  5500 

1199  Same    Same  2900 


BUILDING  AND  ENGINEERING  NEWS 

1200  Ward    Ward  1000 

1201  Susan    Saxton  825 

1202  Monro    Charleston  500 

1203  Presbyterian    Engler  1500 

1204  McCarthy    Jewett  950 

1205  Kaiser    Kaiser  4500 

1206  Lakeshore  Cederborg  7982 

1207  Sawyer  Gompertz  20O0 


GARAGE 

~(1120)     N  FIFTH  90  W  Franklin,  Oak- 
land.    One-story  brick  garage. 
Owner — City  Front  Wagon  Works,  2d 

and  Webster,  Oakland. 
Architect — None. 

Contractor — J.  W.  Moore,  Hotel  Wood- 
row,  Oakland. 

COST,  $11000 


DWELLING 

(1121)     W  FORTIETH  AVE  250'  S  E- 
18th,  Oakland.       One-story     4-room 
dwelling. 
Owner— L.  Owen,  1618  3&th  Ave.,  Okd. 
Architect — ^None. 

Contractor — Alex.     C.     Wieben,     1919 
Franklin,  Oakland. 

COST,  11750 


Oak- 


ALTEKATIONS 

(1122)     NO.    929    BROADWAY, 

land.     Alterations. 
Owner — ^Smith  Sawyer  Hardware  Co., 

Premises. 
Architect — 'None. 

Contractor — Corbett    &    Bayliss,    1110 
Fi-anklin,  Oakland. 

COST,  $450 


ADDITION 

(1123)     NO.  3719  LAUREL  AVE.,  Oak- 
land.    Addition. 
Owner — ^Mary  L.  Krusman,  Premises... 
Architect — None. 
Day's  work.  COST,  $450 


ALTERATIONS 

(1124)     NO.  3704  TE1.EXJRAPH  A\'E., 

Oakland.    Alterations. 
Owner — J.  J.  Jerome,  Premises. 
Architect — None. 
Day's  work.  COST,  $400 


ALTERATIONS 

(1125)     NO.    1416    FIFTIEJTH      AVE., 

Oakland.     Alterations. 
Owner— Mrs.  D.  Tracy,  656  14th,  Okd. 
Architect — None. 

Contractor — G.     M.     Comstock,     1623 
46th  Ave.,  Oakland. 

COST,  $400 


ADDITION 

(1126)     LEONA  HEIGHTS.     Oakland. 
Two-story  12-room    addition   to  ob- 
servatory. 
Owner — City  of  Oakland. 
Architect^Reed   &   Corlett,     Oakland 

Bank  of  Savings  Bldg..  Oakland. 
Contractor— W.      G.    Thornalley,     565 
16th,  Oakland. 

COST.  $8685 


DWELLING 

(1127)     LEX)NA  HEIGHTS.     Oakland. 
One  and  one-half-story  6-room  dwlg. 
Owner — City  of  Oakland. 
Arch'tect— Reed     &   Corlett.   Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Contractor — W.     G.     Thornalley,     565 
16th,  Oakland. 

COST,  $5185 
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Owner— J.  D.  McCarthy,  Premises. 

Architect — None. 

Contractor — ^Robert    E.    Sheridan    and 
Wm.  F.  Stephens,  387  11th,  Okd. 

Filed  June  9,  '19,    Dated  June  6,  '19. 

As    work    progresses 25% 

Usual  35  days Balance 

TOTAL  COST,  $7000 

Bond,  none.     Limit,  75  days.     Forfeit, 

nonfi.    Plans  and  specifications  filed. 


DWELLINGo 

(1129)  N  CARRINGTON  80,  120  and 
180  W  42nd  Ave.,  Oakland.  Three 
one-story  5-room  dwellings. 

Owner— E.  .M.  .Marquis,  2827  Russell, 
Berkeley. 

Architect — None. 

Day's  work.  COST,  $2000  each 


DWELLING 

Carrington,   Oakland. 

carrington,  Oakland. 

room  d-vvelling. 
Owner — ^E.  M.  Marquis, 

Berkeley. 
Architect — ^None. 
Day's  work. 


One-story  5- 
One-story    5- 


2827   Russell, 


COST,  $2000 


D^\'ELLING 

(1131)  W  ARBOR  AVE  120  N  Hud- 
son, Oakland.  One-story  5-room 
dwelling. 

Owner — H.  C.  Pfrang.  5507  College 
Ave..  Oakland. 

Architect — None. 

Day's  work.  (X>ST,  $3000 


DWE3LLING 

(1132)  S  LAWTON  AVE  500  E  Col- 
lege Ave.,  Oakland.  One-story  5- 
room  dwelling. 

Owner— H.  C.  Pfrang,  5507  College 
Ave.,  Oakland. 

Architect — None. 

Day's  work.  COST,  $3000 


DAVTBLLING 

(1133)     W  PARK  BLVD.  300  N  Ham- 
pel,  Oakland.       Two-story     6-room 
dwelling. 
Owner — Esther  S.  Goodrich. 
Architect — None. 

Contractor— E.     W.     Woodard,     4025 
Brighton    Ave.,    Oakland.    . 

COST.  $2900 


D-ftT:LLING 

( 1134)     N  CORONADO  AVE  80  W  Des- 
mond,  Oakland.     One-story   5-room 
d\velling. 
Owner — 'N,  Tracy. 
Architect — None. 

Contractor— H.  C.  Kidder,  2075  Addi- 
son, Berkeley. 

COST.  $2500 


ALTERATIONS 

(1133)     NO.     363     ADAMS,     Oakland. 

Alter  two-story  dwelling. 
Owner — ^Thomas  B.  Dozier,  5404  Law- 
ton  Ave..  Oakland. 

Architect — ^Leonard     B.  Thomas,  

Moss  Ave.,  Oakland. 
Day's  work.  COST,  $2000 


ALTBR.\TIONS 

11136)     NO.   372  EUCLID  AVE.,  Oak- 
land.    Alter  two-story  dwelling. 
Owner— Edwin    C.  Graff.  1926    Broad. 

way,  Oakland. 
Architect — None, 
Day's  work.  COST.  $2000 


ALTERATIONS 

(1128)     NO.  380    VERNON.     Oakland. 
Alter  two-stpiy  dwelling. 


ALTERATIONS 

(1137)     NO.     517     THIRTY-SECOND. 
Oakland.     Alterations. 
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Owner — Fred  Richards,  Premises. 

Architect — None. 

Day's  work.  COST,  $1250 


ADDITION 

(1138)     NO.    1218     FIFTIETH     AVE., 

Oakland.    Addition. 
Owner — J.  Wellman,  Premises. 
Architect- -None. 
Day's   work.  COST.   |snn 

ALTBPjATIONS 

1139       NO.      85'2   THIRTY-SEVENTH, 

Oakland.     Alterations. 
Owner — G.  Rischmuller,  Premises. 
Architect — None. 
Day's   work.  COST.   .f700 


AVE., 


GARAGE 

(114l»     NO.     5422     SiHAFTER 

Oakland.     Garage. 
Owner— ^.M.  Maud  Green. 
Architect — None. 
Day's  work.  COST,  $500 


D'WTILLING 

(1141)     N  AMiELIA     50  W  8'5th    Ave.. 

Oakland.       One-story   2-room   dwlg. 

Owner— Daniel  Kiley,  10.36  84th  Ave., 

Oakland. 
Architect — None. 
Day's  work.  ■COST.  .fSOO 


ALTERATIOiNS 

(1142)     NO.    SS6    PARK   BLVD..   Oak- 
land.    Alterations. 
Owner — Mrs.  C.  C.  Grower,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $500 


(1143)     NX)..  S'SO  TWELFTH,  Oakland. 

Electric  sign. 
Owner — Chas.  Hoffman,  Premises. 
Architect — None. 

Contractor-^Novelty     Elec.  Sign     'Jo., 
165  Eduy,  San  Francisco. 

COST,  .f400 


(1111 


■nV     ELSIE     AND     CHABOT 


Road,  Oakland.    Garage.  . 
Owner — Geo.  W.     Nunes,  5430     Dover, 

Oakland. 
Architect — ^None. 
Day's  work.  cOST,  $400 


ALTERATIONS 

(1145)     NO.  405  SANTA  CLARA  AVE., 

Oakland.    Alterations. 
Owner— L.   A.   Kork,  387   Santa   Clara 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  COST,   $40ii 
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Owner — Miss    G.      Erbentroiil,      Hotel 

Oakland,  Oakland. 
Architect — None. 
Contractor— Fred      W.      Peters,        184 

Ridgway  Ave.,  Oakland. 

COST,   $4000 

DWELLING 

(1150)      E    TWENTY-FOURTH      AVE, 
11!)   N   E-14(h,   Oakland.     One-story, 
tive-room    dwelling. 
Owner — M.  P.  Rose,  Oakland. 
Architect — None. 
■^Contractor- S.  A.  Warner,  4606  Brook- 
dale  Ave.,  Oakland. 

COST,  $3200 


DWrLLING 

(1146)     E  SHORT     135  N     Delaware, 
■Perkeley.     One-story  4-room  dwlg. 
O'-ner— J.  M.  Green,  614  29th.  Okd. 
Architect— S.   A.    Bryant,     49'5.    Jean, 

Oakland. 
Cor'ractor— A.   W.    Bryant.   1528   Wil- 
lington  Ave.,  Oakland. 

COST,  $250(1 

GATT  \C.'K 

(11171     NO.   1.500   LRROY   AVE..  Oak- 
land.   Garage. 
O-  "er — Mr.  Hall,  Premises. 
*  i-rhitect — ^Nons. 

Coitr-clnr— G.  WUKams,  806  .lackson, 
Berke'ey. 

COST,  $500 


DWELLING 

(1149)  W  VISTA  90  N  Wellington, 
OnklaTid,  One  story  five-room  dwell- 
ing. 


ADDITION 

(1151)  NO.    3047     BOEHMER,     Oak- 
land.    Addition. 

Owner-^Antonio   Nunes,   Premises. 
Architect — None. 

Contractor— R.   S.   Streeter,  2185  41st 
avenue,  Oakland. 

COST,  $500 

ALTERATION 

(1152)  NO.    1128    BROADWAY,    Oak- 
land.    Alteration. 

Owner — B.  Bercovich,  Oakland. 
Architect — None. 

Contractor— A.    E.    Jones,    2340    Web- 
ster,  Oakland. 

COST,  $400 


ALTERATION 

(1153)     NO.     710     JEFFERSON,  Oak- 
land.    Alteration. 
Owner — J.   Goodman,   Premises. 
Architect — None. 
Contractor — A.  E,  Dudley,  Premises. 

COST,  $400 


DWELLING 

(1154)     SHORT  ST.,   110   S  Delaware. 

Berkeley.  Onc-!;tory        five-room 

dwelling. 
Owner — C.   G.   Betz,     1586     Delaware, 

Berkeley. 
Architect — None. 
Day's  work.  COST,  $2500 


ADDITION 

(1155)     NO.  2248  DWIGHT  WAY,  Ber- 
keley.    Addition. 
Owner— E.   N.   Bell,   Premises. 
Architect — None. 

Contractor— Jos.    T.      Foreman,     2637 
Regent,    Berkeley. 

COST,  $500 

GARAGE 

(115C)     NO.    2747    WOOLSEY,    Berke- 
ley.    Garage. 
Owner— J.   N.   Rogers,   Premises. 
Architect — None. 

Contractor— Geo.      W.      Nunos,      5430 
Dover,  Oakland. 

COST,  $500 

nWllLI  ING 

(1157)      NO.    1129    BISHOP.    Alameda. 
One-story   three-room   dwelling. 
Ave.  Alameda, 
owner -Cori    L.    Welsh,   1130   College 
Architect — None. 

COST  $600 


PV.'l^LLING 

(1158)  MORAGA  AND  MESA  AVES.. 
Piedmont.  Onc.story  frame  dwell- 
ing. 

Owner  Tom  McCnl;p.  '  Plf^za  Rldg., 
Oakland. 


Architect — J.      F.      Chambers.      Plaza 

Bldg..  Oakland. 
Days  work.  COST.  $3000 


DWELLING 

(1159)   E  BELROSE  AVE  434  S  Derby, 
Berkeley.     Two-story  9-room  dwell. 
ing  and  garage. 
Owner — W.  W.  Philips,  Berkeley. 
Architect — J.  Martin     Haenke,     Hunn- 

boldt  Bank  Bldg.,  San  Francisco, 
(.onlractor — Henry    McCullough,    1641 
Allston  Way,  Berkoley. 

COST,  $16,000 


W 


DWELLING 

(1160)     N  EL  CA.MILLE    AVE  400 

55th  Ave..  Oakland.       One-story     5- 

loom  dwelling. 
Owner — F.   Kuykendall,  914   Kirkhani, 

Oakland. 
Architect — None. 

Contractoi-^Chas.  H.  .Burnett,  865  32d 
Oakland.  v^OST,  $3000 


DWELLING 

(1161>     E  COLBY  329  S  Woolsey,  Oak- 
land.    One-story  5-room  dwelling. 
Owner — Wm.  Ehrenpfort,  S.  F. 
Architect — None. 

Contractor — Edw.  Larmer,  470  Boule- 
vard Way,  Oakland. 

COST,  $2500 


DWELLING 

(1162)     E  SIXTY-NINTH  AVE  lOO  N 

Hamilton,    Oakland.      One-story    4- 

room  dwelling. 
Owner — B.  A.  Bolmen,  1116  69th  Ave.. 

Oakland. 
Architect — None. 
Daya's  work.  COST,  $1500 


DWELLING 

(1163)     N   FAVOR   270   W   73rd  Ave.. 

Oakland.     One-story  4-room  dwlg. 
Owner— T.    H.    Merithen,    1331    Brush. 

Oakland. 
Architect — None. 
Day's  work.  COST,  $1500 


SHED 

(1164)  W  CYPRESS  120  S  Fifth,  Oak- 
land.    One-story  lumber  shed. 
Owner — Contractor   &    Builders'    Sup- 
ply Co.,  1403  5th  Oakland. 
Architect — None. 

Contractor— C.  .M.  Griffin,  746  5th,  Okd 
COST,  $1500 


DWELLING 

(1165)     W  SEVENTY-SEVENTH  AVE 

20O  N  E-14th.  Oakland.       One-story 

4-room  dwelling. 
Owner — :\Irs.  D.  Rapp,  Haywards. 
Architect — None. 

Contractor— Jos.    Huber,    Haywards. 
COST,  $1200 


ADDITION 

(1166)  NO.    1419    NINETIETH    AVE.. 
Oakland.    Addition. 

Owner— Dr.  M.  L.  .Miner,  Premises-. 
Architect — None. 

Contractor— Bellefontaine    &    Higgins. 
6712  Flora.  Oakland. 

COST.   $500 

ALTERATIONS 

(1167)  SE  THIRTEENTH  AND  CLAY 
Oakland.     Alterations. 

Owner-  G.  Gilchrist.  1580  Vista,  Okd. 
Architect-  None. 

Contractor— W.     S.  Cane.  1220     Clay. 
Oakland.  COST,  $400 


\ 
ALTERATIONS 
(1168)     NO.       1326     EIGHTY-SIXTH 

Ave.,  Oakland.     Alterations. 
Owner — Peter  La  Torre,  Premises. 
Architect — None. 
Day's  work.  COST,  $400 


ALTERATIONS 

(1169)     NO.     1239     EIGHTY-EIGHTH 

Ave.,  Oakland.     Alterations. 
Owner — ^Francesco   Ragona,  Premises. 
Architect — 'None. 

Contractor — Peter  La  Torre,  1328  86th 
Ave..  Oakland. 

COST,  $400 


REPAIRS 

(1170)     NO.       3065      THIRTY -FIFTH 

Ave.,  Oakland.     Repairs. 
Owner— O.  W.     Lobdell,  3100     Peralta 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  COST,   $500 


PRA-ME   RESIDENCE 
(1171)     CAPERTON      &     HIGHLAND 
Aves.,  Piedmont.    Two-story    frame 
residence. 
Owner— S.  W.  Fahr,  404  21st,  Oakland. 
Architect — ^None. 

Contractor— A.  C.  Wieben.  1919  Fruit, 
vale  Ave.,  Oakland. 

COST,  $9000 


DANCING  PAVILION 

(1172)  E  FRANKLIN  60-3  N  14th  N 
145-9  E  150  S  145-9  W  47-10%  S  60-3 
W  30-6  N  60-3  W  71-7%,  Oakland. 
Sheet  metal  work,  galvanized  iron, 

skylights,  metal  sash,  metal  doors, 
roof  conductors,  etc.,  for  one-story 
and  mezzanine  Class  "A"  dancing 
pavilion. 

Owner — Archon  Co. 

Architect — Cunningham  &  Politeo,  1st 
National  Bank  Bldg.,  S.  F. 

Contractor — Robert     Dalziel     Jr.,  218 
1st,  San  Fiancisco. 

Filed  June  11,  '19.    Dated  June  6,  '19. 
On  1st  and  15th  of  each  month  75% 

Usual  35  days 25% 

TOTAL  COST,  $4363 

Bond,  $2181.50.    Surety,  Globe  Indem- 
nity Co.    Limit,  30  days.    Forfeit,  $25. 

Plans  and  specifications  filed. 


(1173)  IRON  STAIRS,  NEWALS, 
Balluster  filling,  iron  ladders,  kling- 
stone  filling  for  stair  treads,  etc.,  on 
above.  ^ 

Contractor — California  Artistic  Metal 
-     &  Wire  Co.,  349-67  7th,  S.  F. 

Filed  June  11,  '19.    Dated  May  29,  '19. 

Payments  same  as  above 

TOTAL  COST,  $1492 

Bond,  $746.     Surety,   National   Surety 

Co.     Limit,    30     days.     Forfeit.     $25. 

Plans  and  specifications  filed. 


(1174)     TILE     WORK,       ETC.,       ON 

above. 
Contractor — ^Thos.  F.  Rigney   (as  The 
Rigney   Tile  Co.),   70   Frisbie  St., 
Oakland. 
Filed  June  11,  '19.     Dated  June  6,  '19. 

Payments  same  as  above 

TOTAL  COST,  $2485 
Bond,  $1242.50.  Surety,  Globe  Indem- 
nity Co.  Limit,  30  days.  Forfeit.  $25. 
Plans  and  specifications  filed. 


(1175)  PINE  AND  HARDWOOD 
floors,  sanding  and  finishing  same 
on  above. 

Contractor — Roy  Geary  (Geary  Floor 
Co.),  180  Jessie.  San  Francisco. 

Filed  June  11,  '19.    Dated  May  29,  '19. 


BUILDING  AND  ENGINEERING  NEWS 

Payments  same  as  above 

TOTAL  COST,  $7250 
Bond,  $3625.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  30  days.  Forfeit, 
$25.     Plans  and  specifications  filed. 


(1176)  PLU.MBING.  GAS  FITTING, 
sewerage,  heating  and  ventilating, 
steam  piping,  radiators,  sheet  metal 
ducts,  etc.,  on  above. 

Contractor— Carl    T.    Doell,    467    21st, 

Oakland. 
Filed  June  11,  '19.     Dated  May  29,  '19. 

Payments  same  as  above 

TOTAL  COST,  $9043 
Bond,  $4521.50.  Sureties,  G.  A.  Scott 
and  R.  W.  Kinney.  Limit,  60  days. 
Forfeit,  $25.  Plans  and  specificationb 
filed. 

(1177)  ELECTRIC  WORK  ON 
above. 

Contractor — J.      Gensler      (Electrical 
Construction  Co.),  2830  Grove  St., 
Oakland. 
Filed  June  11,  '19.    Dated  June  5,  '19. 

Payments  same  as  above 

TOTAL  COST,  $5939 
Bond,  $2969.50.  Surety,  Globe  Indem- 
uity  Co.  Limit,  40  days.  Forfeit,  $25. 
ylans  and  specifications  filed. 

(1178)  EXCAVATING,  BULKHEAD- 
ing,  paving,  concrete  and  cement 
work,  hallow  tile  walls,  reinforced 
concrete,  sidewalk  lights  and  doors, 
carpenter  work,  lumber,  labor,  mill 
work,  roofing,  store  fronts,  glass  and 
glazing,  flag  poles,  ticket  booth, 
finish  hardware,  etc.,  on  above. 

Contractor — R.      H.    Branch    and     M. 
Coffer    (Branch    &    Coffer),    Mills 
Bldg.,  San  Francisco. 
Filed  June  11,  '19.    Dated  June  5,  '19. 

Payments  same  as  above 

TOTAL  COST,  $50,533 
Bond,  $25,267.  Surety,  American  In- 
demnity Co.  Limit,  120  days.  For- 
feit, $25.  Plans  and  specifications 
filed. 

(1179)  STEEL  AND  IRON  WORK 
on  above. 

Contractor — Central  Iron  Works.  2050 

Bryant,  San  Francisco. 
Filed  June  11,  '19.    Dated  May  29,  '19. 

Payments  same  as  above ;:.... 

TOTAL  COST,  $40,000 
Bond,  $20,000.  Sureties,  Andrew  A. 
Devoto  and  Anselrua  F,  Schuler. 
Limit,  60  days.  Forfeit,  $25.  Plans 
and  specifications  filed. 


(1180)     MARBLE   WORK   AND   SET- 

ting  .same  on  above. 
Contractor — Joseph        Musto        Sons- 
Keenan  Co.,  535  North  Point  St., 
San  Francisco. 
Filed  June  11,  '19.    Dated  May  31,  '19. 

Payments  same  as  Above 

TOTAL  COST,  $2375 
Bond,  $1187..50.  Sureties,  A.  E. 
Sbarboro  and  R.  E.  Sbarboro.  Limit, 
25  days.  Forfeit,  none.  Plans  and 
specifications  filed. 


(1181)     W    MARSHALL    172    N    59th, 

Oakland.     One-story  5-room  dwlg. 
Owner— C.  M.     MacGregor,     470  13th. 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2950 


DWELLING 

(1182)     W     .MARSHALL  209  N     59th, 
Oakland.     One-story  5-room  dwlg. 
Oakland. 


Owner— C.     M.  MacGregor,  470     13th, 

Architect — None. 

Day's  work.  COST,  $2900 

DWELLING 

(1183)     W    .MARSHALL    246    N    59th, 

Oakland.     One-story  5-room  dwlg. 
Owner— C.  .M.     .MacGregor,     470  13th, 

Oakland. 
Architect — ^None. 
Day's  work.  COST,  $2850 


DWELLING 

(1184)     W  MARSHALL  283     N     59th, 

Oakland.     One-story   5-room  dwlg. 
Owner— C.  -M.     MacGregor.  470     13th, 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2800 


D'ftTELLING 

(1185)     W    MARSHALL     100  N  59th, 

Oakland.    One-story  5-room  dwlg. 
Owner— C.  M.     MacGregor,     470  13th, 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2775 


DWELLING 

(1186)     W    MARSHALL    100    N  59th, 

Oakland.     One-story  5-room   dwlg. 
Owner— C.  M.     MacGroger,     470  13th, 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2750 


DWELLING 

(1187)  W  RHODA  AVE  180  S  Hop- 
kins, Oakland.  One-story  5-room 
dwelling. 

Owner — G.  Goranson.  3435  Peralta 
Ave..  Oakland. 

Architect — None. 

Day's  work.  COST,  $2500 


DWELLING 

(1188)     W  MAPLE  AVE  80  N  Hopkins 

Oakland.     One-story  4-room   dwlg. 
Owner— W.   H.  Husband,  3327  Laurel 

Ave..  Oakland. 
Architect — None. 

Contractor — H.    Goranson,    3435    Per- 
alta Ave.,  Oakland. 

COST,  $2288 


ALTf-'HATIONS 

(1189)     SW  E-FIFTEENTH  AND  18th 

.\ve.,   Oakland.     Alterations. 
Owner — J.  E.  Silva,  Premises. 
Architect — None. 
Day's  work.  (X>ST,  $1500 


ALTERATIONS 

(1190)     NO.     4634    E-FOURTEBNTH, 

Oakland.     Alterations. 
Owner— J.   A.     Mendonca,   1629     47th 

Ave.,  Oakland. 
Architect- — None. 
Day's  work.  COST,  $500 


SHED 

(1191)  FIRST  AND  MARKET,  Oak- 
land.    Shed.    - 

Owner — Howard  Co.,  Premises. 
Architect — None. 

Contractor— A.  J.  McPhee,  2144  E-27th 
Oakland.  COST,  $400 

RLECTDIC  SIGN 

(1192)  NO.    1218    BROADWAY,   Oak- 
land.    Electric  sign. 

Owner — Ship  Ahoy  Cafe,  Premises. 
Architect — None. 

Contractor — Brumfield  Elec.  Sign  Co., 
18  7th,  San  Francisco. 

COST,  $400 
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ALTERATIONS 

(1193)     NO.  686  LBRIDA  AVE.,  Oak- 
land.   Alterations. 
Owner — 'Mrs.  F.  Waters,  Premises. 
Architect — None. 

Contractor — H.  M.  Barnett,  859  Aileen 
Oakland.  COST,  $400 


DWELLING 

(1194)     NO.  1070  SPRUCE,  Berkeley. 

Alter  two-story  dwelling. 
Owner — T.  C.  Peterson,  Premises. 
Architect — None. 

Contractor— W.  P.  Jones,  2218  Los  An- 
geles Ave,,  Berkeley. 

COST,   $4000 


DWELLING 

(1195)     E   WALLACE   110  N   Oregon, 

Berkeley.     One-story  4-room  dwlg. 
CKvner — S.  Steinberg. 
Architect — R.    A.  Hutchinson,    Syndi- 
cate Bldg.,  Berkeley. 
Contractor— C.  D.  Vezey,  Plaza  Bldg., 
Oakland. 

COST,  $2400 


ALTEDATIONS 

(1196)     NO.  2801  RUSSELL,  Berkeley 

Alterations. 
Owner — Mrs.  Tinker,  Premises. 
Architect — None. 

Contractor— Wallers  &     Parson,   2917 
College  Ave.,  Berkeley. 

COST,  $ 


FRA.ME  DWELLING 

(1197)  W  EUCLID  AVE  250  S  Palm 
Ave.,  Oakland.  All  work  for  two- 
story  and  basement  frame  dwelling. 

Owner — Samuel  Llchtenstein,  726  Oak 
Oakland. 

Architect— S.  Heiman,  57  Post,  S.  P. 

Contractor — W'.     C.   Duncan     &     Co., 
Sharon  Bldg.,  S.  F. 

Filed  June  13.  '19.    Dated  June  12,  '19. 
2nd  floor  joists  on  and  plumb- 
ing  roughed  in $2060 

Enclosed    2060 

Plastered    2060 

Completed  and  accepted 2060 

Usual    35    days 2060 

TOTAL  COST,  $10,300 

Bond,  $5150.     Sureties,  Peter  Bradley 

rnd  Fred  W.  Snook.     Limit,  100  days. 

Forfeit,  none.  Plans  and  specifications 

filed. 


DWELLINGS 

(1198)  W  MARSHALL  30  and  65  N 
59th,  Oakland.  Two  one-story  five- 
room  dwellings. 

Owner— -C.  M.  .MacGregor,  470  13th, 
Oakland. 

Architect — None. 

Day's  work.  COST,  $2750  each 


DWELLING 

■(1199)     S    BAY    PLACE    266   W    11th 
Ave.,    Oakland.      One-story    5-room 
dwelling. 
Owner— C.  .M.     MacGregor,     470  13th, 

Oakland. 
Architect — None. 
Day's  work.  COST,  $2900 


ADDITION 

(1200)     NO.    4016    LYON    AVE.,    Oak- 
land.    Addition. 
Owner- Percy  Ward,  Premises. 
.Architect — None. 
Day's  work.  COST,  $1000 


BUILDING  AND  ENGINEERING  NEWS 

Owner — W.  J.  Susan,  Premises. 
Architect — None. 

Contractor — ^^E.  Saxton,  46  Lake  Ave., 
Piedmont. 

COST,  $825 


ALTERATIONS 

(1202)     NOS.     1003-1017  CLAY,     Oak- 
land.    Alterations. 
Owner — J.  A.  Monro  &  Co.,  Premises. 
Architect — None. 

Contractor— C.     E.     Charleston,   5627 
Genoa,  Oakland. 

COST,  $500 


RFPAIRS 

(1203)     NO.   2700   BANCROFT     WAY, 

Berkeley.     Fire  repairs. 
Owner — Synod    of    (California    of    the 
General  Assembly  of  the  Presby- 
terian Church  of  U.  S.  A.,  Bkly. 
Architect — ^None. 

Contractor — Louis  Engler,   Berkeley. 
COST,  $1500 


ALTERATIONS 

(1204)     NO.  1154  OXFORD,  Berkeley. 

Alterations  and  additions. 
Owner — Mary  E.  McCarthy,  Premises. 
Architect — None. 

Contractor — H.     W.     Jewett,     Hearst 
Ave..  Berkeley. 

COST,  $950 


RESIDENCE 

(1205)  GRAND  AVE.  Bowie  Tract, 
Piedmont.  Two-story  frame  resi- 
dence. 

Owner — G.  W.  Kaiser. 

Architect —  None. 

Day's  work.  COST,  $4500 


.■ADDITION 

(1201)     NO.   1311     106TH  AVE.,  Oak- 
land.    Addition. 


FRAME  DWELLING 

(1206)  LOT  32  BLK  1  and  W  %  Lot 
33  Blk  1,  .Map  Lakeshore  Highlands, 
Oakland.  All  work  for  two-story 
frame  dwelling. 

Owner — Lakeshore       Highlands     Co., 

Oakland. 
Architect — Scfiirmer    Bugbee    &    Co., 

Thayer  Bldg.,  Oakland. 
Contractor— A.  Cederborg,  1445  E-37th 
Oakland. 
,  Filed  June  13,  '19.    Dated  June  11,  '19. 

Enclosed 14 

Brown  coated  i^ 

Completed  and  accepted V* 

Usual  35  days 14 

TOTAL  COST,  $7982 
Bond,  $3991.  Surety  Globe  Indemnity 
Co.  Limit.  90  days.  Forfeit.  $5.  Plans 
and  specifications  filed. 

(1207)  W  BONITA  270  N  Berryman 
N  52  W  135  S  372  E  135  S  168  E  135 
N  3  W  671^  N  to  pt  beg.,  Berkeley. 
All  work  for  one-story  frame  dwlg. 

Owner — ^^Kate  R.  Gompertz  and  Blanch 
E.   Sawyer,  1232  Grove,  Berkeley. 
Architect — None. 
Contractor— Chas.    W.    Gompertz,    110 

Jessie,  San  Francisco. 
Filed  June  14.  '19.    Dated  June  10,  '19. 

Frame  up   14 

Brown  coated  14 

Completed  and  accepted V4, 

Usual   35  days 14 

TOTAL  COST.  $2000 
Bond.  none.  Limit.  75  days  after  June 
15.     Forfeit,  none.     Plans  only  filed. 

0.4KLA\D  BITIvDiyG  SIHOIAKY 
FOR  THE  MONTH  OF  M.4T,  1919. 

Classification  of        No.  of 

Buildings                 Permits  Costs 

1-story  dwellings 91        $325,120 


1%-story   dwellings 4  12,900 

2-story  dwellings 13  66,968 

2-story  dwlg.  &  store..  1  2,200 

2-story  apartments 3  14,700 

1-story  factory  ibldg 3  26,000 

1-story  assembly  hall..  1  700 

1-st  R  C  factory 1  23,000 

2-st  R  C  addition "  1  13,620 

1-st  concrete  garages..  2  876 
2-story     brick     trans- 
former   house 1  7,000 

1-story  brick  garage....  1  25,000 
Brick&concrete   swim- 
ming  pool 1  16,000 

Brick  additions 4  12,786 

Electric   signs 7  1,600 

Garages  &  sheds 64  10,300 

Work  shops  &  ibarn....  2  500 

Additions    5a  25,885 

Alterations  &  repairs..  74  56,238 

Total    324  $551,392 

SUmiAEY 

New    constructions 250  $495,154 

Alterations  &  repairs..    74  56,238 

Total    324        $561,392 

♦ 

COMPLETION  NOTICES. 

Alameda  Coiuty. 

June  6,  1919— E  (X>LIJEGE  AVE  175 
N  Woolsey  37-€x9'5,  Bkly.  Martha 
A  S'parhawk  to  whom  it  may  con- 
cern  June   4,   1919 

June  6,  1919— (1)  LOT  38  and  N  ^i 
Ix)t  39  Blk  3;  (2)  Lot  40  and  S  % 
Lot  39  Blk  3;  (3)  Lot  44  and  N  % 
Lot  45  Blk  3;  (4)  Lot  46  and  S  % 
Lot  45  Blk  3;  (5)  Lot  14  and  S  % 
Lot  15  Blk  7;  (6)  Lot  16  and  N  1^ 
Lot  15  Blk  7,  Map  Havenscourt, 
Okd.  Havenscourt  Co  to  C  B 
Deuble June  5.  1919 

June  9,  1919— BETWEEN  ENGI- 
neer  Station  19,  plus  30  and  24 
plus  26  near  Hutchinson  Station, 
Okd.  Director  General  of  Rail- 
roads, S  P  Co  to  American  Dredg- 
ing Co June  1,  1919 

June  10.  1919--(1)  LOT  14  BLK  "B" 
Map  4th  Avenue  Park;  (2)  4'2%x 
98.T7  on  N  Hampel  St.  82%  W 
Randolph  Ave,  Okd.  Grace  C 
Woodburn  to  whom  it  may  con- 
cern  June    9,   1919 

June  12,  1919— COR.  FORTIETH  & 
HoUis,  EmerjT'ille.     Western  Elec 

Co  to  whom  it  mjiy  concern 

April   15,   1919 

♦ 

BUILDING  CONTRACTS. 
Santa  Clara  Comilv. 


WAREHOUSE 

RAILROAD    TRACK    south    of    Keys, 

San   Jose.     Brick   warehouse. 
Owner— <Jeo.  N.  Herbert  Packing  Co. 
Architect — None. 

Contractor— F.    L.   Ho}-!,     566     North 
16th,  San  Jose. 

Cost,  $13,000 


WAREHOUSE 

RAILROAD  TRACK  South  of  Keyes, 

San  Jose.     Brick  warehouse. 
Owner — Security  W^arehouse  Co. 
Architect — None. 

Contractor— F.   L.   Hoyt,     566     North 
16th,  San  Jose. 

Cost,   $9500 


COTTA(3E 

NO.  478  SO.  FOURTEENTH  St..,  San 
Jose.     Six  room  cottage. 


Owner— L,  S.  Lowe,  San  Jose. 

Architect — ^Xone. 

Day's  work.  Cost.  $3750 


COTTAGE 

.■^.  900  SO  SDOO.VD,  San  Jose.     Six- 
room  cottage. 
Owner— A.   M.   ^^Tiitside,   71   So.   19th, 

San  Jose. 
Architect — None. 
Day's  work.  Cost,  $3500 


ALTERATIONS 

SAX  FERNANDO  AND     THIRD.  San 

Jose.     Alteration  to  Apt.  house. 
Owner— Gilger  &  lliller. 
Architect — Wolf  &  Higgins,  Auzerass 

BIdg.,  San  Jose. 
Day's  work.  Cost,  $40,000 


BUILDDfCi  COXTRAt'TS.  . 


Sacramento  County. 


HOTEL  AST)  STOKE 

LOTS  7  AST)  8,  BLK  10,  Gait.     Hotel 

and  store. 
Owner — G.  B.  McCauIey,  Sacramento. 
Architect — 'None. 

Contractor — T.  S.  Ferguson  and  J.  P. 
Huskey,   Sacramento. 

Cost,  $16,300 


DUIEILLING 

LOT    79,   OAK   GRO^'E    TCT.,    Sacra- 
mento.    Frame  dwelling. 
Owner — R.  G.  Kaeser,  3226  Montgom- 
ery Way,  Sacramento. 
Architect — None. 

Contractor— T.  Schluckbier,  2660  Mar- 
shall Way.  Sacramento. 

Cost.  $4600 


OIL  STATION 

NO.   1130  "E"   ST.,  Sacramento.     Oil 

station. 
Owner— G.  E.  &  T.  W.   Stall.  Sacra- 
mento. 
Architect — -None. 

Contractor — ^Union    Oil    Co.,    "Y"    Nr. 
Front,  Sacramento. 

Cost,  $4500 
FLATS 

NO.  2729  THIRTY -THIRD  AVE.,  Sac- 
ramento.   Two  flat  buildings. 
Owner— iMrs.    Mina    Bowsfields,     3252 

2nd  avenue,  Sacramento. 
Architect — None. 

Contractor— B.  H.  Bill,  3215  Montgom- 
ery, Sacramento. 

Cost,  $3450 


DWT3LLING 

NX5.    3250   MARSHALL   WAY,    Sacra- 
mento.    Four-room  dwelling. 
Owner— B.   H.   Bill,   3215   Mongomery, 

Sacramento. 
Architect — None. 
Day's  work.  Cost,  $1700 


ALTERATION 

NO.  1623  "O"  ST.,  Sacramento.     Alter 

building. 
Owner — H.  D.  Millard,  premises. 
Architect — None. 
Day's  work.  Cost.  $1600 


ALTERATIONS 

NO.  407  "J"  ST..  Sacramento.    Altera- 
tions. 
Owner — H.  Thorp.  Sacramento. 
Architect^ — None. 

Contractor — G.   E.    Harvie,    2212    "T." 
Sacramento. 

Cost,  $950 


BUILDING  AND  ENGINEERING  NEW! 
ADDITIOX.VL   COMRACT   FILED. 

Regina  Stumpf,  owner  with  0.  Mon 
son,  contractor  for  constructing  a  one 
story  garage  on  \E  Railroad  and 
Oakdaie  avenues.  Cost,  $9850.  Fur- 
ther particulars  tomorrow. 


RELEA.SE  OF  BITLDIXG  C0>TR.4CT 

San  Fraucisco  County. 

June  10.  1919— S  FULTON  131-3  W 
Clayton  E  25xS  137-6.  Jas  Ward 
with  Chas  E  Coburn.  Contract  re- 
corded June  7,  1919. 


STREET  AXD  SEWER  WORK  BIDS 
WAXTED. 

OAKLAND,  Cal.— Bids  will  be  re- 
ceived by  the  City  Council,  L.  W. 
Cummings,  City  Clerk,  up  to  June  26, 
12  M.,  for  the  following  work: 

That  Auseon  avenue  from  Dawling 
street  the  Rline  of  Auseon's  Moss 
Tract,  be  graded,  curbed  with  red- 
wood, guttered  with  concrete  gutters, 
and  paved  with  oil-macadam;  also 

A  corrugated  iron  and  concrete 
culvert  be  constructed. 

That  Hopkins  street  from  Park 
Boulevard  to  13th  avenue.  East  37th 
street  from  Kingsley  street  to  13th 
avenue.  Kingsley  street  from  Park 
Boulevard  to  Hopkins  street  and 
Emerson  street  from  Hopkins  street 
be  curbed  with  concrete  and  guttered 
with  concrete  gutters;   also 

That  East  37th  street  from  Park 
Boulevard  to  Kingsley  street,  be 
graded,  curbed  with  concrete,  guttered 
with  concrete  gutters.  3  feet  wide,  and 
paved  with  oil-macadam;  also  a  cor- 
rugated iron  and  concrete  culvert  be 
constructed. 

That  87th  avenue,  from  Birch  street 
to  Auseon's  Moss  Tract,  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters,  and  paved  with  oil- 
macadam;   also 

That  two  wooden  culverts  be  con- 
structed;  corrugated  and  concrete 
culverts  be  constructed. 

That  Bryan  street  from  Peralta 
avenue  to  the  "Fruitvale  Electric 
Road  Tract,"  be  graded,  curbed  with 
redwood,  guttered  with  concrete  gut- 
ters and  paved  with  oil-macadam. 

That  86th  avenue  from  Birch  street 
to  Auseon's  Moss  Tract  be  graded, 
curbed  with  redwood,  guttered  with 
corfcrete  gutters,  and  paved  with  an 
oil  macadam  pavement;  also 

That  three  col-rugated  iron  and  con- 
crete culverts  and  two  wooden  cul- 
verts be  constructed. 

BIDS     WANTED  FOR     EQOPMEXT 

FOR     MIXICIPAL     ASPHALT 

PLAXT. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— Bids  will  be  received  by  the  City 
Council,  G.  W.  Pulich.  City  Clerk,  up 
to  July  1st,  10:30  A.  M..  for  furnishing 
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the  following  articles  and  equipment: 
Stationary  asphalt  paving  plant,  con- 
sisting of  one  nine  cubic  foot  asphalt 
mixer,  one  wood  frame  tower,  one 
weigh  box,  one  asphalt  bucket,  one 
hot  rock  bin,  one  steel  housing,  one 
Topeka  screen,  one  hot  rock  and 
sand  kettle,  one  asphalt  kettle,  one 
asphalt  pump,  together  with  all  nec- 
essary shafting,  boxes,  collars,  sprock. 
ets,  drive  chain  pulleys  and  piping; 
also  one  set  of  sand  dryers  with 
sprockets,  boxes,  chain,  covering,  oil 
burners  and  shoot. 


BIDS    WANTED    FOR  TWO    BETS- 
FORCED  COXCRETE  BRIDGES. 

REDDING.  Shasta  Co..  Cal.— Bids 
will  be  received  by  the  County  Super- 
visors. S.  .v.  Witherow.  County  Clerk, 
up  to  July  9th.  10  A.  M..  for  the  con- 
struction of  two  reinforced  concrete 
bridges  to  wit:  One  across  Clough 
gulch  at  the  Grant  place;  and  one 
across  the  gulch  at  the  Hatler  place, 
both  being  on  the  Redding  and  Mill- 
ville  road. 
Permit  Issued. 


BRIDGE   BIDS   WANTED. 

EL  CENTRO,  Imperial  Co.,  Cal.— 
Until  2  P.  M..  July  7,  bids  will  be  re- 
ceived by  the  Supervisors  of  Imperial 
County  for  constructing  a  bridge  over 
the  Alamo  river  and  a  bridge  over 
New  river  in  road  district  No.  4.  Plans 
may  be  obtained  from  County  Sur- 
veyor. Certified  check  for  5%  requir- 
ed with  each  bid.    M.  S.  Cook,  Clerk. 


REIXFORCED    COXCRETE    BRIDGE 
BIDS  WANTED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Bids  will  be  received  by  the 
County  Supervisors.  Elizabeth  M. 
Nash.  County  Clerk,  up  to  July  7th. 
11  a.  m.  for  the  construction  of  a  re- 
inforced concrete  bridge  on  Governor 
avenue  over  San  Francisquito  creek 
between  the  counties  of  San  Mateo 
and  Santa  Clara. 


STREET  WORK  BIDS  WANTED. 

)AKLA.VD.  Cal.— Bids  will  be  re- 
ceived by  the  City  Council.  L.  W. 
Cummings,  City  Clerk,  up  to  June 
26th.  12  M.,  for  the  following  work: 

That  portions  of  Halliday  avenue  in 
the  vicinity  of  73rd  avenue  be  graded, 
curbed  with  redwood,  guttered  with 
concrete  gutters,  3  feet  wide,  paved 
with  oil  macadam  and  sidewalked 
with  cement  sidewalks,  5  feet  wide. 


XEW  BIDS  WAXTED  FOR  CULVERT 

STOCKTON,  San  Joaquin  Co..  Cal. 
— New  bids  have  been  ordered  receiv- 
ed by  the  City  Council  for  the  con- 
struction of  a  concrete  culvert  over 
-Miner    channel    on    California    street. 


IS 

Bids  received  for  this  work  at  a  re- 
cent meeting  were  rejected. 

Plans  may  be  had  from  City  Clerk 
G.  W.  Pulich. 


BUILDING  AND  ENGINEERING  NEWS 
ing    concrete    sidewalks;    paving    the 
roadway;    asphalt   concrete   b^se   and 
bitulithic  wearing  surface. 


SCHOOL  PLITIIBING  BIDS  WANTED 

SAN  RAFAEL,  Marin  Co.,  Cal.— 
Bids  will  be  received  by  the  Board  of 
Education,  Roger  S.  Phelps,  Clerk, 
up  to  June  20th,  1  P.  M.,  for  tearing 
out  the  old  plumbing  and  installing 
new  fixtures  in  the  Short  School 
building.  Bay  View  and  Marin  Sts. 


BIDS     WASTED   FOR     COXSTRUC- 
TIOX  OF  CITY  HALL. 

CALEXICO,  Imperial  Co.,  Cal.— 
Until  8  P.  M.,  June  24,  bids  will  be  re- 
ceived by  City  Clerk  Paul  B.  Stein- 
torf  for  erection  of  a  new  city  hall  in 
accordance  with  plans  and  specifica- 
tions on  file  with  the  city  clerk.  Cer- 
tified check  for  10%  required  with 
each  bid. 


TO  CALL  BIDS  FOR  ROAD  WORK. 

LOS  ANGELES,  Cal.— Council  has 
ordered  the  construction  of  the  Lo- 
mita  road  in  District  No.  7,  for  which 
$160,000  bonds  have  been  voted,  but 
date  for  receiving  bids  has  not  yet 
been  fixed. 


BIDS    WANTED  FOR    CONSTRUCT- 

IXO   SILT  DIVERSION   »VORKS. 

LOS  ANXxBlLES,  Cal.— Until  11  A.| 
M.,  July  19,  bids  will  be  received  at 
the  U.  S.  engineer's  oflBce,  Central 
Bldg.,  Los  Angeles,  for  constructing 
silt  diversion  works  at  Long  Beach 
and  vicinity.  This  is  the  diversion 
channel  planned  as  a  part  of  the  Los 
Angeles  county  flood  control  work,  for 
which  the  government  has  appro- 
priated about  $1,000,000.  The  channel 
/will  be  about  6  miles  long  and  500  ft. 
wide.  It  will  be  formed  by  excavat- 
ing and  constructing  levees.  Major 
Chas.  T.  Leeds,  district  engineer. 


TIIANSF0R.1IER     BIDS    WANTED. 

ALAMEDA,  Alameda  Co.,  Cal.— 
Bids  will  be  received  by  J.  A.  Golds- 
worthy.  Secretary  of  the  Board  of 
Public  Utilities,  Citizens  Bank  Bldg., 
2407  Santa  Clara  Ave.,  Alameda,  up  to 
June  27th,  7  P.  M.,  for  furnishing  two 
500  K.  V.  A.  Oil  Cooled  Transformers. 


STREET  WORK  BIDS  WANTED. 

STOrKTON,   San   Joaquin  Co.,  Cal. 

-Bids   will    be    received   by   the   City 

Council.  G.  W.  Pulich,  City  Clerk,  up 

to    June    24th,    10:30    A.    M..    for    the 

following  work: 

That  South  street  from  Sacramento 
10  East  street  be  improved  by  grading; 
curbing  and  guttering  with  combined 
concrete  curb  and  gutter;    construct- 


TO  CALL  PAVING  BIDS. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  City  Council  will  shortly  call  for 
bids  for  the  paving  of  H  street  from 
Fifteenth  street  to  the  county  hospi- 
tal and  for  the  paving  of  Grand  street 
from  Fourteenth  to  the  Dry  Creek 
Bridge. 


MOVING  BIDS   WANTED. 

NAPA,  Napa  Co.,  Oal.— Bids  will  be 
received  by  the  Napa  School  Board, 
Howard!  E.  Roper,  Secretary,  up  to 
June  21st,  for  moving  two  buildings  on 
t)he  High  iSchool  grounds. 


SCHOOL  ADDITION  BIDS  WANTED 

DODI,  San  Joaquin  Co.,  Cal. — Bids 
will  be  received  by  the  Board  of  Trus- 
tees of  the  Lodi  School  District,  43 
North  Sacramento  St.,  Lodi,  up  to  July 
1st,  8  P.  M.,  for  the  furnishing  of 
labor  and  materials  for  an  addition  to 
the  Lincoln  Grammar  School  Build- 
ing, corner  Pine  Street  and  Cherokee 
Lane. 

Bids  to  be  in  accordance  with  the 
plans  and  specifications,  which  may 
be  obtained  at  the  oflSce  of  Wright  & 
Sala,  Bank  of  Italy  Bldg.,  Stockton. 

Further  information  may  be  had 
from  Otto  Weihe,  Clerk  of  the  Dis- 
trict at  Lodi. 


ROAD  WORK  BIDS  WANTED. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
Bids  will  be  received  by  the  County 
Supervisors,  Eoigene  D.  Graham, 
County  Clerk,  up  to  July  8'th,  10  A.  M., 
for  improvement  work  on  the  Termin- 
our  Roadi  beginning  at  the  corner  com- 
mon to  sections  7,  8,  17  and  18,  of 
Township  3  N..  R.  6  E.,  M.  D.  B.  &  M.. 
and  running  thence  west  41.700  feet 
more  or  less  to  Terminous  Landing, 
in  accordance  with  specifications  pre- 
pared by  County  Sui-\eyor  F  E.  Quail. 


BIDS  WANTED  FOR  CONCRETE 
PIER. 

MANHATTAN  BEACH,  Los  Angeles 
Co.,  Oal.— Until  8  P.  M.,  June  25,  ibids 
will  be  received'  by  the  City  Trustees 
for  the  completion  of  the  reinforce*d 
concrete  municipal  pier  in  accordance 
with  plans  and  specifications  which 
may  be  obtained  from  the  engineer  for 
the  work.  A.  L.  Harris,  1104  Central 
Bldg.,  Los  Angeles.  The  work  w'ill 
consist  of  placing  18  reinforced  con- 
crete piles  and  of  constructing  the 
deck  and  upper  works,  involving  about 
1150  cu.  yds.  of  concrete. 


BIDS    WANTED  FOR  SIX    STBEfit 
IMPROVEMENT  JOBS. 

SALINAS,  Monterey  Co.,  Cal.— Bids 
will  be  received  by  the  City  Council, 
M.  R.  Keef,  City  Clork,  up  to  Jun«  23ki. 
8  P.  M.,  for  the  following  work: 

Grading,  the  roadways  of  that  por- 
tion of  Soledad  street  from  Ga.bilan 
street  to  John  street,  and  constructing 
thereon  an  oil  macadam  roakiway; 
conci-ete  curbs  and  gutters. 


Grading  the  roadway  of  tha-t  portion 
of  California  street  from  San  Luis 
street  to  Harvest  street,  and  con- 
structing thereon  a  hydraulic  cement 
concrete  roadway,  together  with  con- 
crete sidewalk  curtbs;  corrugated  iron 
pipe  culverts;  corrugated  iron  part 
circle  culverts,  and  connected  with 
pipe  culverts  'by  cleanout  holes  having 
iron  covers. 


Grading  the  roadway  of  that  portion 
of  Pajaro  street  from  John  street  to 
Harvest  street  by  iconsbructing  an  oil 
macadam'  roadway;  concrete  curbs 
and  gutters;  covered  part  circle  cor- 
rugated galvanized  iron  culverts  with 
concrete  foundiation  and  headwalls; 
and.  catchibas'ins. 


Grading  the  roadway  of  that  portion 
of  Cayuga  ytreet  between  Howard  and 
Clay  streets,  atfd;  constructing  an  oil 
macadam  roadiway;  concrete  curbs 
and  gutters  ;pla'cing  covered  part 
circle  corrugated  galvanized  iron  cul- 
verts with  concrete  foundation  and 
headwalls  in  the  gutters  and  catch- 
basins. 


Grading  portions  of  Market  street 
and  constructing  an  oil  macadam 
roadway;  construct  concrete  curbs 
and  gutters;  half  circle  corrugated 
galvanized  iron  culverts  with  concrete 
bases  and  headwalls,  cleanout  holes, 
etc. 


That  portions  of  Main  street  toe 
graded  to  a  subgrade  and  a  hydraulic 
cement  concrete  roadway  be  con- 
structed thereon,  together  with  con- 
crete curbs;  half  circle  corrugated 
galvanized  iron  culverts  with  con- 
crete base,  cleanout  holes  ,etc. 


BIDS  WANTED    FOR  HIGWAT    IM- 
PROVEMENT. 

RIVERSIDE,  Cal.— Until  10  A.  M.. 
July  7,  bids  will  be  received  by  the 
Board  of  Supervisors  for  improve- 
ment of  Ontario  Ave.,  between  Comp- 
ton  and  Josephine  Aves.,  route  15, 
Riverside  county  highway  system,  in- 
volving 587.7  cu.  yds.  excavation,  1700 
lin.  ft.  shaping  roadbed  and  419.74  cu. 
yds.  Class  A  concrete     paving.       An 


alternate  bid  will  be  taken  on  27.200 
sq.  ft.  5-in.  oiled  macadam  paving. 
Plans  may  be  obtained  from  county 
surveyor.  Certified  check  for  5%  re- 
quired with  each  bid.  D.  G.  Clayton, 
Clerk. 

PAYING  BIDS  WANTED. 
SANTA  BARBARA,  Gal.— Until  12, 
noon,  June  19.  bids  will  be  received 
by  the  City  Clerk  for  paving  with  5- 
in.  of  concrete  Quarantina  street,  be- 
tween Victoria  and  Sola  Sts.  The  work 
will  b«  done  under  the  improvement 
act  of  1911.    S.  B.  Taggart,  City  Clerk. 


BUILDING  AXD  EXGINEEKIXG  -NEWS 

BIDS  WASTED  FOR  COPPER  WffiE 

SAN  FRAxXCISOO.— Bids  will  be  re- 
ceived until  June  18,  1919,  by  the  San 
Francisco  Board  of  Public  Works  for 
3  miles  of  3-0  copper  wire  for  the 
Municipal   Railway. 


STREET  IMPR0VE3IENT  PLANNED. 

HKXLTVIIjLE.  Imperial  Co.,  Cal. — 
The  City  Trustees  have  ordered  the 
paving  of  city  streets  for  which  pro- 
ceedings were  recently  instituted.  City 
Engineer  Henrj"  Bufk  states  consider- 
able work  remains  to  he  done  before 
bids  can  be  taken. 


PROPOSALS     FOR   BALING     AYIRE 
AND  SHOTELS. 

ENGINEER  OFFICE,  U.  S.  Army, 
405  Custom  House,  San  Francisco,  Cal. 
—Sealed  proposals  will  be  received 
here  until  10:00  A.  M.,  June  19,  1919, 
and  then  publicly  opened,  for  Baling 
Wire  and  Shovels.  Further  informa- 
tion on  application.    Order  No.  1792. 
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IRRIGATION      DISTRICT      OFFICE 
BIILDING  CONTRACT  AWARDED. 

DINUBA,  Tulare  Co.,  Cal.— From 
plans  prepared  by  Architect  Ernest 
E.  Kump,  Rowell  Bldg.,  Fresno,  the 
contract  for  the  construction  of  the 
reinforced  concrete  and  brick  office 
building  for  the  Alta  Irrigation  Dis- 
trict at  Dinuba  has  been  awarded  to 
Chase  &  Sproat  of  Dinuba  at  $14,941. 

Other  bids  were;  R.  Pederson  Co., 
117,080;  Audrey  Evans,  $15,000;  L.  J. 
Berg  &  Son,  $16,309;  Frederickson  & 
Shannon,  $15,900;  T.  B.  Goodwin,  $17.- 
692;  James  L.  Daly,  $15,500;  Barkelew 
&  Gould,  $13,890. 


PLANS   PREPARED  FOR  PIER. 

LONG  BEAOH,  Los  Angeles  Co., 
Cal.— Plans  for  a  horsehoe  pier  to 
cost  $1,600,000  have  been  adopted  by 
the  committees  of  the  Long  Beach 
Pier  Association  and  the  city  com- 
mission will  be  asked  to  place  the 
proposition  to  issue  bonds  on  the 
•ballot  with  the  civic  center  bond  prop, 
osition.  The  plans  selected  were 
prepared  by..  Architect  Hugh  R. 
Davies  and  L.  E.  Waterbury,  head  of 
versify  of  Arizona.  The  plan  provides 
the  engineering  school  of  the  Uni- 
for  a  heavT  rock  rip-rap  foundation 
designed  to  break  up  the  ground 
swells  and  protect  the  pier.  A  sta- 
dium seating  7000  on  the  outer  end  of 
the  Dier  is  a  part  of  the  plan. 

HIGHWAY    CONTRACT    AWARDED. 

VANCOUVER,  Wash.— Bids  opened 
by  Clarke  County  Commissioners  at 
Vancouver,  Wash.,  showed  the  War- 
ren Construction  Co.,  Porland.  Ore- 
low  at  $152,182.68  and  they  were 
awarded  the  contract. 


STREET  AND  SEWER  CONTRACTS 
AWARDED. 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  .Cummings,  City  Clerk,  has 
awarded  contracts  as  follows  for 
street  and  sewer  work: 

That  Noble  street  from  62nd  avenue 
to  64th  avenue  be  graded,  curbed  with 
concrete,  guttered  with  concrete  gut- 
ters, 3  feet  wide,  and  paved  with  oil- 
macadam. 

Awarded  to  Hutchinson  Co..,  444 
17th  St.,  Oakland. 

That  the  following  streets  be  gard- 
ed,  curbed  with  redwood,  guttered 
with  concrete  gutters,  3  feet  wide,  and 
paved  with  oil-macadam,  etc.:  Minna 
avenue,  Liese  avenue  and  Suter  street 
Awarded  to  Oakland  Paving  Co., 
5000  Broadway,  Oakland. 

That  a  vitrified  pipe  sewer,  etc..  be 
constructed    on    portions    of   Virginia 
and  Courtland  avenues. 
Awarded  to  Bresse,  Bargund  Co. 


SALINAS  PLANS  HIGH  SCHOOL. 

SALINAS,  Monterey  Co.,  Cal.— The 
Board  of  Trustees  of  the  Salinas  Union 
High  Sch'iol  District  has  decided  to 
call  a  bond  issue  with  which  to  finance 
construction  of  a  new  school  building. 
The  amount  of  the  issue  has  not  been 
decided  upon  as  yet,  but  will  be  as, 
soon  as  Architect  Ralph  WyckoS  pre- 
sents sketches  of  the  proposed  buill- 


FH^LNG  MATERIAL  BIDS  WANTED 

OAKLAND,  Cal.— Until  12  M.,  June 
19th,  bids  will  be  received  by  the  City 
Council  for  the  delivery  of  filling  ma- 
terial on  5th  avenue,  south  of  East 
Seventh  street,  for  use  of  Street  De- 
partment. Further  information  mav 
be  had  from  City  Clerk  L.  W.  Cum- 
mings. 


BIEJNO,  Nevada.— Road  improvement 
bonds  for  $200,000  have  been  author- 
ized in  a  resolution  adopted  by  the 
Washoe  County  Commissioners. 

STREET  WORK  PLANS  ORDERED. 

OROVILLE,  Butte  Co.,  Cal.— City 
Engineer  S.  J.  Norris  has  been  in- 
structed by  the  Board  of  Trustees  to 
prepare  plans  to  be  submitted  to  the 
Board  of  Trustees  of  Roads  for  con- 
struction through  the  Hewitt  Claim. 
The  streets  discussed  for  opening  in- 
clude one  that  will  connect  Park  Ad- 
dition with  Yard  street,  and  one  that 
would  connect  with  Myers  street 
just  south  of  the  Western  Pacifle 
crossing. 


BRIDGE  BIDS   WANTED. 

FRESNO,  Fresno  Co.,  Cal. — Bids 
will  be  received  by  the  County  Super- 
visors, D.  M.  Barnwell,  Clerk,  up  to 
June  26fh,  2  P.  M.,  for  the  following 
work: 

For  the  repairing  of  that  certain 
bridge  known  as  the  Kellogg  Bridge, 
across  Fresno  Slough,  approximately 
two  miles  west  of  Lanare. 

For  the  re-construction  of  that  cer- 
tain bridge  known  as  Cerini's  Bridge, 
located  approximately  3%  miles  NTV 
of  the  town  of  Riverside. 

Further  information     may  be     had 
from  the  County  Clerk. 
(27798)     1st  repot  June  23;  2nd  June 
5.  1919  and   (28047)     E 


SEWER  WORK  PLANNED. 

RIBDWOOD  CITY,  San  Mateo  Co.. 
Cal.— The  City  Trustees  have  passed 
a  resolution  of  intention  providing  for 
the  construction  of  a  sewer  in  laurrt 
street  in  the  south  end  of  the  city. 

Bids  will  be  called  for  shortly. 

MARIPOSA  BIG  TREE  ROAD 
ASSUIUEl). 

MARIPOSA,  Mariposa  Co.,  CJal.— 
The  construction  of  the  proposed  con- 
crete highway  from  Mariposa  to  the 
Mariposa  grove  of  big  trees  near  Wa- 
wona  became  assured  when,  at  a  meet- 
ing of  the  Mariposa  County  Board  of 
Supervinsors,  the  Board  agreed  to  ap. 
propriate  $10,000  to  the  fund.  The 
United  States  forestry  service  pre- 
viously had  made  the  proposal  to  in- 
vest $250,000  in  the  road  provided 
$25,000  would  be  forthcoming  from 
Mariposa. 

The  pledge  of  the  Merced  Good 
Roads  Association  to  to  be  made  good 
by  money  to  be  gathered  by  private 
suhscriptions  in  Merced  and  Mariposa 
Counties,  the  two  counties  which  will 
derive  the  most  important  benefit  from 
the   contemplated  highway. 

The  proposed  highway  is  to  be  abeut 
thirty  miles  in  length,  of  which  twelve 
miles  will  be  outside  the  national  park 
houndary  line. 

LOW    BIDDERS  FOR    SAN    FRAN- 
CLSCO  STREET  WORK. 

The  Raisch  Improvement  Co.,  46 
Kearny  St..  for  the  improvement  of 
Howth  street  between  Ocean  avenue 
and  Ridge  Lane  at  $24,821.27. 


20 

The  Fay  Improvement  Co.,  Phelan 
Bldg.,  for  improving  Army  Street  bet. 
San  Bruno  Avenue  and  De  Haro 
Street  at  $16,471.45. 


S.  P.  Doyle,  29  Divisadero  Street, 
for  improving  Balboa  street  between 
22nd  and  23rd  streets  at  $1,470.90. 

CONTRACTS    AWARDED  FOR    SAN 

f  R.4NCISC0  STREET  IMPROVE- 

ME\T. 

•The  construction  of  sewers  in  £}u- 
cild  avenue,  Arguello  Boulevard  and 
Cornwall  stfeet. 

Awarded  to  Hickey  &  Harmon, 
1230-B  Green  St. 


The  improvement  of  the  W  side  of 

San  Bruno  avenue  between  Leland  and 
Visitacior  avenues  by  the  construc- 
tion of  concrete  curbs,  and  by  the  con- 
struction of  a  714-foot  strip  of  arti- 
ficial stone  sidewalks. 

Awarded  to  J.  C.  Hickey,  1230-B 
Green  Street,  for  $417.05. 

The  impi'ovement  of  Fortieth  ave- 
nue between  Cabrillo  and  Fulton 
streets,  by  grading;  construction  of 
concrete  curbs  and  an  asphalt  pave- 
ment, and  artificial  stone  sidewalks  6 
feet  wide. 

Awarded  to  The  Raisch  Imp.  Co.,  46 
Kearny  St.,  for  $1,464. 
(27466)      1st  report  May  17;   2Bd  May 

21,   1919;    (27487and   8)      1st   report 


STREET  WORK  PLANNED. 

LODI,  San  Joaquin  Co.,  Cal.— The 
City  Trustees,  H.  S.  Clark,  City  Clerk, 
have  passed  a  resolution  of  intention 
providing  for  the  following  work: 

That  Sacramento  street,  from  the 
line  of  Lockeford  to  the  city  limits  be 
improved  by  grading,  constructing 
hydraulic  concrete  curbs  and  gutters 
of  the  combined  type,  and  paving  tht 
roadway  with  a  pavement  of  Warren- 
ile  wearing  surface  laid  on  an  asphal- 
tic  concrete  base. 


STREET  IMTROVEMENT  BONDS. 

SAN  BERNARDINO,  Cal.— The  city 
council  has  decided  to  call  a  special 
election  to  vote  on  the  issuance  of 
$100,000  bonds  for  street  improve- 
.nents. 


San 


Francisco  Street    Improvement 
Contracts  Aivarded. 

The  improvement  of  Arimy  street 
between  iSan  Bruno  avenue  and  the  E 
line  of  De  Haro  street  by  the  construc- 
tion of  granite  curbs;  brick  catch- 
ibasins;  8,  15  and  18  inch  vitrified,  salt, 
glazed  ironstone  pipe  sewers;  arti- 
ficial stone  sidewalks  and  an  asphalt 
I  oncrete  pavement. 

Fay  Improvement  Co.,  Phelan  Bldg., 
for  $16,471,415. 


t3UIl.DlNG  AND  ENGINEERING  NEWS 

The  improvement  of  Howth  street 
between  Ocean  avenue  and  Ridge  Lane 
by  grading;  construction  of  concrete 
curbs;  artificial  stone  sidewalks; 
brick  catcbbasins;  '8  and  12  inch  vit- 
rified, salt-glazed  ironstone  pipe 
sewers;  vertical  fiber  brick  pavement, 
and  an  asphalt  pavement. 

The  Raisch  Imp.  Co.,  46  Kearny  St. 
for  '$24,8i21;27. 


Bids  Wanted  For  Fire  Apparatus. 

SAN  FRANCrSIOO.— Bids  will  be  re- 
ceived until  June  20,  IS'M,  between  2 
and  2:30  P.  M.,  iby  the  San  Francisco 
Board  of  Fire  Commissioners  for  the 
following  fire  apparatus: 

For  fui-nishing  one  or  more  motoi 
driven  Tractors  of  the  four-wheel  type 


For  furnishing  one  or  more  gasoline 
motor  driven,  double  100-gallon  chem- 
ical fire  engines. 


For  furnishing  2^4 -inch  cotton,  rub- 
ber lined,  fire  hose  in  lots^  of  4,000, 
5,000  or  6,000  feet;  also  2%-inch  cot- 
ton, rulbber  lined,  fire  hose  in  lots  of 
4,000.  5,000  or  6,000  feet. 


BRIDOE  M  ORK  PLANNED. 

ROSEVILLE,  Placer  Co.,  Cal.— At 
the  last  meeting  of  the  County  Su- 
pervisors County  Sui-veyor  Barrieau 
was  ordered  to  prepare  plans  and 
specifications  for  a  bridge  to  span  Au- 
burn Ravine,  on  the  new  road.  The 
road  and  bridges  are  a  few  miles 
southwest  of  Lincoln. 

Supervisor  William  Haman  has  been 
authorized  to  make  repairs  to  the 
bridge  at  the  McCartney  Crossing  of 
Auburn   Ravine. 

Further  irformation  regarding  these 
iraprovemeats  may  be  had  from  the 
County  Clerk  at  Auburn. 

BRIDGE    REPAIR   PLANIVED. 

FRESNO,  Fresno  Co.,  Cal.— The 
County  Supervisors  have  instructed 
County  Surveyor  Chris  Jensen  to  pro- 
ceed with  the  repairing  of  the  Hern- 
don  bridge  over  the  San  Joaquin  river 
northwest  of  Herndon,  it  is  725  feet 
long  and  18  feet  wide.  The  entire 
length  of  it  will  be  macadamized,  new 
flooring  will  be  put  in  and  the  old 
timber  will  be  replaced  in  its  entirety 
by  new.  The  cost  of  the  paving  alone 
will  be  $1,000  or  $1,500. 

The  bridge,  which  is  of  wood  and 
steel  will  be  improved  with  107,000 
feet  of  new  timber. 


PAVING  CONTRACT  AWARDED. 

SAN  DIEGO,  Cal.— Fairchild-Gil- 
raore-Wilton  Co.,  of  Los  Angeles,  was 
awarded  the  contract  at  $32,763  for 
paving  portions  of  Jackdiaw  and 
Hunter  Streets,     and  Avalon     Drive, 


with  concrete  base  and  oil  and  rock 
screenings  top. 


SEWER  CONTRACT  AWARDED. 

FRESNO,  Fresno  Co.,  Cal.— The 
City  Council,  Chas.  Dillon,  City  Clerk, 
has  awarded  a  contract  to  S.  B. 
Tomibs  for  constructing  a  lateral 
sewer  on  Washington  avenue  in  Hills 
Addition. 

SCHOOL  BONDS. 
MARTINEZ,  Contra  Costa  Co.,  Cal. 
—July  15th  is  the  date  set  to  vote 
bonds  of  $125,000  with  which  to  erect 
a  new  high  school  building  for  the  Al- 
hambra  School  District. 

The  Alhambra  district  embraces 
Franklin,  Martinez,  Vine  Hill  and 
Alhambra  school  districts. 


TO  COMPLETE  CHURCH  BUILDING. 

iSTOOKTON,  San  Joaquin  Co.,  Cal. 
— 'A  committee  has  ibeen  appointed  by 
Rev.  R.  W.  Harlow,  pastor  of  the  Unit, 
ed  Brethren  Church,  to  work  out  a 
campaign  to  secure  funds  necessary  to 
coinpiete  the  church  building  located 
at  1315  South  Stanislaus  street.  At  the 
present  time  there  is  $1,200  in  the 
building  fund.  It  is  planned  to  secure 
about  '$20,000  with  -wihioh  to  accom- 
plisli  the  work. 


FIRE  APPARATUS  BONDS  VOTED. 

KINGS  CITY,  Monterey  Co.,  Cal.— 
Bonds  to  amount  of  $8000  were  voted 
to  purchase  hose  and  fire  apparatus 
for  King  City. 


CONCRETE    ROAD   BIDS   WANTED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— The  County  Supervisors  have  in- 
structed J.  H.  Wells,  Coun/ty  Clerk,  to 
call  bids  up  to  July  7th,  10  A.  M.,  for 
builidSng  a  concrete  road  on  extension 
of  Third  sitreet  east  of  Pittsburg,  more 
commonly  known  as  Loverldge  Road. 


PAVING  WORK  PLANNED. 

MARYSVllLIJE,  Yuba  Co.,  Cal.— 
Canvass  will  be  made  between  now 
and  June  18th  to  determine  whether 
or  not  property  owners  along  "D" 
street,  from  Fifth  to  Ninth,  dieslre 
street  paving  this  year.  On  June  IStli 
tli,e  City  Council  will  decide  also  if 
the  work  of  paving  Twelfth  street,  B 
to  the  Browns  Valley  grade,  shall 
proceed. 

RESCIND    PAVING    CONTRACT. 

CHULA,  VISTA,  San  Diego  Co.,  Cal. 
— Because  of  protests  from  property 
owners  the  City  Trustees  have  re- 
scinded the  award  of  the  contract  to 
Fairchild-Gilmore-Wilton  Co.  at  $11P 
000  for  paving  with  asphalt  concrete 
about  4^  miles  of  city  streets.  The 
trustees  will  re-open  the  hearing  on 
merits  of  different  kinds  of  paving 
and  new  proceedings  will  be  started. 


WATER  APPBOPRIATIONS. 

SlAiN  FRAJNOIiSOO.— The  following 
applications  for  permits  to  appropri- 
ate water  have  been  filed  with  the 
State  Water  Commissioa,  Call  Bi'lg  , 
San  Francisco: 

E.  N.  Rector,  .Merced,  Appli  ;h  'ons 
1321.  1'222,  1223  and  1224,  to  appro- 
priate water  from  the  Merced  River 
Mariposa  County,  tributary  to  the  San 
Joaquin  River,  as  follows: 

(1'221)— 120O  cu.  ft.  iper  sec.  for 
power  generation;  concr.,  steel  and 
wood'  dam  30O  ft.  high,  1000  ft.  long 
on  top  and  100  ft.  long  on  bottom,  and 
main  canal  8  miles  long;  storage  of 
700,000  acre  feet;  cost,  $1,500,000. 
Construction  work  will  begin  alt)0Ut 
August,  1920  and)  be  completed  in  1922. 

(1222)— 120O  cu.  ft.  per  sec.  for 
generation  of  power;  dam  300  ft.  high, 
1400  ft.  long  on  top  and  150-  ft  long  on 
bottom;  main  canal  about  14  miles 
long;  storage,  700,000  acre  ft.;  cost, 
12,300,000.  Construction  work  will  be- 
gin about  August,  19122,  and  be  com- 
pleted in  •19'24. 

(1223)— 250O  cu.  ft.  per  sec.  for  ir. 
rigation  of  400,000  acres;  dam,  300  ft. 
higli,  1000  ft.  long  on  top  and  100  ft. 
long  on  bottom,  of  concrete,  steel  and 
wood;  main  canal  40' miles  long;  stor- 
age, 700,000'  acre  ft.;  cost,  $1,800,000. 
Construction  work  will  begin  about 
August,  1920,  and  be  completed  in  1923. 
Irrigation  of  400,000  acres. 

(1224)— 2500  cu.  ft.  per  sec.  for  irri- 
gation of  400,000  acres;  dam  300  ft. 
high  1400  ft.  long  on  top  and  150  ft. 
long  on  bottom,  of  concrete;  main 
canal  45  miles  long;  700,000  acre  ft., 
cost  about  $2,250,000,  Construction 
work  will  begin  about  August,  1922. 
and  be  completed  in  1923.  Applicant 
allowed  until  August  1,  1919,  to  file 
maps  and  comiplete  applications. 

P.  C.  Montgomery  and  C.  H.  John- 
son, Independence,  40  cu.  ft.  per  sec. 
of  Little  Pine  Creek.  Jnyo  County, 
tributary  of  Owens  River,  for  mining; 
dam  6  ft  high.  40  ft.  long  on  top  and  30 
ft.  long  on  bottom,  of  concrete  and 
rock;   cost,  $25,000. 

Wm,  R.  Wright,'  Los  Angeles,  500(j 
acre  ft.  annually  of  waters  of  Big  DaL 
ton  Canyon.  Los  Angeles  County,  trib- 
utary of  S4>n  Dimas  Creek  and  San 
Gabriel  River,  for  irrigation ;  main 
conduit  2500  ft.  long.  This  applica- 
tion is  supplemental^  to  applications 
1147  and  1151.  (Allowed  60  days  from 
May  9  to  file  maps). 

R.  V.  Meikle,  for  Turlock  Irrigation 
District,  Turlock.— 600,000  acre  ft.  per 
annum  of  Tuolumne  River,  Tuolumne 
County,  for  power  and  agricultural 
purposes;  dam  283  ft.  high,  930  ft. 
long  on  top  and  100  ft.  long  on  bottom, 
20  feet  wide,  gravity  type  concrete 
dam;  power  to  be  developed  45.000  T. 


BUILDING  AND  ENGINFEERING  NE^VS 
H.  P.;  irrigation  of  200,000  acres;  $3,- 
100,000  for  dam  and  reservoir,  and  $1,. 
000,000  for  power  development.  . 

EM'ward  A.  Stephens.  Palliser. — 3 
cu.  ft.  per  sec.  of  Mojave  River.  San 
Bernardino  County,  for  use  on  180 
acres;  dam  3  ft.  high,  150  ft.  long  on 
top  and  150  ft.  long  on  bottom,  and 
niain  ditch  1%  miles  long. 

G.  Albert  SmiHh.  Fresno. — 70O  cu.  ft. 
per  sec.  of  Kings  River,  Kings  Coun- 
ty, for  irrigation  of  44.800  acres;  con- 
crete weir  2  to  5  ft  high,  40O  ft.  long; 
concrete  headgate  with  6  openings  5 
ft.  wide;  main  ditci  7%  miles  long. 
Applicant  proposes  to  have  several 
storage  reservoirs.  (Allowed  60  days 
from  April  17  to  file  maps).. 

H.  G.  Stevenson,  secretary  of  Emma 
Rose.  Hobart  Estate  Co..  and  Lane  In- 
vestment Co  (operating  under  the 
name  of  the  Utica  Mining  Co.),  San 
Francisco — 162  cu.  ft.  per  sec.  of  North 
Fork  Stanislaus  River,  Calaveras 
County,  for  the  generation  of  electric 
power;  diversion  dam  6  ft.  high,  60  ft. 
long  on  top  and  40  ft.  long  on  bottom. 
Main  conduit  15.2  miles  long;  storage. 
62.8.316  acre  ft.  Dam..  150  ft  hig<h.  775 
ft  long  on  top  and'  2'40  ft.  long  on  bot- 
tom, 16  ft.  wide  on  top,  of  rublile  ma- 
sonry; dam,  $1.3160,410.  including 
$100,000  for  i-oad;  conduit.  $96,308. 
Above  application  filed  in  connection 
with  applications  77  and  77a.  Portion 
of  works  complete. 


URAISAGE  WORK  PLANNED. 

OHrOO,  Butte  Co..  Cal.— Major  J.  C. 
Geiger,  head  of  the  United]  States  Pub- 
lic Health  Service  research  party  in 
California,  considers  the  matter  of 
drainage  in  its  relation  to  the  future 
of  the  rice  districts  as  most  urgent. 
Because  of  this  he  has  telegraphed  to 
Washington  asking  that  a  drainage 
engineer  be  sent  to  join  the  party  in 
Ohico  with  the  purpose  in  view  of 
making  recommendations  for  propei 
drainage  and  instituting  action  for 
legal  means  to  force  this  drainage  if 
necefsary. 


FEDERAL    ROAD     CONTR.\CTS 

AWARDED. 

CONTRACTS    TOTAI,    iN<iO,000, 


F  V^  ING  PLANS  COMPLETE. 

.^^ARSHFIBLD.  Ore.— Plans  of  City 
Engineer  Burton  for#  paving  Sixth 
street  and  Elrod  avenue  have  been  ap- 
proved by  the  City  Council  and  bids 
will  be  called  for  shortly. 

Estimates  on  the  woilt  follow: 
Sixth  Street 

Rock  asphat  on   concrete |26,23'5.00 

Concrete   25,282.00 

Elrod  .4venne. 

Rock  asphalt  on  concrete $49,448.00 

Co. .Crete    46,471.00 


The  San  Francisco  District  OfHce  of 
the  United  States  Bureau  of  Public 
Roads  received  notice  May  27th  of  the 
award  of  four  contracts  for  road  and 
bridge  construction.  The  projects  to 
be  constructed  are  in  California  and 
Utah,  and  the  names  of  the  projects, 
with  the  successful  bidders  are  as 
follows: 

Heber-Fruitland  Road  in  Utah  was 
awarded  to  the  Heiselt  Construction 
Co.  of  Salt  Lake  City,  the  -amount 
of  the  contract  being  approximately 
$70,000.  This  road  is  a  part  of  the 
main. State  Highway  leading  east  from 
Salt  Lake  City,  and  the  construction 
covered  by  the  contract  is  approxi- 
mately 20  miles. 

The  Happy  Camp  section  of  the 
Klamath  River  Road  in  California  was 
awarded  to  W.  A.  Bechtel  of  San 
Francisco.  (631  Market  Street),  the 
amount  of  the  contract  being  approxi- 
mately $235,000.  length  of  the  road  to 
be  constructed.  15  miles  This  section 
of  the  Klamath  River  Road  is  a  con- 
tinuation of  the  present  road  west 
from  Hornbrook  toward  Eureka,  and 
the  award  of  this  contract  marks  the 
first  step  toward  actual'  construction 
of  a  road  over  the  50  mile  gap  be- 
tween Happy  Camp  and  Orleans. 

Another  section  of  this  same  road, 
the  Orleans-Somes  Bar  Section,  was 
awarded  to  Wm.  B.  Arndt.  Cr.  Hercu- 
les Powder  Co..  Chronicle  Bldg..  San 
Francisco,  the  amount  of  the  contract 
being  approximately  $150  OOO  for  a 
distance  of  7.4  miles.  This  .section  of 
the  road  is  a  contiDuation  of  the  ex- 
isting road  from  Orleans  north  along 
the  Klamath  River  toward  Happy 
Camp.  The  construction  of  these  two 
sections  will  leave  approximately  26 
miles,  for  which  it  is  expected  tnat 
contracts  will  be  awarded  later  in  the 
season. 

The  contract  for  the  construction  of 
the  Salmon  River  Bridge  was  awarded 
to  Frank  L.  Smith  of  Eureka,  the 
amount  of  the  contract  being  approxi- 
mately $7,600.  This  bridge  is  on  the 
line  of  the  road  between  Yreka  and 
Somes  Bar.  where  the  Salmon  Rivei 
road  connects  with  the  Klamath  River 
road,  mentioned  above.  About  4  miles 
of  this  road,  lying  immediately  west  of 
Forks  of  Salmon,  has  previously  been 
constructed  by  the  Department  of  Ag- 
riculture. As  soon  as  the  bridge  ha:- 
been  constructed  work  will  be  started 
on  another  section  of  the  road  im- 
mediately west  of  the  bridge. 

The  Klamath  and  Salmon  River 
roads  when  completed  will  form  an 
Important  link  in  the  State  Highway 
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system  between  the  roads  being  con- 
structed! by  the  State  Highway  De- 
■  partment  through  the  Sacramentt 
Valley  and  along  the  Coast.  The 
forty  million  dollar  bond  issue,  pro- 
posed for  the  State  Highway  system 
carries  an  appropriation  of/  $612,000 
^or  the  construction  of  the  parts  of 
the  Klamath  River  road  lying  between 
Hornbrook  and  Happy  Camp  and  be- 
tween Orleans  and  the  Coast  route. 
The  section  between  Happy  Camp  and 
Orleans  will  be  constructed  by  the 
Federal  Government  and  ffinds  are  al- 
readly  provided  for  the  completion  of 
tbis   50  mile  section  of   the   road. 


BUILDING  AND  ENGINEERING -NEWS 

The  acceptance  was  with  the  under- 
standing that  the  Trustees  could  re- 
scinid  their  action  at  a  future  meeting, 
if  they  felt  it  would  he  to  their  besi 
interests. 

The  engineering  firm's  proiposal  is 
to  do  all  the  engineering  work  on  the 
proposed  system  and  to  direct  the 
campaign  for  the  bond  issue.  It  is 
agreed  that  unless  the  system  is  in- 
stalled no  obligation  rests  against  the 
city.  If  the  bonds  carry  and  the  sys- 
tem is  installed,  the  fee  will  be  7  per 
cent  of  the  bonds  sold. 


STREET    WORK    PLANNED. 

SACRAMENTO,  Cal.— The  City  Com- 
missioners have  passed  resolutions  of 
intention  and  adopted  specifications  of 
City  Engineer  Frank  C.  Miller  for  the 
improvemenif  (by  paving)  of  Freeport 
Boulevard,  as  Twenty-first  street  is 
known,  from  "Y"  to  Second  avenue. 


.SCHOOL  BlILDLVGS  PLANNED. 

.MOOESTO,  Stanislaus  Co.,  Cal.— 
Architect  John  J.  Donovan  of  Oak- 
land, has  submitted  to  the  Board  of 
Education  a  repott  of  a  survey  of  the 
needs  of  the  city  schools  recommend- 
ing extensions  and  improvements  esti- 
mated to  cost  $400,000  Proceedings 
for  a  bond  issue  will  be  started. 


STATE       HIGHWAY       CONTRACTS 
AWARDED. 

SACRAMENTO,  Cal— The  follotw- 
ing  awards  have  been  made  by  the 
Advisory  Board  of  the  Department  of 
Engineering,  on  May  28,  iniH: 

To  J.  A.  Marshall  and  J.  S.  Baker, 
2967  Avalon  Ave.,~  Berkeley,  Cal.,  for 
.f29,9S*0,  for  the  construction  of  a  sec- 
tion of  State  highway  in  Santa  Cruz 
County,  Division  IV,  Route  5,  Section 
A,  (between  Glenwood  and  Sand  Hill 
School.) 

To  F.  Rolandi,  550  Montgomery  St.. 
San  Francisco,  Cal.,  for  $242,320,  for 
the  construction  of  a  section  of  State 
highway  in  Trinity  County,- Division 
II,  Route  20,  Section  E.  (between 
Whites  Bar  Creek  and  Helena). 

STB"ET    AND    SEWEU    WORK 
PLANNED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Council  has  instructed  the 
City  Engineer  'to  prepare  estimates  for 
the  construction  of  a  sewer  in  Monroe 
street  between-  Factory  street  and  the 
plant  of  'the  Pacific  Sanitary  Manufac- 
turing Company  in  the  West  Richmond 
Tract. 

The  Council  will  call  for  bids  in 
about  two  weeks  for  the  improvement 
of  Elgin,  Fifth  and  Turpin  streets  and 
the  alley  between  Fourth  and  Fifth 
i'treels. 

WATER   SYSTEM   BONDS. 

RED  BLUFF,  Tehama  Co.,  Cal.— 
The  City  Trustees  of  Red  Bluff  have 
accepted  the  proposal  of  Olmsted  & 
Gillelen,  HoUingsworth  Buildiing,  Los 
Angeles,  to  do  the  engineering  and 
legal  Wjork  necessary  for  the  installa- 
lion  of  a  niunicii>al  water  system  here. 


ROAD    AND    BRIDliE    WORK    REC- 
OMMENDED. 

QUI'NCY,  Plumas  Co.,  Cal.— Substi- 
tution of  the  link  of  the  Quincy-Ne- 
vada  road  between  'S^pring  Garden  and 
Sloat  for  the  Greenville-Quincy  pro- 
ject which  has  been  held  up  indefinite- 
ly, has  been  reconmnended  iby  V.  L. 
Bonher,  engineer  of  the  public  road's 
and  rural  engineering  of  the  Depart- 
ment of  Agriculture.  Both  roads  were 
to  be  built  on  a  co-operative  plan  be- 
tween the  county  and  Federal  Govern- 
ment and  effort  will  be  made  to  have 
the  work  proceed  on  the  ten  per  cent 
plan. 

The  engineers  recommend  a  road 
eig-hteen  feed  wide  with  some  changes 
from  the  present  route  giving  a  better 
grade.  The  estimated  cost  of  con- 
struction, including  bridges  and  cul- 
verts is  $'58,30'0. 

ELECTRIC     COMPANY     TO     LSSIE 
STOCK. 


Sierra  Electric  Company.  San  Fran- 
cisco, arc  to  issue  150  shares  of  its 
capital  stock,  par  value  $100  per 
share,  to  its  incorporators  in  ex- 
change for  $11  000  cp.sh  and  other  con- 
.sidorations. 

BRIDGE     AND  ROAD     CONTRACTS 
AMARDED.  ^ 

SANTA  ROSA,  Sonoma  Co.,  Cal.— 
The  following  bids  were  received  by 
the  County  Supervisors  for  the  con- 
struction of  bridges: 

Bridge  ovi>r  Sausal  Creek — C.  D. 
Roberts,  $4327;  W.  U  Proctor,  $3990; 
C.  H.  Gildersleeve,  $4330. 

Kellogg  bridge — €.  H.  Gildersleeve, 
$4227;  C.  D.  Roberts,  $4823.20;  V>\  L. 
Troctor,  $43.v0. 


Peters  bridge  on  Adobe  Canyon  road 
— C.  D.  Roberts,  $2465.50;  W.  L.  Proc- 
tor, $1560;  Call  Construction  Co.. 
$1538;  Jenkins  &  Wells,  11932;  C.  H. 
Gildersleeve,  $2370. 

Comstock  bridge— C.  D.  Roberts, 
$2943.50;  C.  H.  Gildersleeve,  $2375;  W. 
L.  Proctor,  $1940;  Call  Construction 
Co.,  $1904;  Jenkins  &  Wells,  $2784. 

For  grading  five  miles  of  road  to 
Camjp  Meeker,  three  proffers  werd 
received:  W.  L.  Proctor,  $28,579;  P. 
Montague,  $29,700;  Daniel  O'Day  Co., 
$21,500. 

In  each  project  the  contract  was 
awarded  the  lowest  bidder. 


KOAD  BONDS. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
—The  $924,000  County  Highway  Bond 
issue  carried  by  a  vote  of  approxi- 
mately 6  to  1. 

The  proceeds  of  the  issue  will  be 
used  to  construct  a  trunk  line  paved 
highway  through  Santa  Cruz  countj 
from  Chittenden  on  the  San  Benito 
county  line  through  Watsonville  and 
Santa  Cruz  to  Boulder  Creek,  where 
it  will  connect  with  the  state  high- 
way into  Big  Basin. 


FIRE  ALARM  AND  SEWER  SYSTEM 
BONDS  VOTED. 

SOUTH  SAN  PRANCrSCO,  San  Ma- 
teo Co.,  Cal. — Bonds  to  the  amount  of 
$45,000  were  voted  by  the  City  ot 
South  San  Francisco  on  June  10th,  to 
be  divided  as  follows:  Fire  alarm 
system,  $10,000;  sewer  system  for 
factory  district,  $35,000. 


ROAD  IMPROVEMENT  PLANNED. 

VISALIA,      Tulare     Co.,     Cal.— An 

appropriation  of  $25,000  has  been 
made  by  Tulare  County  Supervisors 
for  an  oil  and  gravel  road  between 
Ducor,  Alpaugh  and  Angiola,  a  dis- 
tance ot  40  miles,  and  between  Worth 
and  Springville,  13  miles. 


SCHOOL  BONDS. 

YUBA  CITY,  Sutter  Co.,  Cal.— Bonds 
of  $12,000  with  wlUch  to  erect  a  new 
school  building  have  been  voted  by 
the  Grafton  School  District. 


PLANS  FOR  SMIMMING  POOL  BE- 
ING PREPARED. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— Work  on  plans  and  specifications  for 
a  swimming  tank  on  the  Martinez 
waterfront  has  been  started  by  O.  K. 
Smith,  head  engineer  for  the  Mountain 
Copper  Company  here,  and  as  soon 
as  completed,  steps  will  be  taken  look- 
ing toward  the  ponstruction  of  the 
lank.  The  project  is  being  backed  by 
I  he  Moose  Lodge  of  Martinez. 


PACKDiG  HOUSE  PLAXSED. 

HANFORD,  Kings  Co.,  Cal.— The 
construction  of  a  modem  fireproof 
packing  house  is  planned  in  this  city 
by  the  Fresno  Fruit  Growers  Com- 
p'any.  Negotiations  for  a  site  are  now 
under  way. 

ELECTBOLIEB  SYSTEM  PL.iXXED. 

RICHMOND.  Contra  Costa  Co.,  Cal. 
—At  the  last  meeting  of  the  City  Coun- 
cil the  question  of  installing  elec- 
troliers on  Macdonald  avenue  was 
brought  up.  Charles  T.  Phillips,  il- 
luminating engineer  of  San  Francisco 
estimated  the  cost  per  front  foot  at 
$1  65  in  the  business  district  and  $l.lo 
in  the  residential  district.  The  fig- 
ures are  for  underground  construction 
and  overhead  construction  would  be 
cheaper  but  less  aavisable.  City  En- 
gineer Chapman  will  make  a  report  at 
the  next  meeting. 


PATIXG  AVORK  PLAXXED. 

LX)DI  San  Joaquin  Co.,  Cal.— The 
City  Trustees  have  adopted  plans  and 
passed  a  resolution  of  intention  pro- 
viding for  the  paving  of  Lodi  avenue. 

STREET  DCPROTEMEST  PLASXBD. 

SAN  FR-J«:i9CO.-City  Engineer 
requests  the  San  Francisco  Board  of 
Public  works  to  set  aside  $8,000  from 
the  good  road  funds  for  the  improve- 
ment of  the  intersection  of  San  Jose 
avenue  with  Circular  avenue,  Joost 
avenue  and  Diamond  street. 

FLAX  TO  CONSTRUCT  BAM,  ETC. 

The      Palmdale   Water      Company. 
Palmdale.  Los    Angeles  County,    has 
been  ordered  to  file  with  the  Railroad 
commission      more      complete    detail 
plans   of  the   dam   the   company  pro- 
poses to  build  at  Littlerock  creek  for 
the  purpose  of  impounding  water  to 
be   used  in   supplying  irrigation  con- 
sumers in     the  vicinity     of  Palmdale^ 
The    Commission    has    approved    the 
plans  to  the  extent  that  the  company 
may  proceed  with  the  work  under  m- 
,pection.     The  Commission  specifical 
K    directs   that  no   material   shall   be 
placed  upon  the  foundations  or  in  the 
excavation   to   be   occupied  by   Cutofl 
walls    or   buttresses   until    they   have 
been  inspected,    -^s  a  further  measure 
of    precaution     the    company    is     di- 
rected to  file  a  set  of  its  dam  plans 
with  the  State    Engineering    Depart- 
ment. 

STREET  WORK  PLAXXED. 

RICHMOND,  Contra  Costa  Co..  CaU 
_Plans  for  the  improvement  of  8th 
street  have  been  approved  by  the  Cuy 
rouncil  and  bids  will  be  called  for 
shortly. 
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STREET  WORK  B0XD8. 

PETALU.MA.  Sonoma  Co..  Cal.— 
Bonds  of  $60,000  with  which  to  pave 
the  approaches  of  the  State  highway 
with  concrete  were  voted  at  an  elec- 
tion held  recently  by  the  City  of 
Petaluma.  Steve  Akers  is  Superinten- 
dent of  streets. 

FIGURES  BEDfG    TAKES    FOR 
APARTMENT  HOUSE. 

SAN  FRANCISCO.— J.  F.  Dunn,  the 
\rchitect,  has  bought  from  Mrs.  A. 
H  Wilson  of  1260  Union  St.,  the  lot 
on  the  N  line  of  Pine  Street  199  W  of 
Leavenworth  Street,  and  will  open 
bids  on  June  17th  and  award  con- 
tracts for  a  three-story  frame  apart- 
ment house  to  cost  about  $25,000. 

Mr.  Dunn  has  drawn  plans  for  a 
building  for  the  former  owner,  who 
abandoned  the  project  on  account  of 
high  prices. 

The  new  plans  show  28  extra  large 
rooms  with  dressing  closets,  etc.,  di- 
vided up  into  2  and  4-room  apart- 
ments. 

The  bathrooms  will  have  recess 
tubs  and  showers,  steam  heat,  wall 
beds,  hardwood  floors  and  all  the 
latest  ideas  and  equipment  and  deco- 
ration. 

It  is  planned  to  have  the  building 
ready  for  occupancy  August  15th. 


Street  Work  Contr»«t  Awardedl 

RICHMOND,  Contra  Costa  Co.,  Cal. 
-The  City  Council,  A.  C.  Faris,  City 
Clerk  has  awarded  a  contract  to  J. 
E  Stainger  for  the  improvement  of 
Fifth,  Turpin  and  Elgin  avenues  Ob 
his  bid  of  $8,032.49. 

Other  bids  were  G.  W.  Cushing,  $9,. 
075.36;  S.  C.  Rogers,  $8,'6?.94;  L.  L. 
Page,  $8,134.97. 
SEAVER  COXTRACT  .\WARDED. 
MARTINEZ.  Contra  Costa  Co..  Cal. 
— R  H  Downer  has  been  awarded  the 
contract  by  the  City  Trustees  for  the 
construction      of    the      Smith      street 

sewer. 

Downer  bid  $1.31  per  lineal  foot  on 
8-inch  pipe;  $1  on  6-inch;  ^<><^  °^'- 
inch  pipe  and  $50  f"-^  \°>*°^°'ff ; 
Michael  Murphy  was  the_high  bidder 
asking  $1.50  per  lineal  foot  for  8_  mch 
and  6-inch  pipe  and  $1.25  on  o-inch 
p:pc  with  $85  each  for  manholes. 

PVVIXG  CONTRACT  AWARDED. 

S\NTA  BARBARA.  Cal.-Fairchild- 
Gilm'ore-Wilton  Co..  Pacific  Electric 
Bldg..  Los  Angeles,  was  awarded  the 
contract  at  $61,008.56  for  paving  West 
Montccito  street  and  Cliff  drive  The 
unit  prices  include  22.4c  sq.  ft-  tor 
4-in  concrete  base  with  1%-in.  War- 
ronite  surface.  87c  cu.  yd.  gradmg 
$135   lin    ft.   for  combined  curb   and 


23 

gutter  2  ft.  wide.  60c  lir..  ft.  cement 
curb.  24c  sq.  ft.  cement  gutter  and  24c 
lin.  ft.  resetting  stone  curb.  There 
will  also  be  sewer  and  culvert  work. 
Other  bids  received  wer>e:  Bryant  & 
Austin.  Inc.,  $67,846.63;  J.  P.  Dona- 
hue, $66,778.12;  Hugh  Cruning,  $67,- 
138  12  ■  engineer's  estimate,  $61,898. 
BIBS     REJECTED     FOR     MERCED 

HIGHWAY.      TO  BE  DOXE    BY 
D.\Y8   L.IBOB- 

MERCED,  Merced  Co.,  Cal.— Geo.  S. 
De'nson   &  Sons   o£  Los  Angeles,  and 
A   H  Vaughn  submitted  the  only  bids 
for   the   construction    of   the   Merced- 
Chowchilla  road.     Only  one  bid  was 
received  on  each  of  the  other  sections 
of  the  county  highway  advertised.  R. 
T   Shea  &  Co..  Inc..  bid  on  the  Lmng- 
ston-Milliken  road.  Sec.  1.     Worswick 
Paving  Co.  of  Fresno,  bid  on  Sees.  1 
and  ■>  of  the  Gustine-Los  Banos  road 
and  Sees.  1  and    2  of  the  Dos     Palos 
road     The  bids  were  rejected  and  the 
work  will  be  done  by  day  labor  under 
the   supervision   of   the   County  Engi- 
neer.    W^ork     will  be  started     within 
two  weeks. 

PATIXG  CONTRACT  AATARDEB. 

FERNDALE,  Humboldt  Co.,  Cal.— 
TWO  bids  were  received  by  the  Fern- 
dale  Board  Of  Trustees  for  the  paving 
of  4,50<)  feet  of  street,  from  the  end 
of  the  present  paving  to  the  city 
limits.     The  bids  were: 

Engelhart  Co.,  Eureka $22,o0O 

Elsemore  &  Jacobs,  Eureka  24,935 
Engineer's  Estimate,  $20,500. 
The  contract  was  awarded  to  Engel. 
hart  Company. 


PATIXG  BONDS   TOTED. 

KING  CITY,  Monterey  Co.,  Cal.— 
Bonds  to  the  amount  of  $46,000  were 
voted  for  paving  one  and  one-fourth 
miles  of  streets,  t>-pe  of  paving  not 
determined,  and  other  street  improve, 
ments  in  King  City. 

ELECTROLIER  SYSTEM  PLAXXED. 

FRESNO,  Fresno  Co.,  Cal.— Ar- 
rangements of  property  owners  in  Van 
Ness  avenue,  from  the  Fresno  Normal 
School  to  the  southern  limit  of  the 
boulevard,  for  the  construction  of  an 
electrolier  system,  have  been  com- 
pleted and  received  the  approval  of 
th  City  Trustees. 

It  is  expected  that  work  on  the  sys- 
tem will  be  under  way  within  three 
weeks. 

STREET  WORK  PLANNED. 

FRESNO,  Fresno  Co.,  Cal.  —The 
City  Council  has  passed  a  resolution 
of  intention  providing  for  the  paving 
of  N  street  and  Glenn  avenue  from 
Stanislaus    to   Belmont    avenue. 


Jos.  Michel 
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New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 
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CABINET   BIAKBRS. 


Hunter.  R.  J.,  expert  cabinet  maker, 
2156  Telegraph  Ave.;  dealer  in  ma- 
hoguny,  antoque  and  all  kinds  of 
furniture;  repairs  and  polishing-: 
Telephone   Oakland  273S. 
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PIERCE-BOSQUIT 

Abstrat  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


BUILDING     (OnilTTEE     FORMED 

FOE    LODGE     A\D     THEATRE 

BlILDIXG. 

MODESTO,  Stanislaus  Co.,  Cal.— 
The  immediate  construction  of  the 
proposed  Elks'  Lodge  Building  is  as- 
sured as   an   offer  has   been    received 


BUILDING  AND  ENGINEERING  KEiWS 
from  the  Turner  &  Dahnken  Theatre 
people  stating  that  they  will  lease  the 
entire  ground  floor  for  a  theatre,  if 
the  building  is  erected  in  the  im- 
mediate future. 

Action  was  immediately  taken  in 
appointing  the  following  to  act  as 
a  Building  Committee: 

C.  D.  Swan.  Walter  Scoon,  George 
Cressey,  George  Nelson,  G.  H..  Bert- 
ram, T.  B.  Scott.  W.  W.  Giddings  of 
Newman.  Lee  Shearer  of  Salida,  Mr. 
Simmons  of  Sonora,  Darcy  Lee  of  Oak- 
dale  and  Roy  Morris  of  Crows  Landing 

XOTICE       TO       ARCHITECTS      OF 
S("*:OOL  COMPETITIOX. 

The  Boa  id  ut  Trustees  of  the  FuU- 
erton  Union  High  School  and  Junior 
College,  Fullerton.  Cal.,  announces 
that  it  has  prepared  a  program  for  a 
competition  for  the  best  scheme  for 
enlarging  and  embellishing  the  pres- 
ent school  group. 

The  competition  is  for  the  foul 
prizes  of  $2000,  $500,  $300  and  $200, 
respectively,  the  successful  drawings 
to  become  the  property  of  the  Board. 

Registration  of  competitors  may  be 
made  until  August  1st,  inquiries  may 
be  made  at  any  time  until  August 
20th,  and  the  oomp«titlon  closes  An- 
^st  28th. 

The  Board  has  appointed  Carleton 
.M.  Wlnslow,  Los  Angeles,  as  profes- 
sional advisor. 

Prospective  competitors  desiring 
programs  and  the  present  layout  of 
the  grounds  are  requested  to  send 
their  names  and  addresses  together 
with  a  deposit  of  two  dollars  to  the 
Principal  of  the  Union  High  School 
and  Junior  College,  Fullerton,  Cal. 
The  deposits  will  be  returned  to  all 
competitors  at  the  termination  of  the 
competition. 

BL^VH-KNOX  COMPA>T  MOVES  TO 
LARGER  Ql  ARTERS. 


The  Blaw-Knok  Company,  who  are 
manufactures  of  Steel  Forms,  Clam- 
shell  Buckets,  Concrete  Mixers,  etc.. 
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have  moved  from  Room  "630  Monad- 
nock  Bldg.,  to  larger  quarters  at  Room 
754  of  the  same  building.  Telephone 
No.  Sutter  6966. 


ISCLE  SAM,  AB^-'HITECT. 


Any  farmer  who  wants  a  plan  for  a 
well  designed,  comfortable  farmhouse, 
suited  to  the  climate,  to  the  location 
upon  his  farm  and  the  needs  of  his 
family,  has  only  to  write  to  the  rural 
engineering  division  of  the  depart- 
ment of  agriculture,  and  plans  will  be 
sent  him  free  of  charge. 

In  these  days  people  who  live  on 
farms  pay  more  attention  to  the  ap- 
pearance of  their  houses  than  they  did 
years  ago,  and  comfortable  housing  is 
now  recognized  as  one  of  the  factors 
in  happy,  permanent  rural  life. 

No  one  who  wishes  to  re-model  or 
re-build  need  hesitate  because  archi- 
tects are  far  distant  or  expensive 
when  Uncle  Sam  is  holding  out  the 
old  star-spangled  hat  full  of  designs  to 
choose  from. 


TO    CALL    BIDS    FOR    COXSTRIC- 
TIOX  OF  TEX  BRIDGES. 

MARYSVILLE,  Yuba  Co.,  Cal.— 
Plans  are  nearing  completion  in  the 
office  of  Z.  L.  B.  Crook,  County  Sur- 
veyor, and  will  be  presented  at  the 
next  meeting  of  the  County  Super- 
visors for  the  construction  of  ten 
bridges  to  be  erected  in  various  parts 
of  the  county.  All  will  be  of  rein- 
forced concrete  construction. 

The  locations  of  the  proposed  new 
bridges  will  be  as  follows.  One  at 
Nigger  Jack  Slough;  one  at  a  mile 
and  a  quarter  west  of  Ostrom  station, 
another  two  miles  north  of  Arboga; 
one  a  quarter  of  a  mile  west  of  the 
Elizabeth,  school  house,  which  is  lo- 
cated 12  miles  from  Marysville  on  the 
Spencerville  road;  another  bridge  will 
be  erected  a  quarter  of  a  mile  east  of 
the  Elizabeth  school  house  and  an- 
other half  a  mile  east  of  this  same 
school:  three  bridges  will  be  built 
three  miles  north  of  the  Elizabeth 
school  on  the  road  leading  from  the 
Spencerville  road  to  the  Smartsville 
road  and  one  will  be  built  over  Prairie 
Creek  on  the  old  Knox  road,  three 
miles  south  of  the  Bryden  ranch. 

HIGHWAY   BONDS. 

NAPA,  Napa  Co.,  Cal.— Bonds  of 
$500,000  recently  voted  to  finance  con- 
struction of  concrete  highway  from 
Napa  to  Calistago  have  been  pur- 
chased from  the  County  Supervisors 
by  the  Anglo  London  &  Paris  National 
Bank  of  San  Francisco,  who  gave  a 
premium  of  $13,490, 
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Notice! 


Owing  to  the  advanced  cost  of 
materials  and  labor  the  subscrip- 
tion price  of  the  Building  and 
Engineering  News  will  be  raised 
to  $4.00  per  year,  commencing 
July  1,  1919. 


Among  the  Architeds. 

W.  C.  Duncan  &  Co..  Sharon  BIdg., 
want  sub-figures  on  all  parts  of  the 
work  in  connection  with  the  construc- 
tion of  a  two-story  and  basement 
frame  residence  for  which  they  have 
the  general  contract.  It  will  be  erect- 
ed on  the  west  side  of  Euclid  avenue 
250  feet  south  of  Palm  in  Oakland  for 
Samuel  Lichtenstein.  Plans  were 
prepared  by  Architect  S.  .Heiman,  57 
Post  street.     Contract  prir^,  $10,300. 


Architect  G.  Albert  Lansburgh. 
Gunst  Bldg.,  Third  and  .Mission  Sts.. 
has  completed  plans  and  is  taking 
figures  for  alterations  to  a  frame 
residence  near  Los  Gatos,  Santa  Clara 
County. 

Architect  Alfred  Henry  Jacobs,  110 
Sutter  street,  has  been  commissioned 
to  prepare  plans  for  a  group  of  about 
fifteen  brick  and  fi-anie  buildings  for 
the  Pacific  Hebrew  Asylum  and  Home 


Society.  The  new  location  is  on 
Ocean  Avenue  near  Westwood  Park. 
Estimated  cost.  $500,000. 


Architect  J.  S.  Gould  of  Colusa  is 
preparing  plans  for  a  one-story  con- 
crete school  building  to  contain  three 
rooms  and  an  auditorium,  for  the 
Artois  School  District  in  Glenn  Coun- 
ty.    Estimated  cost,  $20,000. 

Mr.  Gould  has  also  completed  plans 
for  a  three  and  four-story  reinforced 
concrete  hotel  building  to  contain  80 
rooms.  It  will  be  erected  at  Colusa  on 
Mark  and  Seventh  streets  for  J. 
Swank  of  Colusa.  Estimated  cost, 
$80,000. 


Weymouth  CrowcU,  2026  West  Ninth 
St.,  Los  Angeles,  has  been  awarded 
the  general  contract  for  the  erection 
of  the  new  California  Hotel  building 
on  a  30-acre  site  fronting  on  Wilshire 
Blvd.,  extending  through  to  Eighth 
street,  between  Catalina  and  Irolo 
streets,  Los  Angeles.  The  building 
will  be  of  reinforced  concrete  con- 
struction, partly  five  and  partly  six 
stories  high,  Myron  Hunt,  1017  Hi- 
bernian Bldg.,  Los  Angeles,  is  the  ar- 
chitect. 


Architect  James  A.  Magee,  661  Phe- 
lan  Bldg.,  is  preparing  plans  for  a 
two-story  plaster  exterior,  residence 
to  be  erected  in  Salinas,  .Monterey 
County,  for  Dr.  W.  P.  Austin.  Esti- 
mated cost  $12,000.  The  building  will 
be  equipped  with  furnace  heat  and  hot 
water,  hardwood  floors,  etc. 

Mr.  Magee  is  also  making  sketches 
for  a  women's  club  building  to  be 
erected  in  .Monterey  County,  which 
will  cost  about  $15,000.  This  build- 
will  have  a  plastered  exterior;  furnace 
heat,  etc.  The  assembly  hall  will 
seat  about  400.  The  dance  floor  will 
be  on  the  second  story. 

Other  work  in  the  oflJce  of  Mr. 
-Magee  is  a  bungalow  for  Mr.  H.  Rein- 
hart  to  be  built  in  the  Sunset  District 
at  an  estimated  cost  $5,000. 

Alterations  and  additions  to  three 
flats,  making  six  apartments  of  same, 
at  the  southeast  corner  of  Clay  and 
Spruce  streets  for  Miss  .M.  Rigney. 
Segregated  bids  will  be  taken  as  soon 
as  .Mr.  .Magee  gets  the  working  draw- 
ings prepared,     Etetimaied  cost,  $13,- 


iMJO.  Garage  room  for  6  machines  Is 
also  provided.  Heating  will  be  of 
unit  system :  hardwood  floors  through- 
out and  marble  entranc 


Architect  Charles  W.  .McCall,  Cen- 
tral Bank  Bldg..  Oakland,  has  award- 
ed a  contract  to  the  Dinwiddle  Con- 
struction Company,  Crocker  Bldg., 
for  the  construction  of  a  five-story 
Class  "A"  addition  to  the  present  five- 
story  Class  "A"  oflice  building  of  the 
Robert  Dollar  Company.  It  is  located 
on  the  southwest  corner  of  California 
and  Battery  streets.  Contract  price, 
$213,695.  Bids  will  be  called  later  for 
the  elevator  work  for  which  $35,800 
has  been  reserved. 


-MacDonald  &  Kahn,  Rialto  Bldg., 
have  prepared  and  have  the  general 
contract  for  the  construction  of  a  two 
story  reinforced  concrete  auto  sales 
building.  It  will  be  erected  on  the 
northeast  corner  of  Van  Ness  avenue 
and  Sacramento  street,  and  has  been 
leased  by  the  Peacock  .Motor  Sales 
Company,  1350  Van  Ness  avenue. 
Clarence  Walter  is  the  owner.  Cost. 
$55,000.     Sub-figures  are  being  taken. 

The  same  company  are  also  pre- 
paring plans  for  the  construction  of 
a  five-story  reinforced  concrete 
wholesale  grocery  building  to  be 
erected  on  the  soirtheast  corner  of 
Spear  and  Folsom  streets.  Estimatea 
cost,  $200,000.  The  building  has  been 
leased  by  Haas  Bros.,  Sacramento  and 
Davis  streets  and  MacDonald  &  Kahn 
are  the  owners. 


Bids  will  be  i-eceived  until  June  27, 
1919.  at  2  P.  M.,  by  the  Claremont 
School  District  In  Fresno  County,  A. 
C.  Leslie,  Clerk,  for  the  construction 
of  a  one-story  concrete,  brick  and  tile 
gi-ammar  school  building.  Plans  were 
prepared  by  Architect  Ernest  J. 
Kump,  Rowel!  Bldg.,  Fresno,  where 
plans  and  specifications  may  be  ob- 
tained. 

Architect  S.  Heiman,  57  Post  street, 
is  taking  figures  for  the  construction 
of  a  three-story  frame  store  and  loft 
building  to  be  erected  on  the  south 
side  of  .Mission  street  east  of  16th. 
Estimated  cost,  $30,000. 


Ai-chitects     Warren  Charles     Perry 
and     George   B.     Sturgeon,     Newhall 


Bldg.,  have  been  commissioned  to  pre- 
pare plans  for  a  two-story  Class  "C" 
City  Hall  and  auditorium  building  as 
a  war  memorial  for  the  City  of  Tulare. 
Estimated  cost,  $60,000. 


Bids  will  be  received  by  the  San 
Mateo  County  Supervisors  up  ta  July 
7th  for  the  construction  of  a  branch 
county  jail  building  at  Half  Moon 
Bay.  Plans  may  be  had  from  Eliza- 
beth M.  Nash,  County  Clerk. 

Mr.  Cutler  Bonestell  is  about  to  pro 
ceed  with  the  erection  of  his  two-story 
hollow  tile  and  frame  residence  at 
Atherton,  San  .Mateo  County.  The 
residence  was  designed  by  Architect 
A.  D.  R.  SuUivant  of  New  York  City 
and  is  being  revised  to  suit  local  con- 
ditions by  Supervising  Architect  Au- 
gust G.  Headman.  New  Call  Bldg.,  San 
Francisco. 

The  residence  is  Florentine  in  char- 
acter and  is  to  cost  approximately 
$25,000. 

Supervising  Architect  Headman  is 
working  upon  drawings  for  an  apart- 
ment house  to  be  erected  in  the  Park- 
Presidio  District  to  cost  $45,000,  the 
details  of  which  will  be  announced 
within  a  short  time. 


Bids  will  be  received  until  July  7, 
1919,  at  2  P.  M.,  by  the  County  Clerk 
of  Butte  County  at  Oroville  for  alter- 
ations and  a  two-story  addition  to  the 
Court  House.  Plans  were  prepared 
by  Architect  Chester  Cole  of  Chico. 


New  bios  will  be  received  until  July 
2,  1919,  by  the  County  Clerk  of  Merced 
County  for  the  erection  of  three  frame 
buildings  and  alterations  to  a  two- 
story  frame  hotel  building  for  a  tu- 
bercular hospital.  It  will  be  erected 
at  Awahnee,  Madera  County,  by  Stan- 
islaus, .Merced  and  Madera  Counties. 
Plans  were  prepared  by  Architect  Miss 
Julia  Morgan,  Merchants'  Exchange 
Bldg.,  San  Francisco. 


Palmer  &  Peterson,  .\lonadnock 
Bldg.,  have  been  awarded  a  contract 
for  the  construction  of  a  six-story  and 
basement  concrete  wholesale  building 
to  be  erected  on  the  north  side  ot  Mis- 
sion street  near  Second.  The  Dalziel 
Estate,  558  Mission  street,  is  the  own- 
er and  it  has  been  leased  to  D.  N.  & 
10.  Walter  &  Co.  Estimated  cost, 
$170,000. 


Architect  Ernest  J.  Kump.  Cory 
Bldg.,  Fresno,  is  preparing  plans  for  a 
one-story  reinforced  concrete  bank 
building  to  be  erected  i..  Reedley, 
Fifsno  County,  for  the  Reedley  Na- 
tional Bank.    Estimated  cost.  $70,000. 
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Architect  Henry  H.  Meyers,  Kohl 
Bldg.,  is  preparing  plans  for  extensive 
alterations  to  the  present  two-story 
frame  Alameda  County  hospital  build- 
ing at  San  Leandro.  Estimated  cost, 
$30,000. 


Contractor  J.  Pattlnson,  925  The  Ala- 
meda, Berkeley,  has  practically  com- 
pleted six  one-story  frame  buildings 
to  contain  48  2-room  apartments  at 
San  Leandro  for  the  California  Pack- 
ing Corporation.  101  California  street, 
San  Francisco.  There  will  also  be  a 
one-story  frame  restaurant,  21x60,  on 
which  work  was  started  June  14th. 
Total  cost,  $15,000. 

Work  was  also  started  June  18th  on 
a  1-story  frame  nursery  building  and 
alterations  and  additions  to  a  frame 
factory  at  San  Lorenzo. 

At  Hanford,  Kings  County,  Mr.  Pat- 
tinson  just  started  work  on  four  one- 
story  frame  buildings  to  contain  15  4- 
room  apartments  also  a  one-story 
frame  restaurant  building  and  several 
one-story  cottages. 


Architect  G.  A.  Applegarth,  Claus 
Spreckesl  Bldg.,  is  preparing  plans 
for  a  three-story  frame  apartment 
house  to  be  erected  in  San  Francisco. 
Estomated  cost,  $30,000. 

Mr.  Applegarth  is  also  preparing 
plans  for  a  twelve-story  Class  "A" 
apartment  house  to  cost  in  the  neigh- 
Estimated  cost,  $30,000. 


Architect  .M.  G.  Bugbee,  679  Wash- 
ington street  and  635  28th  avenue,  is 
preparing  plans  for  a  two-story  frame 
store  and  flat  building  to  be  erected  in 
the  Amazon  Tract.  Estimated  cost, 
$8,000. 

Mr.  Bugbee  is  also  preparing  plans 
for  a  two-story  reinforced  concreti- 
warehouse  and  factory  building  to 
cost  approximately  $12,000. 


Arcritect  A.  H.  .KnoU,  Hearst  Bldg.. 
is  preparing  plans  for  the  following 
buildings:  A  three-story  and  base- 
ment Class  "C"  apartment  house 
building  to  contain  twelve  five-room 
apartments  for  H.  W.  .Burnham.  It 
will  be  erected  on  the  south  side  ol 
Jackson  street  west  of  Van  Ness 
avenue,  and  will  cost  In  the  neigh- 
borhood of  $52,000.  A  five-story  Class 
"C"  apartment  house  and  store  build- 
ing to  contain  thirty  two  and  three- 
room  apartments  and  three  stores,  to 
be  erected  on  the  southwest  corner  of 
Sutter  and  Leavenworth  streets.  Esti- 
mated cost,  $80,000.  Alto  a  four-story 
and  basement  brick  apartment  house 
to  contain  .sixteen  two  and  three- 
room  apartments  and  basement  ga- 
rage  to   be   erected   ou    Leavenworth 


street  near  Sutter.  Cost.  $40,000.  Mr. 
Theo.  Rulfs,  74  Parnassus  avenue,  is 
the  owner  of  both  buildings.  Plans 
will  bo  ready  for  figures  in  about  two. 
weeks. 

.Mr.  Knoll  has  also  prepared  plans 
and  has  bids  under  advisement  for 
alterations  to  a  three-story  and  base- 
ment frame  apartment  house  on  the 
southeast  corner  of  Pine  and  Webster 
streets.     Estimated  cost,  $10,000. 


Bids  will  be  received  by  the  U.  S. 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, until  June  25.  1919,  for  the 
construction  of  steel  Radio  towers. 
One  at  Guma  and  two  at  the  Radio 
Station,  South  San  Francisco.  Speci- 
fications No.  3965  and  3966.  For  fur- 
ther particulars  address  the  Public 
Works  Officer,  .Mare  Island  Navy  Yard. 


Architect  D.  J.  Pattf  rson,  46  Kearny 
street.  Is  preparing  plans  for  a  one- 
story  reinforced  concrete  bank  bulld- 
■ng  to  be  erected  near  San  Francisco. 
Estimated  cost,  $70,000. 

Mr.  Patterson  is  also  preparing 
plans  for  a  three-stoiT  frame  apart- 
ment house  to  contain  six  four-room 
apartments.  It  will  be  erected  on 
Twelfth  avenue  near  Clement  street 
for  Mr.  McCaw.     Estimated  cost,  $18.- 


Archltect  J.  R.  Miller,  Lick  Bldg.,  is 
preparing  plans  for  an  eight-story 
and  basement  Class  "A"  apartment 
house  to  contain  two  high  class  apart- 
ments on  each  floor,  containing  six 
room,  two  bathrooms  and  two  ser- 
vants' rooms  each.  It  will  be  erected 
on  the  southwest  corner  of  Jackson 
and  Laurel  streets  for  J.  D.  McKee, 
.Mercantile  .National  Bank  Bldg. 


Contractor  Charles  W.  Heyer  Jr., 
Dalziel  Bldg..  Oakland,  is  taking  sub- 
figures  for  work  in  connection  with 
the  alterations  and  a  30-foot  addition 
to  the  one-story  stone  bank  building 
of  the  San  Francisco  Savings  &  Loan 
Society.  It  is  located  on  the  south- 
east corner  of  Mission  and  Twenty- 
first  streets.  Plans  were  prepared  by 
Architect  Herbert  A.  Schmidt,  45 
Kearny  street.  Contract  price,  $100,- 
000. 

Hr.  Heyer  Is  also  taking  sub-figures 
in  connection  with  the  construction  of 
the  two-story  reinforced  concrete 
theatre,  store  and  ofl[ice  building  to  be 
erected  for  Minnie  E.  and  T.  D.  Hihn, 
at  Santa  Cruz.  Plans  were  prepared 
by  Architect  Reid  Bros.,  105  .Mont- 
gomery street. 
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ADVAISJCE     NEW 

Official  Proposals,  Etc. 
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Plans  Complete.    Figures  to  be  Taken 
Shortly. 

WAREHOUSE  Cost,  $ 

OAKLAND.    Foot  of  7th  Street. 

One-story    reinforced    concrete    ware- 
house. 

Owner — Parr  -  McCormick       Terminal 
Company. 

Engineer— W.  N.  Ball,  Foot  of  7th  St.. 
Oakland. 
Plans  have  been  submitted   to   the 

City  Council  and  as  soon  as  they  are 

approved,  bids  will  be  called. 


Plans  Being  Prepared. 

ADDITION  Cost,  $7,500 

SAN  FRANCISCO.    Jackson  &  Walnut 

Streets. 
Add  one-story     and  alter     two-story 

frame  residence. 
Owner— Withheld. 
Architect — Smith     O'Brien,     Bankers' 

Invst.  Bldg.,  San  Francisco. 

Plans    Being    Prepared.       Ready   for 
Figures  in  One  Month. 

OFFICES,  ETC.  Cost,  $75,000 

SAN  FRANCISCO.  Jackson  Street 
near  Embarcadero. 
Six-story  Class  "A"  building;  ga- 
rages on  1st  floor;  2nd  floor  offices 
and  lofts;  roof  garden  for  em- 
ployees. 

Owner — Wellnian-Peck  Co.; 

Architects — J.  E.  Kraftt  &  Sons,  Phe- 
Ian  Bldg.,  San  Francisco. 


Contract  Awarded. 

ADDITION  Cost,  $9,500 

SAN  FRANCISCO.  Embarcadero.  bet. 
Jackson  and  Pacific  Streets. 

One-story  addition  to  present  struc- 
ture (reinforced  concrete). 

Owner — Wellman-Peck  Co. 

Architects— J.  E.  Kraftt  &  Sons,  Phe- 
lan  Bldg..  San  Francisco. 

General  Contractor — Hannah  Bros., 
142  Sansome  St.,  San  Francisco. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $6,000 

OAKDALE,  Stanislaus  Co.,  Cal. 
Two-story  frame  residence. 
Owner — Wm.  G.  Bach. 
Architect — Chas.  E.  J.  Rogers.  Phelan 
Bldg.,  San  Francisco. 


Plans  Being  Prepared. 
CHURCH  Cost,  $40,000 

WHITTIER,  Los  Angeles  Co.,  Cal. 
Brick  or  hollow  tile  church. 
Owner — First  Christian  Church. 
Architect— Robert  H.  Orr,    1301     Van 
Nuys  Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

APARTMENTS  Caost,   $ 

LOS   ANGELES,    Cal.      Beaudry    Ave. 

near  Third  Street. 
Three-story  frame     apartment    house 

(36  rooms,  2  and  3  room  apts). 
Owner— Frank  H.  Walker. 
Architect— H.  H.  Whiteley,  427  Story 

Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $5,500 

SAN  FRANCISCO.    Plymouth  Ave. 

One-story  and  basement  frame  resi- 
dence (5  rooms  and  basement  ga- 
rage.) 

Owner— W.  P.  Day. 

Architect — Miss  Ida  McCain,  318  Kear- 
r.y  St.,  San  Franc'^co. 


Plans  Being  Prepared. 

RESIDENCE  Ccst,  $30,000 

PIEDMONT,  Alameda  Co.,  Cal. 

Two-story  brick  or  hollow  tile  resi- 
dence. 

Owner — Withheld. 

Architect— Sidney  B.  Newsom  1102 
Nevada  Bank  Bldg.,  San  Francisco 

(28179     A  to  K  0  to  T  W  Z  198-200-1 


June   20,   1919. 
Excavation  Contract  Awarded.     Plans 

Being  Figured. 
LOFT  BLDG.  Cost,  $30,000 

SAN   FRANCISCO.     S   Mission   Street 

E  16th  Street. 
Three-story     frame    store     and      loft 

building,  25x210. 
Owner — A.  Cohen. 
Architect— S.  Heiman,  57  Post  St.,  San 

Francisco. 
Excavation  awarded  to  Carlin  Bros, 
for  $625.  . 


Plans  Being  Prepared. 

BUNGALOW,  ETC.  Cost,  $4,500 

BERKELEY.     Alcatraz    Avenue    near 

Adeline  Street. 
One-story    7-room      frame     bungalow 

and  garage. 
Owner — Sidney      B.      Newsom,     1102 

Nevada   Bk  Bldg.,  San   Francisco. 
Architect — Sidney    B.    Newsom,    1102 

Nevada  Bk  Bldg.,  San  Francisco. 


Ready  for  Figures  June  24th. 
APARTMENTS  Cost,   $12,000 

OAKLAND.    Adams  Point  Property. 
Three-story   frame    apartments    (6   4- 

room  apts). 
Owner — Withheld. 
Architect— C.  W.   McCall.  Central   Bk. 

Bldg.,  Oakland. 


Sub-Figures  to  be  Taken  Shortly. 

OAKLAND.     59th  Avenue. 

DORMITORY  Cost,   $50,00C 

Two-story  frame  and   plaster  dormi- 
tory. 

Owner — Mills  College,  59th  Ave.,  Okd, 

Architects — Bakewell     &     Brown,  251 
Kearny  St.,  San  Francisco. 

Contractor— P.     J.   Walker  Co.,     Mo- 
nadnock  Bldg.,  San  Francisco. 
Work  will     be  started  in     about   a 

week. 


Ready  For  Figures  June  23rd. 
GARAGE  Cost,  $9,000 

OAKLAND.      Gore    Piedmont   Avenue 

and  Broadway. 
One-story   brick  and  concrete     blocb 

garage,  50x112. 
Owner— Withheld. 
Architect— Chas.   W.   McCall,   Central 

Bank  Bldg.,  Oakland. 


Plans  Being  Prepared. 

THEATRE  Cost,  | 

SAN    DIEGO,      Cal.       Cor.    8th     and 

Broadway. 
One-story  Class  "A"  theatre  building, 

60X-120  (1200  seats). 
Owner — Mr.  Post. 
Architect — Albert  C.  Martin,  430  Hlg- 

gins  Bldg.,  Los  Angeles. 


Plans    Being    Prepared. 

APARTMENTS  Cost,  $ 

SAN  FRANCISCO.  SW  Jackson  and 
Laurel  Streets. 

Eight-stoiy  and  basement  Class  "A" 
apartment  house  (2  apts.  o  f  6 
rooms,  2  bathrooms  and  2  ser- 
vants' rooms  on  each  floor. 

Owner — J.  D.  McKee,  Mercantile  Na- 
tional Bank  Bldg.,  San  Francisco. 

Architect— J.  R.  Miller,  Lick  Bldg., 
San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

HOLLYWOOD,  Cal.  Selma  Avenue 
near  Laurel  Avenue. 

Two-story  and  basement  brick  or 
frame  residence  and  garage  (12 
rooms,  4  bathrooms  and  2  sleep- 
ing porches). 

Owner — Withheld. 

Architect— Elmer  Grey,  508  Wright  & 
Callender  Bldg.,  Los  Angeles. 


Being  Done  By  Day's  Work. 
TANNERY  Cost,  $50,000 

BBNICIA,  Solano  Co..  Cal. 
Three-story    brick   tannery    building 


and  a  one-story  frame  hide  build- 
ing. 

Owner — Kullman,   Salz   &  Co..  WelU 
Fargo  BIdg.,  San  Francisco. 

Designer — J.  A.  Wilcox.  Care  Kullman, 
Salz  &  Co. 
Brick   work  awarded  to  Paul   Mes- 

sner,  1386  Palou  St.,  San  Francisco. 


Plans  Being  Figured.    Bids  Close  July 

1,  1919,  2  P.  -M. 

MANUAL  ARTS  Cost,  $ 

COMPTOX.   Los  Angeles  Co.,   Cal. 
One-story  brick  manual  arts  building, 

146x56  with  wing  40x30. 
Owner — Compton  Union   High   School 

District. 
Architects — Allison     &     Allison,  140)» 

Hibernian  Bldg.,  Los  Angeles. 


Plans  Being     Prepared.     Ready     for 

Figures  in  Two  Weeks. 
ALTEIRATIONS  Cost,  $15,000 

OAKLAND,  Alameda  Co.,  Cal. 
Alterations  to  clothing  store  in  three 

story   frame   building    (additional 

mazzanine   and    interior   fixtures, 

etc.) 
Owner — Withheld. 
Architects — A.    S.    Heinemann    &   Co., 

Monadnock  Bldg.,  San  Francisco, 

and  831  San  Fernando  Bldg.,  Los 

Angeles. 


Plans  Being  Figured. 

ALTERATIONS  Cost,  $10,000 

SAN  FRANCISCO.  SW  Polk  and  Cal- 
ifornia Streets. 

Alterations  to  stores  in  two-story 
frame  building  (interior  fixtures, 
new  floors,  decoration,  etc.) 

Owner— Blums  Candy  Co.,  1465  Polk 
St.,  San  Francisco. 

Architects — Arthur  S.  Heinemann  & 
Co.,  Monadnock  Bldg.,  San  Fran- 
cisco and  831  San  Fernando  Bldg., 
Los  Angeles. 


Plans  Being  Prepared. 

APARTMENTS.  Cost,   $100,000 

OAKLAND,  Alameda  Co.,  Cal. 

Six-story  reinforced  concrete  apart- 
ments (2  and  3  room  apts). 

Owner— Withheld.  . 

Architect — Chas.  H.  Skidmore,  616 
New  Call  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $85,000 

SAN  FRANCISCO.     Post  Street. 

Six-story  reinforced  concrete  apart- 
ment (2  apts.  on  each  floor,  also 
garage  for  30  cars.) 

Owner — Withheld, 

Architect— Chas.  H.  Skidmore,  616 
New  Call  Bldg.,  San  Francisco. 

Ready  for  Figures  .Next  Week. 
GARAGE  Cost,   $25,000 

SAN  FRANCISCO.  S  Mission  175  W 
Sixth  Street. 


BUILDING  AND  ENGINEERING  NEAVS 

One-story  and  basement  reinforced 
concrete  and  brick  garage. 

Owner — Sierra  Investment  Co. 

Architect — Jos.  L.  Stewart,  Claus 
Spreckels  Bldg.,  San  Francisco. 

Contract  Awarded. 

STORE  &  LODGE.  Cost,  $33,731 

FILLMORE,  Ventura  Co.,  Cal. 
Three-story  brick  store  and  lodge. 
Owner — Not  given. 
Architect — Homer  W.  Glidden. 
Supervising      Architect — Jeftery       & 
Schaefer,  Westley  Bldg.,  Los  An- 
geles. 
Contractor — Hastings  &  Yeakle,  Fill- 
more, Cal. 
The    lighting   fixtnres    will    be    fur- 
nished by  Wagner-Woodruff  Co..  lead- 
ed glass  by  Los  Angeles  Art  Glass  Co. 
and  Venetian  blinds  by  Western  Blind 
&  Screen  Co. 


Sketches  Being  Prepared. 
APARTMENTS  Cost,    $450,000 

SAN  FRANCISCO. 
Seven-story      Class    "A"      apartment 

building  and  garage.  150x300. 
Owner — Withheld. 
Architect — Jos.     L.     Stewart,     Claus 

Spreckels  Bldg.,   San   Francisco. 


Plans  Being  Figured. 

SCHOOL  ADDITION  Cost,  $80,000 

.MESA.  Arizona. 

Brick  addition  to  school. 

Owner — Mesa  High  School  District. 

Architect — Norman     F.     Marsh,     210 
Broadway  Central  Bldg.,  Los  An- 
geles. 
Plans  may  be  obtained     from     the 

architect's  office. 


Cost,  $45,000 


Plans  iieing  Prepared. 

GARAGE 

SAN  FRA.NCISCO. 

Two-story  reinforced  concrete  garage 

110x140. 
Owner — Withheld. 
Architect — Jos.     L.     Stewart,     Claus 

Spreckels  Bldg.,  San  Francisco. 


Plans  Prepared. 

RESIDENCE.  Cost,  

HOLLYWOOD,   Los  Angeles  Co.,  Cal. 

Two-story  and  basement  brick  and 
frame  residence  (10  rooms  and  3 
bathrooms.) 

Owner — John  Fairbanks. 

Architect— John  C.  Austin,  1025  Bak- 
er-Detwiler  Bldg..  Los  Angeles. 

Plans   Being  Prepared. 

RESIDENCE,  ETC.  Cost,  $20,000 

OAK  KNOLL,  Pasadena,  Cal. 

Two-story  and  basement  frame  and 
plaster  residence  and  double  ga- 
rage. 

Owner — Mr.  Kerberger. 

Architect— S.  M.  Cooper,  803  Story 
Bldg.,  Los  Angeles. 


To  Be  Done  by  Day's  Work. 

APART.MENTS.  Cost,  $45,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal., 
430  Pacific  avenue. 

Three-story  and  basement  frame 
apartment  house  46x146  (41  apart- 
ments, 82  rooms.) 

Owner — John  Goeller,  519  Linden  ave- 
nue. Long  Beach. 


Contract  Awarded  on     a     Percentage 

Basis. 
CHURCH.  Cost,  $125,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal., 

ip^rst  St.  and  Locust  Ave. 
Brick  church. 

Owner — First  Christian  Church. 
Architect— Robert   H.   Orr,   1301   Van 

Nuys  Bldg.,  Los  Angeles. 
Contractor— J.  H.  Sherer,  1466  W  1st 

St..  Long  Beach    Cal. 


Plans  Being  Prepared. 
BUNGALOWS  Cost,  $4,000  each 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Five  one-story  frame  bungalows. 
Owner- Withheld. 

Architect — Chas.     E.   J.   Rogers,     948 
Phelan  Bldg.,  Saan  Francisco. 


Plans  Being  Figured. 
THEATRE  Cost,  $60,000 

RAYMOND,  Washington.    Second  Ave. 
One-story  brick  and  terra  cotta  thea- 
tre, 145x50  (45'   high). 
Owner — Geo.       Reidner,       Raymond, 

Wash. 
Architect — E.    W.  Houghton,    Lumber 

Exchange  Bldg.,  Seattle. 


Plans  Ready  tor  Figures  June  23rd. 
SCHOOL  Cost,  $12,000 

MARYSVILLE.  Yuba  Co.,  Cal. 
One-story   reinforced  concrete  school. 

2  rooms.    Tile  root;  steam  heat). 
Owner — Hallwood   School   District. 
Architect — Chester  Cole,  Chico,  Cal. 


Plans  Being  Prepared.    Kgures  to  be 

Taken  Next  Week, 
RESIDENCE  Cost,   $]b,000 

ATHERTON,  San  Mateo  Co.,  Ca' 
Two-story  attic  and  basement  ho'.low 

tile  and  frame  residence. 
Owner — Cutler  Bonestell. 
Architect — A.     D.  R.     Sullivani,  New 

York. 
Local  Architect — August  G.  Headman, 

.Now    Ci'll   Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $ 

SAN  FRANCISCO.  Laurel  and  Jack- 
son Streets. 

Two-story  and  basement  frame  resi- 
dence. 

Owner— C.  J.  Hillard. 

Architect— Alfred  H.  Jacobs,  110  Sut- 
ter St.,  San  Francisco. 


Plans    Being   Completed.     Ready   for 

Bids  About  June  20th. 
SCHOOL  Cost,   $10,000 

TUDOR,  Sutter  Co.,  Cal. 
One-storj-   frame    and    plaster   school 

(2  rooms). 
Owner — Willson  School  District. 
Architect — Chester  Cole,  Chico,  Cal. 


Plans  Being  Figured.  Bids  Close  June 
28,  1919,  3:30  P.  .M. 

COURTHOUSE  Cost,    $150,000 

WI.WEMUCCA,   Nevada. 

Stone  and  reinforced  concrete  court- 
house. 

Owner — Humboldt  County,  Nevada,  J. 
W.  Davey,  County  Clerk. 

Architect — F.  J.  De  Longchamps,  Reno 
Nevada. 
Plans  may  be  obtained  from  Mr.  De 

Longchamps. 


Contractor  Taking  Sub-Figures. 
ALTERATIONS  Cost,  $100,000 

SAN  FRANCISCO.     SE     .Mission    and 

21st  Streets. 
Alterations  and  additions  to  one-story 

stone  bank  building. 
Owner — San     Francisco     Savings     & 

Loan  Society,  Premises. 
Architect — Herbert     A.     Schmidt,     45 

Kearny  St.,  San  Francisco. 
Contractor — Chas.  W.  Heyer  Jr.,  Dal- 

ziel  Bldg.,  Oakland. 
Work    will  consist  of  30    foot  addi- 
tion.    Sub-bids  will  be   taken  at  Mr. 
Heyer's  office  in  Oakland. 


Sub-bids  Being  Taken  By  Contractor. 
THEATRE  Cost,  $50,000 

SANTA  CRUZ,  Cal. 
Two-story  reinforced  concrete  theatre, 

store  and  office  building. 
Owner— Minnie    E.    and    T.    D.    Hihn. 

Santa  Cruz,  Cal. 
Architects — Reid  Bros. 
Contractor — Chas.  W.  .Heyer  Jr.,  Dal- 

ziel  Bldg.,  Oakland. 
Concrete  work  being  done  by  days 
labor.     Sub-bids    being   taken    on    all 
departments. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $100,000 

OAKLAND,  Cal.  Lake  Street  front- 
ing Lake  Merritt. 

Six-story  brick  apartments  "Finest 
Type  Residential"  apartments. 

Owner— Withheld. 

Architect — Clay  N.  Burrell.  1st  Trust 
Bldg.,  Oakland. 


Plans  Being  Prepared. 
WAREHOUSE  Cost,   $68,000 

E.MERYVILLE,  Alameda  Co.,  Cal.     R. 

R.  Main  Line. 
Reinforced   concrete   warehouse. 
Owner — Terminal  Wkrehouse  Co. 
Architect— Clay  N.  Burrell,  1st  Trust 

Bldg.,  Oakland. 


BUILDING  A.SD  ENGINEERtKG  tiEWS 

Plans    Being    Prepared.      Bids    Close 

Next  Week. 
AUTO   SALES   BLDG.       Cost,   $12,000 
OAKLAND,  Cal.     Webster  Street. 
One-story   brick   auto   sales    building, 

65x110. 
Owner — Withheld. 
Architect — Clay  N.  Burrell,  1st  Trust 

Bldg.,  Oakland. 


Plans  Being  Prepared. 
APART.MENTS  Cost,  $65,000 

SAN  FRANCISCO.       SW  Euclid     and 

Palm  Avenues. 
Three-story     and      basement      frame 

apartments      (9   5-room   and   6   4- 

room  apts). 
Owner— H.  H.  Helbush. 
Architect— E.    E.   Young,    251    Kearny 

St.,  San  Francisco. 


Plans  Being  Prepared. 

APART.MENTS  Cost,  $55,000 

SAN  FRANCISCO.     Stockton  N  Bush. 

Five-story  and  basement  brick  apart- 
ments (16  3  and  4  room  apts.) 

Owner— H.  H.  Helbush. 
St.,  San  Francisco. 

Architect — E.   E.    Young,   251    Kearny 


Plans  Prepared. 

.MFG.   BLDG.  Cost,   $13,000 

OAKLAND.  Gore  Vallejo,  Powell  & 
Fremont  Streets. 

One-story  reinforced  concrete  manu- 
facturing building,  37x200. 

Owner — A.  L.  Jaffe. 

Architect — Clay  N.  Burrell,  Ist  Trust 
Bldg.,  Oakland. 


Plans  Being  Prepared.  Sub-Figures 
to  be  Taken. 

GARAGE  Cost,   $25,000 

OAKLAND,  Cal.  Broadway  near 
Piedmont  Avenue. 

One  and  two-story  reinforced  con- 
crete and  brick  commercial  ga- 
rage, 82x119. 

Owner — Withheld. 

Architect — Clay  N.  Burrell,  1st  Trust 
Bldg.,  Oakland. 


Preliminary   Plans   Being   Prepared. 
HOTEL.  ETC.  Cost,  $300,000 

OAKLAND,  Cal. 
Five-story    brick    and    concrete    hotel 

and  store  building  250  rooms  and 

11  stores. 
Owner — A   Syndicate. 
Architect— Clay  N.  Burrell,   1st  TrusI 

Bldg.,  Oakland. 


Preliminary  Plans  Being  Prepared. 
APARTMENTS  Cost,  $78,000 

OAKLAND,  Cal.     E-14th  Street. 
Five-story  brick  apartment  house  (30 

2  and  3  room  apts.) 
Owner — Withheld. 
Architect — Clay  N.  Burrell,  1st  Trust 

Bldg..  Oakland. 


Contractor  Taking  Sub-Bids. 
ADDITIO.VS  Cost.    $18,000 

OAKLAND,  Cal.     26th  Avenue  and  E- 

12th  Street. 
Brick   and   coiTugated    iron   additions 

to  factory-. 
Owner — Hammer-Bray  Co.,   Prem. 
Architect— Clay  N.  Burrell.  1st  Trust 

Bldg.,  Oakland. 
Contractor— F.    A.    Muller,    Sundicate 

Bldg..  Oakland. 


Preliminary     Plans  Being     Prepared. 

Contract  Awarded. 

OFFICE  BLDG.  Cost,  $ 

FRESNO,  Fresno  Co.,  Cal.     Cor.  Kern 

and  "I"  Streets. 
Office  building. 
Owner— F.    P.    Black,    Owner    Black's 

Package  Co.,  Fresno. 
Architect     and     Contractor —  R.     F. 

Felchlin,  Rowell   Bldg.,  Fresno. 


Plans   Being     Figured.     Bids     Close 

June  30,  1919,  11  A.  M. 
ADDITION  Cost,   $15,000 

HILLSBOROUGH,  San  Mateo  Co.,  Cal. 
One-story  frame  addition  to  school. 
Owner — Hillsborough  School  District. 
Architect — Lewis   P.   Hobart,   Crocker 
Bldg.,  San  Francisco. 

Plans  may     be  obtained  from     Mr. 
Hobarfs    office,  where    bids  will    be 
opened. 
(27361)     1st  report  May  12;  2nd  June 

6,  1919 


Plans  Being  Prepared.  Ready  For 
Figures  About  June  24th. 

GARAGE  Cost,  $9,000 

WEST  OAKLAND. 

One-story  brick  and  concrete  garage, 
60x130. 

Owner — Withheld. 

Architect— Chas.  W.  McCall,  Central 
Bank  Bldg.,  Oakland. 


Sub-Figures  to  be  Taken  Next  Week. 
ALTERATIONS  Cost,  $6,000 

SAN  FRANCISCO.    No.  741  .Market  St. 
Alterations  to  store  for  market. 
Owner — Withheld. 

Architect— O'Brien    Bros.,    240    Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 
APARTMENTS  Cost,  $45,000 

SAN       FRANCISCO.        Park-Presldlo 

District. 
Three-story     and     basement      frame 

apartment  house. 
Owner — Withheld. 
Architect — August  Headman,  New  Call 

Bldg.,  San  Francisco. 


Contract   Awarded. 

PACKING   PLA.NT  Cost,   $50,000 

VERNON,  Los  Angeles  Co.,  Cal. 
Frame  packing  plant  buildings   (l-st. 
n«Hce,  32x32;   1-story  boiler  roon^ 


20x32  and  a  two-story  and  base- 
ment packing  and  refrigerating 
building,  88x142. 

Owner — California  Provision  Co. 

Architect — Not  Given. 

Contractor— Chas.      B.      Harp,     1102 
Baker-Detwiler     Bldg.,     Los    An- 
geles. 
A  twenty-five  ton  refrigerating  plant 

and    considerable     other     machinery 

and  equipment  will  be  installed.    The 

total  cost  of  the  plant  will  be  from 

$125,000  to  $150,000. 


Plans  Being  Figured.  Bids  Close  June 
30,  1919,  2:30  P.  M. 

ADDITION  Cost,  $ 

SAN    QOAQUIN    CO.      August    School 

District. 
For  the  erection  and  completion  of  ad- 
ditions     to    the    present      school 
buildings. 
Owner — August  School  District. 
Architect— Ralph  P.  Morrell,  12  Odd 
Fellows'    Bldg.,    Hunter    &    Main 
Sts.,  Stockton. 
Bids  will  be  opened  at  the  office  of 
the  Architect,  where  plans  may  be  ob- 
tained. 


Plans  Being  Figured.    Bids  Close  June 

27,  1919. 
ALTERATIONS  Cost,    $60,000 

MADERA,   Madera   Co.,  Cal. 
Alterations  and    additions  to     school 

building  and  erect  1-story  frame 

gymnasium  building. 
Owner — Madera   Union    High     School 

District. 
Architect— S-wartz   &   Swartz,   Rowell 

Bldg.,  Fresno. 


CONTRACT     AWARDED    FOR    RE- 
FRIGERATING     MACHINES. 

SAN  FRANCISCO.— The  San  Fran- 
cisco Board  of  Public  Works  has 
awarded  a  contract  to  Walter  S.  Le- 
land  for  furnishing  and  delivering 
seven  refrigerating  machines.  Con- 
tract No.  63,  Hetch  Hetchy  Water  Sup- 
ply.  Contract  price,  $5,775. 


BUILDING  AND  ENGINEERING- NEWS 
Architect — J.  Corbley'Pool,  Inc.,  Santa 

Barbara,  Cal. 
Contractor— The  J.  Alden  Griffin  Con- 
struction Co.,  602  Title  Insurance 
Bldg.,  Los  Angeles. 


Plans  Being  Prepared. 

THEATRE  Cost,  $25,000 

SANTA  PAULA,  Ventura  Co.,  Cal. 

One  and  two-story  brick  and  reinforc- 
ed concrete  motion  picture  theatre 
and  stores. 

Owner — L.  H.  Baumgartner. 

Architect— Alfred  F.  Priest,  615  Pay 
Bldg.,  LoB  Angeles. 


Contract  Awarded. 

THEATRE  Cost,  $31,000 

SANTA  BARBARA,  Cal. 
Brick,  hollow  tile  and  reinforced  con- 
crete theatre  and  stores,  66x154. 
Owner — Bothin  Realty  Co. 
liessee — E.  A.  Johnson. 


STREET  WORK  PLANNED. 

OAKLAND,  Cal.— The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
passed  a  resolution  of  intention  pro- 
viding for  the  following  work:  That 
Harvey  avenue,  from  55th  avenue  to 
57th  avenue,  be  graded,  curbed  with 
redwood,  guttered  with  concrete  gut- 
ters, and  paved  with  oil  macadam 
pavement. 


PAYING  BONDS. 

MODESTO,  Stanislaus  Co.,  Cal.— 
No  bids  were  received  by  the  City 
Council  for  the  $7,815.12  worth  of  B 
street  improvement  bonds,  and  they 
were  awarded  the  Standard  Paving 
Company,  the  contractor  for  the  work. 


STREET  WORK  PLANS  ORDERED. 

TAFT,  Kern  Co.,  Cal.— The  City 
Trustees  have  instructed  Engineer 
Edward  M.  Lynch  to  prepare  esti- 
mates as  to  the  cost  per  front  foot 
for  the  placing  of  paving  on  Fourth 
street  from  Main  to  Kern  street  that 
the  fire  department  may  have  a  better 
highway  over  which  to  start  its  runs, 
paving  on  North  street  from  Fourth 
to  Sixth  streets,  paving  on  Fifth 
street  from  Main  to  North  streets.  All 
streets  throughout  the  city  are  to  be 
put  to  grade,  oiled  and  screened,  and 
sidewalks  with  curbs  and  gutters  to 
be  built. 


CITLVERT    CONTRACT    AWARDED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — The  County  Supervisors  have 
awarded  a  contract  to  A.  Mattson,  at 
$642  for  the  construction  of  a  corru- 
gated culvert  with  wingwalls  on  the 
San  Gregorio  to  Half  Moon  Bay  road 
in  the  Fifth  township.  The  only  other 
bidder  was  M.  Klaussen  at  $673.50. 


STREEl     WORK     CONTRACT 
AWARDED. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal.— The  County  Supervisors  have 
awarded  a  contract  to  Crocker,  Blan- 
chaTd  &  Howell,  58  Second  street,  San 
Francisco,  for  resurfacing  portions  of 
Second  and  Third  avenues  in  the  San 
Mateo  City  Homestead. 

SACRAMENTO,  Cal.— City  Engineer 
Frank  C.  Miller  has  been  directed  by 
the  City  Commission  to  prepare  plans 
and  specifications  for  a  concrete 
wharf  to  be  constructed  by  the  city  at 
the  foot  of  -"Y"  street  to  cost  about 
$21,000.  The  structure  will  be  of  fire- 
proof construction. 


SEWER  BONDS  FOR  TWO  ARIZONA 
CITIES. 

CLIFTON,  Ariz.— The  $150,000  sew- 
er bond  issue  will  be  sold  July  1.  Olm- 
sted &  Gillelen,  Los  Angeles,  are  the 
engineers. 

MIAMI,  Ariz. — Bonds  to  the  amount 
of  $125,000  for  a  city  sewer  system 
were  voted  on  June  3.  Olmsted  & 
Gillelen,  Los  Angeles,  are  the  engi- 
neers. 


BONDS    VOTED    FOR    GAS,    ELEC- 
TRIC AND  WATER  PLANTS. 

AVALON. — The  proposition  to  issue 
$88,000  bonds  for  combined  electric 
light  and  water  works  carried  at  a 
special  election.  Bonds  to  the  amount 
of  $55,000  were  also  voted  for  a  mu- 
nicipal  gas  plant. 

CONTRACT  AWARDED   FOR    AUTO 
TRUCK. 

SAN-  RAFAEL,  Marin  Co.,  Cal.— 
The  City  Council  has  accepted  the 
bid  of  Walter  Castro,  310  Third  street, 
San  Rafael,  for  furnishing  to  the  city 
one    auto    truck. 

To  Erect  Mannfaoturing  Plant. 

LOS  ANGELES.  Cal.— The  Inter- 
national Harvester  Company  has  pur- 
chased a  site  at  Seventh  and  Lawrence 
streets,  and  will  erect  a  six-stoi-y 
building  to  be  occupied  by  the  Los 
Angeles  branck  of  the  company.  The 
new  building  will  be  of  reinforced  con- 
crete construction  and  will  cost  about 
$250,000.  The  local  manager  states 
that  the  plans  for  the  building  will  be 
prepared  by  Chicago  engineers  and 
construction  may  be  commenced  in 
about  six  months. 


Low  Bidder  For  Hospital  Building. 

LOS  AjXGELES,  Cal.— George  F. 
Barber,  4342  S  Flower  St.,  Los  An- 
geles, submitted  the  lowest  bid  on 
general  contract  at  $61,590  for  the 
erection  of  a  psychopathic  ward  build- 
ing at  the  County  Farm,  plans  foi 
which  were  prepared  in  the  county 
mechanical   engineer's  office. 


PAVING  W  ORK  PLANNED. 

HANPORD,  Kings  Co.,  Cal.— The 
City  Trustees  have  decided  on  paving 
the  end  of  East  and  West  Seventh 
streets,  and  North  Irwin  street.  A 
black  asphalt  paving  of  4  inch  thick- 
ness will  be  the  foundation,  topped  by 
IVi   inches  of  Pitrolithic. 

Three  engineers  to  design  the  nec- 
essary plans  are  being  considered  by 
the  Trustees  and,  a  selection  will  be 
made  at  the  next  meeting.  The  en- 
gineers are:  Ben  Duffield,  M.  J. 
Lynch  and  A.  J.  Nellson. 
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BLILDLNG  tOXTEACTS. 
San  Francisco  County. 

Owner              Contractor  Amt. 

Hart   Johnson  5800 

Same    Same  2900 

Blanchard    Johnson  4500 

Nyman   Nyman  2400 

Hoyts    Maisler  1000 

Urban   Urban  12000 

Johnson    Johnson  8000 

Furlong    McDonald  1000 

Garcia    Laguillo  700 

Welmore    Ralston     o6S 

Schmitt    Schmitt  500 

Park   Park  500 

Dollar  Cal  Steel  28615 

Morris    Morris  4200 

Boyan    Hansen  5470 

Gilmore    Owner  lOOOO 

Holmgren    Owner  8000 

Hamill    Hamill  3000 

Underwriters    Wilkje  14900 

McCaw    Hamill  8000 

Same    Same  6000 

Hein    Anderson  6500 

Spooner    Spooner  6000 

Barz    Barz  6000 

Nelson    Nelson  6000 

Schultz    Schultz  4000 

Klute    Mohler  7400 

Mohler    Mohler  3700 

Leigh    Leigh  3500 

McElroy    Phoenix  3000 

Woodward    Calif  1000 

Nelson    Nelson  11000 

Yung    Kirsten  1096 

Dollar    Dinwiddle  213695 

Stoff    Greenback  5697 

Anderson    J^ohnson  11000 

Enterprise   Koenig  15000 

McGruer    Simpson  7000 

McQuade    Gardner  2500 

Bahrt   Muller  2300 

Young    Young  1000 

Hinkel   Hinkel  900 

Long    Long  800 

Favilla    Carson  16250 

Dohrmann  Stockholm      

Wellman    Hannah  9940 

Pringle    Henry  3610 

Bowser    Matthies  1190 

Nelson    Nelson  3000 

Hirsch    Deistel  2000 

Calkins    Comisky  1800 

Schotten    Schotten  975 

Stetson    Prout  850 

Hocking    Dunn  475 

Fulda    Prout  400 

Frugoli    Pagano  400 

Peninsula   Stockholm  400 

Holy    Fmly Fennell  2000 

Hueter    Pasqualetti  6760 

Henr>-   ^McLeran  3235 

Anderson    Johnson  10500 


FRAME  RESIDENCES 
(1133)     W  EIGHTEENTH  AVE  30  and 
60  N  "M."    Two     two-story    frame 
residences. 
Owner — Geo.  E.  Hart. 
Architect — None. 

Contractor — Louis  Johnson.  2260  19th 
Ave.,  San  Francisco. 

COST,  $2900  each 


FRA-ME  RESIDENCE 

1 1134)     .\T\-  EIGHTEENTH  AVE  AND 

"M."     Two-story  frame  residence. 
Owner— Geo.  E.  Hart. 
Architect — .None. 

Contractor — Louis  Johnson,  2260  19th 
Ave.,  San  Francisco. 

COST,  12900 


(1135)  NO.    158    TWENTIETH    AVE. 
Alter  residence. 

Owner — Grace    Blanchard,    Premises. 
Architect — None. 

Contractor — J.    Harold    Johnson,    771 
28th  Ave.,  San  Francisco. 

COST,  $4500 

(1136)  N  N-EWTON  50  S  Rolph.    One 
story  frame  residence. 

Owner — C.   NjTuan,   —  Mangels   Ave., 

San  Francisco. 
Architect — None. 
Days  work.  COST,  $2400 


(1137)     NO.     1122     MARKET.      Alter 

front. 
Owner — Hoyt's.  Premises. 
Architect — None. 

Contractor- -Ben     .Maisler,     777  Ellis, 
San  Francisco. 

COST,  $1000 


(1138)     S  !:EAD  200.  260  and  310  NE 
Holloway.     Three    one-story   frame 
dwellings. 
Owner — Urban     Realty  Co.,     85   Cer- 

ritos  Ave.,  San  Francisco. 
Architect — Joseph  A.  Leonard,  85  Cer- 

ritos  Ave  ,  San  Francisco. 
Day's  work.  Co't,  $4000  each 


(1139)     N'E   ANZA     AND     TWENTY- 

fifth  Ave.     Two-story  frame  flats. 
Owner — Charles      A.    Johnson,      47-A 

Lander,  San  Francisco. 
Architect— C.  O.  Clause,  Hearst  Bldg., 

San  Francisco. 
Day's  work.  COST,  $8000 


ALTERATIONS 

(1140)      ;NINTH  AVE   AND   IRVING. 

Alter  store. 
Owner — P.  Furlong,  Premises. 
Architect — None. 

Contractor— B.     McDonald,   1246     6th 
Ave.,  San  Francisco. 

COST,  $1,000 


ALTERATIONS 

(1141)  NO.   735  FRANCIS  AVE.  Alter 

dwelling. 
Owner — B.  Garcia,  .Premises. 
Architect — None. 

Contractor— B.    Laguillo,    626   .Madrid, 
San  Francisco. 

COST,  $700 


GARAGE 

(1142)  NO.  72  JORDAN  AVE.    Private 

garage. 
Owner— John   Welmore,   Premises. 
Architect — None. 

Contractor— P.   P.   Ralston,   132   Com- 
monwealth Ave.,  S.  F. 

COST,  $566 


ALTERATIONS 

(1143)  NO.  3108  CLAY.  Alter  for 
garage. 

Owner — Chas.  Schmitt,  Premises. 

Architect — None. 

Day's  work.  COST,  $500 

ALTERATIONS 

(1144)  NO.  1149  VALENCIA.  Alter 
Bakery. 

Owner— Robt.  Park,  38  Davis,  S.  F. 

Architect — None. 

Day's   work.  COST,   $500 

STRUCTURAL  STEEL 

(1145)  SW  COR.  CALIFORNIA  AND 
Battery.  All  work  for  furnishing 
and  erection  of  structural  steel  for 
five  additional  stories  to  building. 

Owner— The    Robert     Dollar   Co.     by 
Dinwiddle     Constr.  Co.,     Crocker 
Bldg..  San  Francisco. 
Architect — Chas.  W.  McCall,     Central 

Bank  Bldg.,  Oakland. 
Contractor — California  Steel  Co.,  Inc., 

Hobart   Bldg.,  San  Francisco. 
Filed  June  17,  '19.    Dated  June  12.  '19. 
Steel  work  up  to  and  including 
the  8th  floor,  beams  erected  and 

riveted    $  8,000 

Same  to  10th  floor 8,000 

All  steel  work  completed 10,000 

Usual    35   days Balance 

TOTAL  COST,  $28,616 
Bond,  none.  Limit,  Dec.  31,  1919. 
Forfeit,  $50.  Plan?,  and  spec'flcations 
none. 


FRA.ME  BUNGALOW 

(1146)  N  EASTWOOD  DRIVE  60  E 
-Miramar  being  Lot  9  Blk  3175  West- 
wood  Park.  All  work  for  one-story 
frame  bungalow. 

Owner — Linnie  Morris,  132  Judson 
Ave.,  San  Francisco. 

Architect— A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Contractor — Gordon  W.  Morris,  132 
Judson  Ave.,  San  Francisco. 

Filed  June  17,  '19.  Dated  .May  22,  '19. 
Frame  up,  enclosed  &  roof  on..$1060 

Brown   coated   1050 

Completed   and  accepted 1050 

Usual  35  days 1050 

TOTAL  COST,   $4200 

Bond,  $2500.     Sureties,     J.     Herrman 

and  D.  C.  Brown.       Limit,     90     days. 

Forfeit,  none.  Plans  and  specifica- 
tions filed. 


RESIDENCE 

(1147)     E     .MIRAMAR   200   S     Wild- 
wood  being  Lot  20  Blk  3164  West- 
wood  Park.    All  work  for  one-story 
and  basement  residence. 
Owner — Chas.      M.     and     Margt.     D. 

Boyan.  318  Kearny.  S.  P. 
Architect— Ida  F.  McCain,  318  Kearny 

San  Francisco. 
Contractor— H.   J.    Hansen,   1327   20th 

Ave..  San  Francisco. 
Filed  June  17.  '19.    Dated  June  13,  '19. 

Enclosed  and  roof  on $1367.50 

Brown  coated  1367.50 

Completed   and    accepted 1367.50 

Usual    35   days .'. 1367.50 

TOTAL  COST,  $5470.00 


lb 

Bond,  $2730.     Sureties,  E.  V.  Lacey 

and     E.  Ellingson.     Limit,  90     days. 

Forfeit,    none.      Plans    and  specifica- 
tions filed. 


REPAIRS 

(1148)  CALIFORNIA,  ARGUELLO 
Blvd  and  Cornwall.  Repair  fire 
damage  to  flats. 

Owner — Wm.     A.  Gilmour,  180  Jessie, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,   $10,000 

FRAME  FLATS 

(1149)  NW  ANZA  AND  TWENTY- 
third  Ave.    Two-story  frame  flats. 

Owner^Karl  H.  Holmgren,  5508  Cali- 
fornia, San  Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg 
San  Francisco. 

Day's  work.  COST,  $8000 


FRAME  RESIDENCE 

(1150)     S  BALBOA  82-6  W  42nd  Ave. 

One-story  frame  residence. 
Owner— Thos.    Hamill,    4101    Balboa, 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3000 


STATION 

(1151)     NW  BUCHANAN  AND  BIRCH 

Two-story  brick  fire  patrol  station. 

Owner — ^Underwriters   Fire    Patrol    of 

San  Francisco. 
Architect — None. 

Contractor — Andrew  Wilkie,  502  Cali- 
fornia, San  Francisco. 

COST,  $14,900 


FRAME  DWELUNG 

(1152)   SW  BALBOA  &  NINETEENTH 
Ave.     Two-story  frame  dwelling. 

Owner— Thos.  S.  McCaw,  281  12th  Ave 
San  Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg 
San  Francisco. 

Contractor— Thos.    Hamill,    4101   Bal- 
boa, San  Francisco. 

COST,  $8000 


RESIDENCES 

(1153)  E  EIGHTEENTH  AVE  155  and 
186  S  Balboa.    Two  one-story  frame 
residences. 
Owner- Thos.  S.  McCaw,  281  12th  Ave 

San  Francisco. 
Architect — None. 

Contractor— Thos.    Hamill,    4101    Bal- 
boa, San  Francisco. 

COST,  $3000  each 


FRAME  FLATS 

(1154)     E     FIFTEENTH  AVE     89   N 

Anza.    Two-story  frame  flats. 
Owner — Geo.  N.  Hein. 
Architect — None. 

Contractor— A.  V.  Anderson,  1604  10th 
Ave.,  San  Francisco. 

COST,  $6500 


FRAME  DWELLING 

(1155)  N  GEARY  90  W  37th  Ave. 
Two-story   frame  dwelling. 

Owner— C.  R.  Spooner,  1708  High  St., 

Alameda. 
Architect — None. 
Day's  work.  COST,  $6000 

FRAME  RESIDENCES 

(1156)  S  ULLOA  100  and  125  E  19th 
Ave.  Two  two-story  frame  resi- 
dences. 
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Owner— F.     C.  Barz,  1447    12th    Ave., 

Sail  Francisco. 
Architect- E.   E.   Young,   251   Kearny, 

San  Francisco. 
Day's  work.  Cost,  $3000  each 


DWELLINGS 

(1157)  W  TWENTY-SIXTH  AVE  104 
130  and  156  S  Balboa.  Three  one- 
story  frame  dwellings. 

Owner— N.  J.  Nelson,  364  20th  Ave., 
San  Francisco. 

Architect — None. 

Day's  work.  COST,  $2000  each 


ALTERATIONS 

(1158)  E  CENTRAL  AVE  50  N  Waller 

Alter  apartments. 
Owner — Niels  Schultz,  46  Kearny  St., 

San  Francisco. 
Architect— Arthur  G.  Scholz,  839  Phe- 

lan  Bldg.,  San  Francisco. 
Contractor— Schultz     Constr.  Co.,     46 
Kearny,  San  Francisco. 

COST,  $4000 


RESIDENCE 

(1159)     W     TW^EJNTY-SECOND     AVE 
275   and   300    S    Balboa.     Two   one- 
story  frame  residences. 
Owner— Wm.  Klute,  2704  Bush,  S.  F. 
Architect — None. 

Contractor— T.  E.  Mohler,  255  8th  Ave. 
San  Francisco. 

COST,  $3700  each 


RESIDENCE 

(1160)  N  ANZA  80  W  23rd  Ave.  One- 
story  frame  residence. 

Owner— T.   E.   .Mohler.     255   8th  Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3700 

RESIDENCE 

(1161)  E  FORTY-FOURTH  AVE  311 
N  Fulton.  One-story  and  basement 
residence. 

Owner — David  Leigh,     840     44th  Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  COST,  $3500 


ALTERATIONS 

(1162)   NW  BATTERY  AND  MARKET 

Alter  stores. 
Owner— R.     D  .  McElroy  ,  Agent,  606 

Phelan   Bldg.,   S.  P. 
Architect — None. 

Contractor — Phoenix  Sidewalk     Light 
Co.,  472  .Monadnock  Bldg..  S    F. 
COST,  $3000 


ALTERATIONS 

(1163)     NOS.  9  AND  11     COLUMBUS 

Ave.     Alter  offices. 
Owner — Woodward     Island     Co.,     201 

Drumni,  San  Francisco. 
Architect — None. 

Contractor — Calif.      Carpenter      Shop, 
400  Columbus  Ave.,  S.  F. 

COST,  $1000 


BU.NGALOWS,   ETC. 

(1164)  COMG.  W  PLYMOUTH  AVE. 
d'st  S  22.092  from  NE  Cor.  Lot  14 
N  79  deg  01  min  36  sec  W  ')5.248  S 
8.313  N  35.823  S  80  deg  43  nii-i  17 
sec  E  96.438  S  38.454  Blk  3177, 
Westwood  Park;  Comg.  S  Tij  Lot 
16  and  W  line  Plymouth  .4ve  N  7o 
deg  45  min  36  sec  W  93.767  N  35.823 
S  77  deg  22  min  52  sec  E  94.3.)>3  S 
38.454  Blk  3177  Westwood  Pa'k.  All 


work   for   two  one-story  bungalows 
and  garages. 
Owner— Hans  Nelson,   747  19;h   .4ve., 

San   Francisco. 
Architect— Chas.   F.      Strothoff,     2276 

15th,  San  Francisco. 
Contractor— Nelson    Bros.,     747     19th 

Ave.,  San  Francisco. 
Filed  June  18,  '19.    Dated  June  13,  '19. 

Frames   up   and   roofs  on $2750 

Brown    coated   2750 

Completed   and   accepted 2750 

Usual  35  days 2750 

TOTAL  COST,  $11,000 
Bond,  $5000.  Sureties.  Chas.  Monson 
and  Edwin  T.  Petersen.  Limit,  90 
days.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


ADDITION 

(1166)  SW  CALIFORNIA  AND  BAT- 
tery.  All  work  for  five  additional 
stories  to  present  building  and  al- 
terations to  present  building. 

Owner— Robert  Dollar  Co.,   Premises. 

Architect— Chas.    W.    McCall,   Central 
Bank  Bldg.,  Oakland. 

Contractor— Dinwiddle      Constr.     Co., 
Crocker  Bldg.,  San  Francisco. 

Filed  June  18,  '19.    Dated  June  11,  '19. 
Excavation  and  reinforced  con- 
crete in  basement  done $  2,000.00 

Steel  work  up  to  8th  story  floor 

beams    8,000.00 

Same  to  10th  floor  beams..     8,000.00 

Steel    work    completed 10,000.00 

Other  work  at  rate  of  85%  on 
5th  of  each  month  imtil  80%  has 

been   paid   

On  acceptance  5% 

Usutal   35   days,  balance....  32,054.25 
TOTAL    COST,    $213,695.00 

Bond,   $107,347.     Surety,  Atholl     Mc- 

Bean.     Limit,  Dec.   31,   1919.     Forfeit, 

$100.     Plans  and  specifications  filed. 

APAItT.MENTS 

(1167)  S  POST  192-6  W  Leavenworth 
W  55xS  137-6.    Lathing  and  plaster- 
ing    for  four-story     and     basement 
Class  "C"  brick  apartment  house. 
Owner— Louis     D.  Stoff,     830     Sutter, 

San   Francisco. 
Aichitect— Albert  Schroepfer,  Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor— J.    Greenback,    334    32nd 

Ave.,  San  Francisco. 
Filed  June  18,  '19.    Dated  June  16,  '19. 
3rd  &  4th  floor  brown  coated..$  600 

Brown   coated   1672 

Completed  and  accepted. 2000 

Usual  35  days 1425 

TOTAL  COST,  $5697 
Bond,  $2850.  Sureties,  E.  V.  Lacey  & 
P.  H.  Bosworth.  Limit,  35  days.  For- 
feit, none.  Plans  and  specifications 
filed. 


BUNGALOWS 

(1168)     LOTS  22  AND  23   BLK  3163, 
Westwood  Park.     All  work  for  two 
one-story  bungalows  and  garages. 
Owner— Hilding  Anderson,   1858  Fell, 

Sau  Francisco. 
.Architect — H.  C.  Baumann,  251  Kear- 
ny, San  Francisco. 
Contractor — Anderson      &      Johnson, 

47-a  Landers,  San  Francisco. 
Filed  June  18,  '19.    Dated  June  9,  '19. 
Buildings      up,      enclosed     and 

roofs  on   $2750 

Brown   coated   2750 

Completed  and  accepted 2750 

Usual   35  days 2750 

TOTAL  COST,  $11,000 


Bond,  $5000.  Sureties,  Albin  Warden 
and  Chas.  Monroy.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

AV  Clay  Park  Lot  43.  Two-story 
frame  dwelling.  Cost,  19000.  Owner, 
Mary  L.  Born. 

E  Stockton  49-6  N  Sutter.  Eight- 
story  concrete  lofts  and  office  build- 
ing. Cost,  $35,000.  Owner,  Heine 
Piano  Company. 

S  Head  200,  260  and  310  E  Hollo- 
way.  Three  one-story  frame  dwell- 
ings. Cost,  $4000  each.  Owner,  Urban 
Really  Company. 


SHOP 

(1169)     SE  EIGHTEENTH  AND  ALA- 
bama.     Two-story     frame     machine 
shop. 
Owner — Enterprise    Foundry    Co.,    18 

Stuart,  San  Francisco. 
Architect — None. 

Contractor — Chas.    J.    U.    Koenig,    520 
Church,  San  Francisco. 

COST,  $15,000 


FRA.ME  FLATS 

(1170)     W  NINTH  AVE  175  N  Geary. 

Two-story  and  basement   (4)   flats. 
Owner— MacGruer     &    Simpson,      180 

Jessie.  San  Francisco. 
Architect — None. 
Day's  work.  COST,  $7000 


RESIDENCE 

(1171)     N  RAY.MOND  bet.  Alpha  ana 
Beta.     One-story  frame   residence. 

Owner— Elizabeth  McQuade,  266  Ray- 
mond, San  Francisco. 

Architect— H.   D.   Mitchell,   628   Mont- 
gomery, San  Francisco. 

Contractor— R.   C.   Gardner.   335   Ray- 
mond Ave.,  San  Francisco. 

COST,   $2500 


FRA.ME  COTTAGE 

(11721     S  HIGHLAND  115  E  Mission. 

One-story  frame  cottage. 
Owner — F.  Bahrt,  Premises. 
Architect — None. 

Contractor— C.  F.  MuUer,  84  28th,  S.  F. 
COST,    $230() 


ALTERATIONS 

(1173)     S  GEARY  130  W  Divisadero. 

Alter  for  garage. 
OwLer — Young   &   Swain   Baking   Co., 

2140  O'Farrell,  S.  F. 
Architect — None. 
Day's  work.  COST,  $1000 


ALTERATIONS 

(1174)     SW  ELIZABETH  &  CASTRO. 

Alter  residence. 
Owner— Tina  Hinkel,  740  Castro,  S.  F. 
Architect — None. 

Contractor — Hinkel  Bros.,  1204  Castro, 
San  Francisco. 

COST,  $900 


FRAME  COTTAGE 

(1175)     NO.      58       GRANADA      AVE. 

One-story  frame  cottages. 
Owner — Wm.  P.  Long.  Premises... 
Architect — None. 
Day's  work.  COST,  $800 


ALTERATIONS.  ETC. 

(1176)  E  COLUMBUS  AVE.,  bet 
Union  and  Green.  .\I1  work  except 
painting  for  erection  of  new  addi- 
tional 2nd  floor  and  new  mezzanine 
and  alterations  to  present  one-story 
and  basement  brick  building. 

Owner— C.  and  J.  C.  Favilla  and  P  A. 
Bricca,  1341  Minna,  S,  F. 


BUILDING  AND  ENGINEERING  NEWS 

Architect — Louis    -Mastropasqua,      580 

Washington,  San  Francisco. 
Contractor— Otto  Carson,  74  Turk  St., 

San  Francisco. 
Filed  June  19,  '19.    Dated  June  19,  '19. 

Steel    frame    up $2031.25 

Root  on  : 2031.25 

2nd  coat  plaster  on 4062.50 

Completed  and  accepted 4062.50 

Usual  35  days 4062.50 

TOTAL  COST,  $16,250.00 
Bond.  $8125.  Sureties,  C.  E.  Reinhart 
and  Anna  Hladik.  Limit,  90  days. 
Fcrfeit,  none.  Plans  and  specifica- 
tions filed. 

ALTERATIONS 

(1177)  NOS.  3271-3291  PACIFIC  AVE. 
All  work  for  alterations  and  addi- 
tions to  residence. 

Owner — A.  B.  C.  Dohnnann,  Geary  & 
Stockton,  San  Francisco. 

Architect — Willis  Polk  &  Co.,  Hobart 
Bldg.,  San  Francisco. 

Contractor — Chas.  Stockholm  &  Sons, 
850  Monadnock  Bldg.,  S.  F. 

Filed  June  19,    19.     Dated  June  2,  '19. 
Contractors    to    be    paid    semi- 
monthly on  bills  for  labor  and 
material  and  10%  additional  for 

contractor  

Usual  35  days 25% 

Contractors  to  receive  cost  plus  10% 

(No  percentage  on  heating,  plumbing, 

electric    wiring,   finish   hardware   and 

light  fixtures). 

Bond,  $12,500.    Sureties,  T.  Ranneberg 

and  C.  W.  Regnart.     Limit,  Sept.   15, 

1919.      Forfeit,      none.        Plans      and 

specifications  filed. 


ALTERATIO.NS 

(1178)  W  THE  EMBARCADERO  40 
.\  Jackson  .\  II3-II14  NT\'  74-2  m  or 
1  W  103-8"^  m  or  I  S  160  E  52  S  20 
E  85-6.  All  work  for  alterations  and 
additions   to  building. 

Owner — Wellman  Peck  &  Co.,  Drumm 
and  Jackson,  San  Francisco. 

Architect— J.  E.  Kraftt  &  Sons,  Phelan 
Bldg.,  San  Francisco. 

Contractor — Hannah    Bros.,    142    San- 
some.  San  Francisco. 

Filed  June  19,  '19.    Dated  June  17,  '19. 
Concrete  of  reinforced  concrete 
beams   and   girders,   walls,  col- 
umns, etc..  poured $3000 

Completed   and   accepted 4400 

36  (lays 2540 

TOTAL   COST,   $9940 

Bond,   $5000.     Surety,  Fidelity  &  De- 
posit   Co.   of   .Maryland.     Limit.   Aug. 

26.    1919.      Forfeit,    $10.      Plans    and 

specifications  filed. 


RESIDE.NCE 

(1179)  E  THIRTY-FOURTH  AVE  100 
N  Taraval  N  26-5.\E  120.  All  work 
except  finish  hardware  for  one- 
story  and  basement  frame  residence 

Owner— R.    Pringle,    2378    34th     Ave., 

San  Francisco. 
Architect — None. 
Contractor— M.  Henry,  2347  35th  Ave.. 

San  Francisco. 
Filed  June  19.  '19.    Dated  June  17,  '19. 

Frame  up  $900 

Rough  coat  plaster  on 900 

Complete'!   and  accepted 900 

Usual  35  days 910 

TOTAL  COST.  $3610 
Bond.  none.     Limit.  90  days.     Forfeit, 
rone.    Plans  ,nnd  specifications  filed. 
GRADI.VG.  ETC. 

(1180)  NO.  427  FALCON  AVE.  All 
work  for  moving,  foundations,  grad- 
ing, underpinning  steps,  etc.,  for  a 
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one  and  one-half-story  residence. 
Owner — Sylvanus  F.  Bowser. 
Architect — Lewis  M.  Gardner,  Phelan 

Bldg.,  San  Francisco. 
Contractor— H.   C.   .Matthies,   38   Par- 
nassus Ave.,  San  FYancisco. 
Filed  June  19,  '19.    Dated  Apr.  24,  '19. 
Building  moved  to  new  location 

and  underpinning  in  place $595 

Completed  and  accepted 595 

TOTAL  COST,  $1190 
Bond,  $595.  Sureties,  D.  J.  Sullivan 
and  Wm.  A.  Rainey.  Limit,  60  days. 
Forfeit,  none  Plans  and  specifica- 
tions filed. 


ELECTRIC  WORK,  ETC. 
(1165)  SE  SIXTEENTH  &  ALBION 
Ave.  Incandescent  light  wiring  and 
electric  work  and  letter  boxes  for 
three-story  frame  apartments  and 
stores. 
Owner— Jacob   Jung,     3151   16th     St., 

San  Francisco. 
Architect— Arthur  G.  Scholz,  839  Phe- 
lan Bldg.,  San  Francisco. 
Contractor — W.   H.     Kirsten,   55     Mc- 
Allister, San  Francisco. 
Filed  June  18,  '19.    Dated  June  17,  '19. 
1st  and  15th  of  each  month....    75% 

Usual   35   days 25% 

TOTAL  COST,  $1096 
Bond,  none.  Limit,  14  days  after  noti- 
fication. Forfeit,  plans  and  specifica- 
tions, none. 


FRAME  RESIDENCE 

(1181)  SE  FOREST  SIDE  AVE  75 
SW  Ulloa.  One-story  frame  resi- 
dence. 

Owneh— F.  Nelson  &  Sons,  2701  Lin- 
coln Way,  San  Francisco. 

Architect — None. 

Days  work.  COST,  $3000 


ALTERATIONS 

(1182)     NO.    2083      FOLSOM.        Alter 

warehouse. 
Owner— H.  L.  Hirsch.  182  32nd  Ave., 

San  Francisco. 
Architect — None. 

Contractor — John     Diestel,  248     Russ 
Bldg.,  San  Francisco. 

COST,  $2000 


ALTERATIONS 

(1183)     NO.    3373     TWENTY-THIRD. 

Alter  two  flats. 
Owner — J.  Calkins,  Premises. 
Architect — None. 

Contractor— C.   A.    Comisky,    79    Park 
Hill  Ave..  San  Francisco. 

COST,  $1800 


FRA.ME  RESIDENCE 

(1184)  VIENNA  AND  BRAZIL  AVES 

One-story  frame  residence. 
Ownehr — Herman        Schotten,        1522 

Santa  Clara  Ave.,  Alameda. 
Architect — None. 
Day's  work.  COST,  $975 


ALTERATIONS 

(1185)     NO.      1965      PACIFIC      AVE. 

Alter  dwelling. 
Owner — S.      Stetson     Winslow,      1945 

Pacific  Ave..  San  Francisco. 
Architect— T.     L.    Pfluger.    213     Lick 

Bldg..  San  Francisco. 
Contractor— J.      Prout.      2020      Turk, 

San  Francisco. 

COST,  $850 


ALTERATIO.NS 

(1186)     .NO.     2216  CLE.ME.NT.      Alter 

store. 
Owner — W.  B.  Hocking,  Premises. 
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Architect — None. 

Contractor— J.   N.    Dunn,    2630    Anza, 
San  Francisco. 

COST,  $475 


ALTERATIONS 

(1187)     NO.  2325  SUTTER.    Alter  for 


Owner— B.  .Fulda,  Premises. 
Architect — None. 

Contractor — J.      Prout,      2020       Turli, 
San  Fi'ancisco. 

COST,  $400 

REPAIRS 

(1188)     NO.   .833   SHRADER.     Repair 

fire  damage  to  residence. 
Owner— F.  Frugoli,  732  Lyon,  S.  F. 
Architect — None. 

Contractor— B.   Pagano,     1369     Grant 
Ave..  San  Francisco. 

COST,  $400 


ALTERATIONS 

(1189)     NO.   1614   FILLMORE.     Alter 

store. 
Owner — Peninsula     Realty     Co.,     310 

California,  San  Francisco. 
Architect — None. 

Contractor — Chas.    Stockholm   &   Son, 
850  Monadnock  BIdg.,  S.  F. 

COST,    $400 


ALTERATIONS 

(1190)     NO.     854-60     HAYES.      Alter 
dwelling. 

Owner — The  Sisters  of  the  Holy  Fam- 
ily, Inc.,  Premises. 

Architect — Chas.     J.   I.     Devlin,     757 
Pacific   Bldg.,  San   Francisco. 

Contractor — Fennell   &   Chisholm,   180 
Jessie,  San  Francisco. 

COST,  $2000 


ALTERATIONS 

(1191)     NO.   51   GRANT   AVE.     Alter 

store. 
Owner — Knox  Hat  Co.,  Premises. 
Architect — None. 

Contractor— Pink  &  Schindler  Co.,  226 
13th,  San  Francisco. 

COST,  $900 


ALTERATIONS 

(1192)  SW    FILLMORE    AND   POST 
Alter  saloon   into  jewelry  store. 

Owner— I.  C.  Schinkcl,  222  15th  Ave.. 

San  Francisco. 
Contractor — J.     Sockolov,  2558     Clay 

San  Francisco. 

COST,   $50C 

ALTERATIONS 

(1193)  NO.  25  SECOND.     Alter  store 
front. 

Owner — Buckbee,    Thorne    &    Co.,    27 
Montgomery,  San  Francisco. 

Architect — None. 

Contractor— Swenson   &  Franzen,   145 
Natoma,  San   Francisco. 

CO-ST,    $400 


EXCAVATION,  ETC. 

(1194)     N  VALLEJO   110  W  Baker  N 

137-6xW  70.     Excavation  and  plain 

reinforced    concrete    for    two-story 

apd  basement  frame   residence. 

Owner — Oscar  M.  Hueter,  544  Market, 

San  Francisco. 
Architect — John  H.  Powers,  460  Mont- 
gomery, San  Francisco. 
CoRtractor — Jos.        Pasqualetti        (as 
American  Concrete  Co.),  785  Mar- 
ket, San  Francisco. 
Piled  June  21,  'I9.    Dated  June  20,  '19, 
Frame  and  cribbing  for  concrete 
completed   $2000 


BUILDING  AND  ENGINEERING  NEWS 

Concrete  slab  floor  completed..  2270 

Completed  and  accepted 600 

3C  days  after ]690 

TOTAL  COST,  $6760 
Bond,  $3380.  Surety,  Maryland  Casu- 
alty Co.  Limit,  35  days.  Forfeit,  $50. 
Plans  and  specifications  filed. 

ALTERATIONS 

(1195)  NE  HYDE  AND  LOMBARD  E 
137-6.\N  275.  All  work  except 
plumbing  and  electric  wiring  for 
alterations  and  additions  to  bldg. 

Owner — Carl   A.    Henry,   Premises. 

Aichitect— Ward     &    Blohme,    Alaska 
Commercial   Bldg.,  S.  F. 

Contractor— .McLeran       &       Peterson. 
Sharon  Bldg.,  San  Francisco. 

Filed  June  21,  '19.    Dated  Apr.  14,  '19. 

50%  of  work  completed $1213 

Completed   and  accepted 1213 

Usual  35  days 809 

TOTAL  COST,   $3235 

Bond,    none.     Limit,   as   fast   as   pos- 
sible.     Forfeit,      none.        Plans      and 

specifications  filed. 

NOTE:— 1st    report   April    15,    1919, 

No.  601. 


BUNGALOWS,  ETC. 
(1196)  N  16.5  FT.  LOT  26  and  S  17.75 
ft.  Lot  27  and  S  22  ft.  Lot  28  and  N 
12.25  ft.  Lot  27  Blk  3174,  Westwood 
Park.  All  work  for  two  one-story 
bungalows  and  garages. 
Owner— Hilding  Anderson,   1858   Fell, 

San  Francisco. 
Architect— Ida  C.  McCain,  318  Kearny, 

San  Francisco. 
Contractor — Anderson      &      Johnson, 

47-a  Landers,  San  Francisco. 
Filed  June  21,  '19.    Dated  June  9,  '19. 
Frames    up.   enclosed   and    roof 

on    $2625 

Brown   coated   2625 

Completed  and  accepted. 2625 

Usual  35  days 2625 

TOTAL  COST,  $10,500 
Bond,  $5000.  Sureties,  Albin  Warden 
and  Chas.  Monroy.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 

AGREEMENT. 


Robert  Dalziel  Company  with  P.  A. 
Palmer  and  Peter  Petersen  (as  Pal- 
mer &  Petersen)  as  to  building  N  Mis- 
sion 230  E  Second  E  82  N  100  W  14  N 
87-6  W  45  S  60  W  1  S  23-9  W  22  S 
103-9  for  $152,000.  Filed  June  14,  1919 
Dated  May  26,  1919. 


LEASES. 


San  Francisco  County. 


June  16,  1919— S  LINCOLN  WAY  89-6 
W  Ninth  Ave  W  75xS  100.  A  and 
Bertha  Raymond  to  Jean  B  and 
Simon  Toulouse.  5  years.  $70  per 
month. 

June  18.  1919— SW  KEARNY  &  CLAY 
No.  653  Kearny.  Isaac  F  Stein  to 
David  Hyman.  3  years.  $3600.  As- 
signed April  7.  1919,  to  David  Hy- 
man and  Chas  Bernstein. 

June  18.  1919— S  TWENTY-SECOND 
No.  3229.  Theordore  Constantine 
to  Hans  Nielsen.     63  months.  $3150. 

June  18,  1919— N  PINE  about  25  W 
Taylor  No.  1006  Pine.  M  J  Fritz  to 
D  W  Kratzer.  2  years.  $150  per 
month. 

June  18.  1919— NO.  9  COLUMBUS  AV 
Woodward  Island  Co  to  Ernesto 
Vedovi.    5  years.    $3000. 


June  18,  1919— SW  CLEMENT  AND 
4th  Ave.  H  U  Jaudin  and  Jesephine 
P  Jaudin  to  John  Cuneo.  3  years. 
$25  per  month. 

June  20.  1919.— NOS.  352-356  POST  N 
line  162-6  E  Powell.  Katherine  D 
Winship  to  Cosgrave  Cloak  &  Suit 
Co.    5  years.  $66,000. 


XOTU'E  OF  i\OX-RESPOXSrailIT¥. 

San  Francisco  County. 

June  16,  1919— E  T\VENTY-TIHRD 
Ave  125  S  Judah  S  25  E  102-4  SW 
150-4  E  28  N  175  W  120.  Sol  Getz 
&  Sons  as  to  improvements  on 
leased  property  

June  21.  1919— W  BUCHANAN  100  N 
Geary  N  62xW  80.  Alexander 
Bond  as  to  improvements  on 
leased    property    

June  20  1919— SE  TWENTY -SIXTH 
and  Bryant  S  75xE  100.  Irving 
F  Moulton  and  Nathan  Steinber- 
ger.  Trustees  Provident  Mutual 
Loan  Ass'n.  as  to  improvements 
on   leased   property 


COMPLETION  NOTICES. 


San  Francisco  County. 

RBCORDED  ACCEPTED 

June  12,  1919— NO.  25  PAMONA  AV 
Oakland.       John    and     Susannah 

Owens  to  Matt  L  Koski 

June   2,   1919 

June  13,  1919— W  MISSION  110  N 
18th  N  25xW  80.  Thos  J  iloroney 
to   P  R  Ward June  13,  1919 

June  13,  1919— N  POST  82-6  E 
Franklin  E  55xN  120.     The  Hecht 

Invst  Co  to   Barrett  &  Hilp 

June  13,  1919 

June  16,  1919— NW  LISBON  225  SW 
Excelsior  Ave  SW  25x100.  Martin 
Person  to  whom  it  may  concern 
June    14,    1919 

June  16,  1919— LOT  18  BLK  "B"  4th 
Ave  Park,, Oakland.  .Mabel  Wood- 
ard  to  E  W  Woodard ...June  12,  1919 

June  17,  1919.— N  GREEN  30  E  Fill- 
more. R  Keller  to  whom  it  may 
concern June   16,   1919 

June  18,  1919— N  FOURTEENTH  125 
E  Folsom  E  25xN  114.  Patrick 
J  .Maloncy  to  D  Houle.June  11,  1919 

June  18,  1919— E  TWENTY-THIRD 
Ave  25  S  Anza  S  75xE  82-C.  John- 
son &  Johnson  to  whom  it  may 
concern ..June   17,   1919 

June  18,  1919— S  SIXTH  AND 
Howard  SW  SOxSE  125.  Title  Ins 
&  Guarantee  Co  to  Scott  Co  and 
John  Metzner June  14,  1919 


LIENS  FILED. 


San  Francist-o  County. 

June  17  1919— ST'WTONTY -FOURTH 
lOOE  Webster  E  50xS  100,  Okd. 
S  A  Greene  vs  L  A  Kork $335.45 

June  17.  1919— LOT  5  BLK  27 
Amended  .Map  Regents  Park, 
Bkly.  Swift  &  Wilcox  vs  Geo  W 
Risher.  Jos  .\I  and  Jane  Doe 
.Minster $65.55 

June  18,  1919— W  SCOTT  77-6  S 
Union  S  30xW  110.  Martha  M 
Rrodie  (as  Thomas  Brodio)  vs 
Guadalupe  Realty  Co,  Florence  B 
and  Louis  H  Mooser  Jr $721.15 


BLILDDfG  C'jNTUACTS 

Alameda  Connty. 

The  following  is  an  index  for  tne 
contracts  for  this  '.sue: 

No.      Ownri'                  taotraAtor  4iiiL 

1208  Trebotish   Ross  2500 

1209  Crossley   Winlund  750 

1212  Central    Kulchar  2500 

1213  Francis    Francis  2000 

1214  Hiester    Haws  189U 

1215  Bertoldy    Owner  1100 

1216  Stengle    Francis  850 

1217  Souza    Souza  500 

1218  White    White  475 

1210  Tisch    Frostholm  450 

1220  Adams    Ranliin  400 

1221  Berkeley    Nelson  1350 

1222  Pac  Spring  Thomsen  1020 

1223  Woodburn    Owner  3500 

1224  Niehaus    Sheridan  2675 

1225  Malley    Owner  4000 

1226  Fidelity    Fidelity  3000 

1227  Bacon    Bacon  400 

1228  Tillman  Tillman  400 

1229  Kunich   McCann  400 

1230  Calender    Miller  400 

1231  Goldberg    Goldberg  400 

1232  O'Neill    Calif  400 

1233  Tillman Brazier  1950 

1234  Colton    Riddel  500 

1235  Dygert  Dygert  500 

1236  Buck  Underwood  400 

1237  Fidelity  Clifford  300 

1238  Nat'l  Lead  Hoyt  21000 

1239  Knight  Knight  4000 

1240  Banks    Woolley  2500 

1241  San  Pablo  Federal  1800 

1242  Mananetti  Creghino  1080 

1243  Martin   Martin     500 

1244  Duner   Duner  400 

1245  Nelson   Davis  400 

1246  Pollard  Coward  6700 

1247  Burneister  Noble  3000 

1248  Uznay    Hally  2500 

1249  Nethken    Nethken  2000 

1250  Vilar    Vilar  500 

1251  Jervis    Arada  400 

1252  Fox   Estey  2319 

1253  Lock    Burks  2500 

1254  Whitehouse Owner  1000 

1255  Salamid   \ Salamid  500 

1256  Adams    Rankin  400 

1257  "WTiisar    Whisar  400 

1258  Smith    Owner  4000 

1259  Gaha    Gaba  3000 

1260  Caldwell    Caldwell  2700 

1261  Same    Same  2600 

1262  Caldwell    Owner  2500 

1263  Anderson    Anderson  2500 

1264  Shuhaw    Peppin  2500 

1265  Quayle    Shrader  80O 

1266  Oliver   Oliver  500 

1267  Perasso    Perasso  400 

1268  Dunshie    Kern  4000 

1269  Powell  Burks  2250 

1270  May    Sorensen  800 

1271  Harder    Schwalm  6870 

1272  Moyer    Spencer     13000 


DWELLING 

(1208)     W  WOOD  100  N  Ninth,  Oak- 
land.    One-story  6-room  dwelling. 
Owner— John  Trebotish,  1770  7th,  Okd 
Architect — None. 

Contractor— D.  W.  Ross,  1770  7th,  Okd. 
COST,  12500 


GARAGE 

(1209)     S  CAPELL  100  W  Cleveland, 

Oakland.     Garage. 
Owner-Nat  M.  Crossley,     868     Cleve- 
land, Oakland. 
Architect— E.  W.  Cannon, 
('ontractor— P,  X.  Wlnhind,  565  33rd, 


BUILDING  AND  ENGINEERING  NEWS 

Oakland.  COST,  $750 

1210  King    Vaughan     15000 

1211  Sinclair    Bellefontaine      3250 


THEATRE 

(1210)  N  SEVENTH  94  W  Peralta 
Oakland.  One-story  brick  theatre 
and  store  building. 

Owner — ^King  Realty     &     Amusement 

Co.,  Oakland. 
Architect — None. 
Contractor — John        Vaughan,        1124 

Hampel,  Oakland. 

COST,  $15,000 

DWELLING 

(1211)  E  TWENTY-EIGHTH  AVE  422 
N  E-17th,  Oakland.  One-story  7- 
loom  dwelling. 

Owner — .Mrs.     Sarah     Sinclair,     1747 

28th  Ave.,  Oakland. 
Architect — None. 
Contractor— Bellefontaine   &   Higgins. 

6712  Flora,  Oakland. 

COST,  $3250 


ALTERATIONS 

(1212)  NE  FOURTEENTH  AND 
Broadway,  Oakland.     Alter  bank. 

Owner— Central  Savings  Bank,  Okd. 
Architect — None. 

Contractor— S.  Kulchar  &  Co.,  8th  Ave 
and  E-lOth,  Oakland. 

COST,   $2300 

DWELLING 

(1213)  SW  FORTY-SECOND  AVE  & 
E-12th,  Oakland.  One-story  5-room 
dwelling. 

Owner— E.  O.  Francis,     4315     E-12th. 

Oakland. 
Architect — None. 
Day's   work.  COST.  .1:2000 


DWELLING 

(1214)     S    WELD    320    E    6!tth    Ave., 

Oakland.     One-story  5-roora   dwlg. 
Owner— Herniine    Hiester,    1734    Cali- 
fornia, Berkeley. 
Architect — None. 

Contractoar— Chas.  A.  Haws,  1735  Ad- 
dison, Berkeley. 

COST,  $1890 


(12).-,)  SW  FIFTY-FIFTH  AND 
Vicente,  Oakland.  One-story  4-room 
dwelling. 

Owner — .1.  Bnlokly,  5628  Vicente, 
Oakland. 

Architect-None. 

Day's  work.  COST,  $1100 

(1216)     NO.       1219      THIRTY-NINTH 

Ave.,  Oakland.    Addition. 
Owner— .Mrs.  Louise  Stengle,  Prem. 
Architect — None. 

Contractor- E.  0.  Francis,  4315  E-12th 
Oakland.  COST,  $850 


(1217)  NO.  2614  E-ELEVENTH,  Oak- 
land.    Alterations. 

Owner— Isadore  G.  Souza,  2620  E-llth. 

Oakland. 
Architect — None. 
Day's  work.  COST,  $.iOO 

REPAIRS 

(1218)  NO.  2419     CHESTNUT,     Oak- 
land.    Fire   repairs. 

Owner — .Miss  White,  Premises. 

Architect — None. 

Day's  work.  COST,  $475 

GARAGE 

(1219)  N   TWENTY-EIGHTH    40U    W 
Telegraph  Ave.,  Oakland.     Garage. 

Ouner     John  Ti.sch,  14lh  &  Rioadwav, 
Oakland, 
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Architect — None. 

Contractor— H.     .M.     Frostholm,     6457 
Colby,  Oakland. 

COST,  $450 


ADDITION 

(1220)     NO.   396   VERNON,     Oakland. 

Addition. 
Owner- Mabel  L.  Adams,  Premises. 
.'Vrrhitect — None. 

Contractor— C.  G.  Rankin,  712  Haddon 
Road    Oakland. 

COST,  $400 

ADDITIO.X 

11221)     SIXTH     AND     UNIVERSITY, 

Ave.,  Berkeley.     Addition. 
Ownei— Berkeley   Dispensary,    Prem. 
Architect — None. 

Contractor— H.  P.  Nel.son,  2241  Grove, 
Berkeley.  COST,  $135(1 

FIRE  WALL 

1222)     NO.  2326  FOURTH,     Berkeley. 

Brick  fire  wall. 
Ovner— Pacific  Spring  Bed  Co.,  Prem. 
Architect— James     W.   Plachek.     2014 

Shattuck  Ave.,   Berkeley. 
Contractor — John   Thomsen. 

COST,  $1020 


FRy^.ME  DWELLING 

(1223(  LOT  2  BLK  "B"  Lakewood 
Park,  Piedmont.  One  and  one-halt- 
story  frame  dwelling. 

Owner — F.  L.  Woodburn. 

Architect — None. 

Day's  work.  COST,  $3500 


ALTERATIONS 

(1224)     NO.  2434  TELEGRAPH  AVE., 
Berkeley.     All  work  except  electric 
wiring  and  finish  hardware  for  al- 
terations  and     addition   to     under- 
taker's parlors. 
Owner— Edward     Niehaus   Co.,     Inc., 

Premises. 
Architect — James     W.   Plachek,     2014 

Shattuck  Ave.,  Berkeley. 
Contractor— Phil  Sheridan,  1510  Har- 
mon. Berkeley. 
Filed  June  16,  '19.    Dated  June  19,  '19. 
On  1st  and  15th  of  each  month     75% 

Usual    35   days 25% 

TOTAL  COST,  $2675 
Bond,  $1350.  Sureties,  Emma  T.  Sher- 
idan and  James  A.  Turner.  Limit,  as 
soon  as  possible.  Forfeit,  none.  Plans 
and   specifications   filed. 


DWELLING 

(1225)     W  LERIDA  100  N  Kosal  Ave.. 

Oakland.    Two-story  7-room  dwlg. 
Owner— F.  T.  .Malley,  3001  Grove,  Okd. 
Architect — None. 
Day's  work.  COST,  $4000 


DWELLING 

(1226)  W  CHETWOOD  160  S  Santa 
Rosa.  Oakland.  One-story  5-room 
dwelling. 

Owner — Fidelity  Mortgage  &  Security 
Co.,  Oakland. 

Architect— W.  H.  RatclifJ  Jr..  1st  Na- 
tional  Bank   BIdg.,  S.  F. 

Day's  work.  COST,  $3000 

(1227)  W  SEVENTY-NINTH  AVE  255 
Rudsdale,  Oakland.  One-story  one- 
room  dwelling. 


Owner^R.     E.  W. 
Ave..  Oakland. 
Architect — None. 
Day's  work. 


Bacon,     1163     79th 


COST.  $400 


GARAGE 

(1228)     S  SKQUOIA  AVE.   opp  Argu- 
ollo  Ave.,  Oakland.     Garage. 


BUILDING  AND  ENGINEERING  NEWS 

14  owner- S.  R.    Burneister,    2447    i^n- 
Owner-John  TiUman,   32   Glen   Ave.,       f  ACJORY                 ^^.^^H  ^^^  ^^j,  i     ,  avc     Alameda. 

''"Oakland.  '^tUth"^  OaKlan..     Three-story   con-  ^^^^^_  n.  ^o^A^.  22.o  S.nU 

Architect—None.  .q  cete  and  frame  lactory.  cVara  We  .  Alameda. 

Day's   work.  LObl ,   ?4UU       Q^,j,g,.__National  Lead  Co.  oE  Calitoi-  LUra  Ave..  ^  COST,|3000 

nia,  Premises.  

ADDITION     _   (.HESTER.  Oakland.       crnSoT-rP.  Hoyt  &  Co    Monad-       l^^VELLING  ^roADWAY.    Ala- 

-  story  6-room  dwelling       iKniTele-  ^ '^'^'^  ^      •  COST,  $2500 

,,,„.,.,.  ^         Owner-Harry   C.   Kmght,   1601   Tele  

VA-in     NO    •'628  WAKEFIELD  AVE..  g.^ph  Ave.,  Oakland.  DWELLING 

or,'»J  B°ss...  p™„„.e..    -rr-ru"™"-     cost,  ,«..  -4i."8™*"J,^™".  «^i'£ 

<>""""■     . "fSi.    «.  "wo-...r,  a«.lll«  >«f  SSoT-h"  ■  N.l«...  3M1     3»th 

141   apartments.  .  ^  n-lrlnnd 

M  TFRATIONS  ^,,„  owner-Eva  M.  Banks.  Premises.  Ave.,  Oakland.  ^^^^^  ^^^^^ 

fmi)     N^O      1321     E-EIGHTEENTH.  ^,ehltect-None^  3^^  

Oakland     Alterations.  .  Contractor— B.  1.     w"""'^^'  ALTERATIONS  „    ,,, 

0™-Meyer  Goldberg,   Premises.  p^blo  Ave.,  Oakland.  ^^^^     ^^^^^  |S     NO.  2204  SAN  ANTONIO  AV. 

Architect-None.  .^qq  Alameda,     AUerations. 

Day's   work.  COST,   HU  Owner-Lawrence    Vilai,    3910    West, 

M^un     TWENTIETH        AND        SAN  Oakland 

P^RA^B  .  ''pabiolvc     Oakland.     Electric  sign.       Architect-Nonc.  cOST,  ?500 

?12^     S  STANFORD  AVE  250  E  Sau       ^^^^^^l^^^e,  gan  Pablo.  Premises.  Day's  work. 

O.^-^^:  «ri0^^5?^-  Okd.  -;;--:^-Lral  Sign  system.  1737  — 

c'^actoT-^ramornia     Building    Co..  Telegraph  Ave.,  Oaklan^d^^^  ^^^^,^  t,^™^i^J.^'^^7^HESTNUT,  Alameda. 

1534  Franklin,  Oakland^^^^_^^^^                                  Own^J^-MT  Jervi.s,     706  20th     Ave., 

"  SV^NtEL-MHURST     AVE     AND  ^,.^^an  f_rancr 

DWELLING    ^^,^    ^^^^^^,,,,,0,,  '''-t'     OaKland.      One-story     4-room  •^'racfor-^hos.  Arada,  861  Oak  S  ■ 

'^i?^rUy.TneiS^-foo:ntw%.•  J^S'  Manane.ti,  San  Francisco.              -Mameda.    CO.T,  .400 

Ovncr-S.  L.  Tillman.  Architect— None.  ...,„i9is     ofith  DWELLING  ,„„  ohnw 

Architcct-None.  ^       .  .,,,,  Contractor-E.    Ccreghino.  1248     .)btn  ..g..   ^^K   9,  Map  Shaw 

Cont  actor-Jas.     W^    Braz>er,      12ol  ^^^     q^^,^„^  d-^^.^'^^    j^^^.^^j^^     ^„  ^^,^  for  one- 

Channing  way,  Berkeley  ^^^^^^  . '°'"'  '  Owr-Sietr.i!Tox.  Oakland. 

■  ■  tl^?3\"N0.    850    MOOR    PARK.   Oak-      ^^^^^^T^.  Estey,  1815  Hearst 

S^^NO.    123    PARKSIDE    DRIVE,       ^^^^^^^^,,  Martin,  Premises.       ^^^J^'^^'  Dated  .una  16.  '1^ 

or^r  H^cK  p-niises.         A^^^^^^^--  COST,  .500     -^  -  :::;:::;::::::z::::::::;z:::  | 

Arehitect-None  Service  '  Completed   and  accepted -     % 

"°'^rrr'22^7'Tilegraph  Ave     Bkly  ADDITION    ^^^^^..^^.^^^  ^vE   &  Usual  35  ^^y--^-^:-^^^:^^ 

COST,  *bu  '^E.^h    Oakland.    Addition  Bond.  ?1160.     Surety,  National  Surety 

„,,<, "  Owner-Duner  Mathany  Sash  &  Door  bo     .j^.^^  ^^     ^^^.^      ^^^  ^„ne. 

ALTERATIONS  pnt  T  FGE     AVE.,  Co.,  Premises.  Plans  and  specifications  filed. 

(1235)     NO.    /l-^'^^  .P°^^''^'^  Architect-None.  %%%%         .|....:MWA..U5vbgk(i 

''"'^''^'' .ico  M    Dvgert    2623  Ashby  Day's  work.  COST,  ?400  

Owner— Eunice  M.  uygeu. -o  DWELLING  „     ,^-     ^ 

Ave.,  Berkeley.  ALTERATIONS  .   ,•      .  „  (1"53)     S     E-NINETEENTH     150     W 

Architect-None.  ^^2^5^     B  GASKILL   50   S   Arlington,  (i-»^  Oakland.      One-story    5- 

Contractor-H.  I-  Dyserl.  2623  Ashby       d-^^^^^^^     Alterations  and  addU.ons  J;|,^,,  ,,,,„;„,,  ^    ^  ^,      . 

Ave.,  Berkeley.  ^^g.j,_  ^^^^       owner-E.  A.  Nelson,  3514  San  Pablo  q^^.,,^,.^^,.    ^    w.  Lock,  Oakland. 

Ave..  Oakland.  Architect— None.  ^  ,  ,   „^ 

S^"^L.2t7;::;CROFT    WAV,       Co^n.Davis.2626Unio.  Contractor-C.  I^.  0^.^,,,, 

:--^L.^S-                                             "                ^°^^-  ^^"^  -^--.OHTIETH   AVE    220    K 

f:n'^rL^c?o7^-ir-L.  Underwood,     2416  -y-LING               ^^^^^   ^^„  ,  ,„.  Knd.dalc  Ave..  Oakland.     One-s  ory 

McKinley,  Berkeley.      ^^^^    ^^^^  ''^'ingo.  Berkeley.    Two-story  8-room  p;!;;;;'l"R^„l,ert  Whitehouse.  1081  80th 

'  dwelling.          „  „      .      ^nsi     Clare-  Ave..  Oakland. 

-^^I^S^-^^^RIVE  .  HOLLV  "-mo^r A.^:.  Sa^d.  -if---                  COST,    .000 

'^^P,;U'rednrt^,One  and  one-half-  A-^i^-/„7^°-,,,       coward,       6081             ^^^,^,.        

O.^lr-^^H.r^-f.age^  security  ""^Claremont  Ave.,  Oaklan.^_  ^^^^^,  '^  ^S^""^"  '               " 

"      Co..  1st  National  Bank  Bldg.,  Ber-  _  Ownet    m"^^^ 

-■^'^•r^^rc.    CUfCord  S'-''^  ^^^-  ^'^r^^-   ^^-'''-      S-^toS""^-  COST.   |500 

Colllraclor-^\.  (,  Cliffoid.  One-story   6-room  dwelling.  lj''? 


Addition* 

(2156)     xo.   396  VERNON,     Oakland 

Addition. 
Owner— Mabel  L.  Adams,  Premises 
Architect— None. 

Contractor— S.  G.  Rankin,  712  Haddon 
Road,  Oakland. 

COST,  1400 
GARAGE 

(1257)  NO.  550  TWENTY-FOURTH 
Oakland.    Garage. 

Owner— W.  Whisar,  Premises 

Architect — ^None. 

Day^s  work.  COST,  $400 

DWELLING  ~ 

(1258)  S  EXCELSIOR  BLVD  300  E 
Alma  Ave.,  Oakland.  Two-story  7- 
room  dwelling 

Owner— .M.   F.   Smith.   436  Moss  Ave 

Oakland. 
Architect — None. 
Day's   work.  COST,  $4000 

DWELLING  ^ 

(1259)  S  .SHAPTER  AVE  250  E  Pryal 
Oakland.     One-story  6-room   dwlg 

Owner— J.  W.  Gaba,  5782  Shatter  Ave 

Oakland. 
Architect— None. 
Day's  work.  COST,  $3000 

DWELLI.XG 

(1260)  SE  BROOKDALE  &  HIGH, 
Oakland.     One-story  5-room  dwlg 

Owner— C.  H.  Caldwell,  Los  Gatos 

Architect — None. 

Day's  work.  COST.  $2700 

DWELLING 

(1261)  S  BROOKDALE  AVE  50  E 
High.  Oakland.  One-story  5-room 
dwelling. 

Owner- C.  H.  Caldwell,  Los  Gatos. 

Architect — None. 

Day's  work.  COST,  $2600 


DWELLI.XG 

(1262)     S     BROOKDALE  AVE  90     E 

High,    Oakland.      One-story    5-room 

dwelling. 
Owner— C.  H.  Caldwell.  Los  Gatos. 
Architect — None. 
Day's    work.  COST,    $2500 


(2163)  E  LAWTON  AVE  200  E  Col- 
lege Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner— Geo.  W.  Anderson,  2236  Du- 
rant  Ave.,  Berkeley. 

Architect — None. 

Day's   work.  COST,   $2500 


(1264)  E  PERALTA  AVE  90  S  Brook- 
dale  Ave.,  Oakland.  One-story  five- 
room  dwelling. 

Owner— W.  W.  Shuhaw,  San  Leandro. 

Architect — None. 

Contractor— J.  B.  Peppin,  San  Leandro 
COST,  $2500 


BUIt,piNG  AND  ENGINEERING  NEWS 

ADDITION 

(1267)     NO.  342  105th  AVE.,  Oakland. 

Addition. 
Owner— E.  Perasso,  Premises. 
Architect — ^None. 
Day's  work.  COST,  $400 


ADDITION 

(1265)     NO.  584  JONES,  Oakland.  Ad- 
dition. 
Owner — Chas.    Quayle.      Bacon    Bldg., 

Oakland. 
A  rch  i  tect — ^None. 

Contractor— J.  H.  Shrader,  520     16th, 
Oakland.  COST,  $800 


DWELLING 

(1268)     SW  MARIN  AVE   &     SANTA 
Barbara   Road,   Berkeley.     One  and 
one-half-story  7-room  dwelling. 
Owner— B.   H.   Dunshie,   927   Shattuck 

Ave.,  Berkeley. 
Architect — None. 

Contractor— Herbert     F.   Kern,     2064 
Los  Angeles  Ave.,  Berkeley. 

COST,  $4000 


ALTERATIONS 

(1266)  NE   FOURTEENTH   AND 

Webster,  Oakland.     Alterations. 
Owner— D.      Franklin    Oliver     Estate, 

2610  E-14th.  Oakland. 
-Architect — None. 
Day's  work.  COST,  $500 


DWTELLING 

(1269)     E  SEVENTH  200  S  Bancroft 
way,  Berkeley.      One-story     5-room 
dwelling. 
Owner— .Miss  S.  E.  Powell,  Berkeley. 
Architect — ^None. 

Contractar— C.     E.  Burks,  4152     Ran- 
dolph   Ave.,    Oakland. 

COST,   $2250 


ADDITION 

(1270)     NO.  54     EL  CAMINO     REAL, 

Berkeley.    Addition. 
Owner— H.  F.  May,  2129  Ridge  Road, 

Berkeley. 
Architect — None. 
Contractor — Walter      Sorensen,      3219 

Ellis,   Berkeley. 
Architect — None. 

COST,  $800 


FRAME  DWELLING 

(1271)  LOT  161  .Map  Piedmont-by-the 
Lake,  Oakland.  All  work  for  two- 
story  frame  dwelling. 

Owner— Lillius  .M.  and  Alice  E.  Harder 
Oakland. 

Architect — None. 

Contractor— Harry  Schwalm,  721  Main 
St.,   Haywards. 

Filed  June  21,  '19.    Dated  June  21,  '19. 

Frame  up  and  sheathed i^ 

Brown   coated   14 

Completed   and  accepted '4 

Usual  35  days 14 

TOTAL  COST,  $6870 

Bond,  $3435.    Sureties.  Frank  G.  Chess 

and  Mary  E.  Zinn.  Limit,  90  days  after 

June   23.     Forfeit,   none.      Plans    and 

specifications  filed. 


(1272)     LOT  2  Map  Lake  Shore  Park 
Heights,    Oakland.      All    work    for 
two-story  frame  apartments  and  ga- 
rage. 
Owner— J.  J.  Moyer,     2731     Harrison, 

Oakland. 
Architect — None. 
Contractor— E.  A.  Spencer,  577  Apgar 

St.,  Oakland. 
Filed  June  21,  '19.    Dated  June  18,  '19. 

Frame  up  14 

Ready  for  interior  trim 14 

Completed   1/ 

Usual  35  days 14 

TOTAL  COST,  $13,000 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.     Plans  and  specifications  filed.  ' 

T!«MJ»T.^n'Id5  KOTICKS. 


IS 

voir,  Contra  Costa  Co.     East  Bay 

Water  Co  to  Lake  Wood  Co 

June  16,  1919 

June    18.    1919— E    .MARKET    350    S 

First   E   200xS   150,  Okd.     Pacific 

Gas  &  Elec  Co  to  Conlin  &  Roberts 

June    10,    1919 

June   18,   1919— ELLSWORTH   from 

Woolsey  to     Allston  Way,     Bkly. 

Director  General  Railroads,  S.  P. 

Railroad  to  Nelson  H  Bray 

June  13,  1919 

June    18,    1919— LOT    4    BLK   6   4th 

Ave  Heights,  Okd.     Wallace  Mor- 

ison  to  whom  it  may  concern 

June  10,  1P19 


LIE.*3  FILED. 


Alameda  County. 

Recorded  Accepted 

June  17,  1919— N  20  LOT  45  and  S 
15  Lot  46  Blk  9  Map  Solano  Ave 

Terrace,  .     Anna  H  Spring 

to  J  A  Pinkerton June  16,  1919 

June  17,  1919— SAN  PABLO  RESER- 


Alameua  Connty. 

Recorded  Amount 

June  20,  1919— NW  CARLSTON  AV 
and  .Mandana  Blvd  being  Lot  1 
Block  10,  .Map  East  Piedmont 
Heights,  Okd.  The  California 
Door  Co  vs  Alfred  Cords $362  66 

June  20,  1919— S  ALAMEDA  AV  700 
E  Walnut  50x100,  Ala.  P  R  Duner 
and  Chas  B  Matheny  (as  Duner- 
-Matheny  Sash  &  Door  Co)vs  Fred 
J  Crighton  and  P  Franchi $33.20 

June  18,  1919— E  NINETEENTH  AV 
35  S  E-24th  35x1271/2,  Okd.  P  H 
Franks  vs  Robert  N  Gibson $65 

June  18,  1919— SE  NINETEENTH 
Ave  and  E-24th,  Okd.  P  H  Franks 
vs  Robert  N  Gibson $65 


BIIIDIXG  CONTRACTS. 


Fresno  Connty. 


DWELLING 

LOTS  1  AND  2,  Elwood  Addition, 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner— C.  L.  Saylor,  3635  Iowa  St., 
Fresno. 

Architect — None. 

Day's  work.  COST,  $2700 


DWELLING 

LOT  15  BLK  1,  Alta  Vist:.  Tract,  Fre.s- 

no.    Frame  dwelling  and  garage. 
Owner— C.    L.   Saylor,   3635   Iowa   St., 

Fresno. 
Architect — None. 
Day's    work.  COST,    $3700 


DWELLING 

LOT  50  E  26  of  Lot  51  Blk  15,  North 

Park      Terrace,      Fresno.        Frame 

dwelling  and  garage. 
Owner— J.  D.  Shorb,  Fresno. 
Architect — ^None. 
Contractor — Shorb  &  .\eals,  Fresno. 

COST,  $4900 


DWELLING 

LOTS  8  AND  9.  Ingersoll  Tract. 
Fresno.  Frame  dwelling  and  ga- 
rage. 

Owner— W.  E.  Sims,  Fresno. 

Architect — None. 

Contractor— Snar  &  May,  Fresno. 

COST,  $5000 

DWELLING.  ETC. 

LOT  35  BLK  3,  Alta  Vista  Tract,  Fres- 
no. One-story  frame  dwelling  and 
garage. 

Owner— W.  S.  Proctor,  Fresno. 

Architect — None. 

Day's  work.  COST.  $2500 


BUILDING  AND  ENG1NT5ERING  NEWS 
16  „  ALTERATIONS  ^  „. 

,,,.^  Architect-None.  NO   7U  THIRTIETH  ST.,  Saci-amento. 

O^vn^r-G.   L.   Dodge.     1350     "O"   St..  ^^^'X^^^^Tn.ns^.n  Jr.  ^  ^^^ 

Fresno.                         ,     ^  RFSIDENCE                                        .  „,  LoniraLiu.                              COST,  $1140 

Dosignei-H.  F.  Starbuck,  Fresno  RESID^rvL.                 ^^   ^^^    27-15-21                                   

Contractor-H.F.StarbuckFrsno^  %resno.      One-story    and    basement             ^^^^^^ 

^        '  *  frame  residence.  ii\     .nT  5  W,  X,  13th  and  14th  Sts., 

^    ^rr Owner-Paul  Simonian  Fresno.  in   A  J^"              P^^n^e  dwelline. 

S^^s'^^O^Tl  ^f  BLK  4,  college  Add.  A-^tect    ^     t       ^    ^...er.    Rowel.  ^|acram^^     ^^  ^^^^^^    ^^^^^^^„,„, 

^^pTesno:  Frame  dwelling  and  garage.  ^^^Zfor^Tlwen..  J.  H.  Peak  &  Architect-None.                  ^^^^_  ^^^„^ 

Owner— J.  M.  Shipp.  1030  Yale,  liesno.  £,    a    McMakin,  Fresno.  Dayswojh..       ^ 

Architect— None.  lOon  tipI       Filed  June  5,  '19.     Dated  June  5,    IJ.       o^^nRF  BUILDING 

Contractor-Shorb  &  Neals,  1920  Del       ^ 'l^^^^^^^^^^       completed     .and  STORE  B^IED^NO^^^  ^^^,^    ^  ^^  ^^ 

Mar,  Fresno.  foundation  up  to  floo'' J°'      ^■^inm.  Sacramento.     Store  building. 

COST,  $15,000  ^^^^^^  ^^^  ^,        sheathed.  .  1000       ^^ciame         ^^.^^         ^^^^  ^^^^  ^^^__ 

T.WFT  T  TNG  E^^^ Plastered  and  ready  for  trim..  1300  Ov^ne^^^^^^^^^^ 

S^^^^f.'Sel'Mar  Tract,  Fresno.  aifdays::::::::::::::-:-  1603  ArcMteca-^one.                                 ^00 

Frame  dwelling  and  garage.  ^i^""^'                   TOTAL  COST,  $6409  Day  s  woik. 

Owner-E.    A.    Anderson,    1918    Man-  Sureties,   Geo.   B    Phil- 

posa,  Fresno.  Ups  and  N.  W.  Steward.    Forfeit,  none.  D^i^if-Y^'l^rtis  Oaks.    Frame  dwlg. 

^^aXT-^r  B.  Hart,     3667     Grant.  [;|;»,^75^days.     Plans  and  spec.fica-  ^^.L^^.^-^enie    Tovelle,    Sacra- 

COST,   $3800  ^^:H£"-rM.  smith,  2633  30th  St 

-; LOTS  6  TO  11  BLK  86.  Fresno.  One-  Contractor                             ^^^^    ^^^^0 

DWELLING,  ETC.                            .  ^^^'      .  ^rick  garage.                          ,  Sacramento. 

LOTS  25,  26,  BLK  4,  Fresno  Heights,          f^°j;LXnnie   M.   Hopkins,   1327  Van  _ . 

Fresno.  Frame  dwelling  and  garage  "      C;_.,Presno  ^„,«.^™,a 

Owne?— McMurtry  &  McCabe.  837  "I"  ^,,^hS_r'  f.'     ^elchin.       Rowell  Bl'ILDING  CONTRACTS. 

St..   Fresno.                                                       Bide     Fresno.  I     Z,     „,_„ 

-rnSo7-!:rese     .     Atkins.     3643  Contractor-R.^F.^^^^^^^^^^^  C.a.^^H.  Sa„  .oaci^Count.. 

Piatt,  Fresno.                ^^^^    ^^^^^  „  Bldg     Fre.no.  ^^^^  ^    ,^^  ^^^K^Jl^T'^^et    Oak  and  Fremont 

Carpentry    and    brick    work  Sts..  Stockton.     AUerations 

DWELLING                                ^  ,      ^^,           'Xpleted    ?10,000  ow«er-Julian  Hurlbert,     Stockton. 

LOTS   12,   13,  BLK  3.  Riverdale  Add,  plastering  completed  ■■■■;••-  ■20,000  Architect-None. 

Fresno  '   Frame  dwelling.  TOTAL  COST,  $30,000  pay's  work.                          ouai,  * 

Owner- C.  L.  Martin,  Fresno.  g^^^    $15,000.     Sureties.  Fidelity  and  „,^^,a 

Architect— None.  Deposit   Co.     of     Maryland.     Forfeit.  ALTERATIONS                    o,.tt«r     and 

Ws'work.                            COST,  $2000  ^^    Uu,  90  days.    Plans  and  spe-  LAFAYETTE     ST     be^-S^^^^^^ 

DWELLING                                    ^  cifications  filed.  California  ^ts-J'tociiion. 

LOT   41      North     Elmhurst,     Fresno, ^ Owner— Manuel   Parrj,   btocmou. 

Ow^nT-C^I  Hpris,  Fresno.  COMPLETION^OTICES.  ^I??^^l7k'^°'^^- COST.  $2200 

^"^•SFFfino"   ^  """'"'     ''''  rresno_County.  ^^^ES^'^K     COMMERCE     STS.. 

■             COST,  $2800  Recorded                                    Accepted  Stockton.    Alter  cottage. 

yune  10    1919-LOTS  15  &  16,  BLK  Owner-J.    G.    Strohmeier,    139   North 

ALTERATION                              .  ^^^^  129.  Fresno.  S  Tufenkjian  to  whoin  Hunter  St.,   Stockton. 

ROOSEVELT      AND      DIVISADERO,  ;j  ,^,ay  concern June  6,  1919  Architect— None.                                       ^ 

Fresno     Alter  warehouse,  etc.  ♦ Day's    work.  ^^^    • 

owner-union  Oil  Co.,  Premises.  BUILDINO     ONTRACTS.  phttage         ~ 

Architect-None.  _  WtT LOW  ST     bet.  Edison  and  Baker 

Days  work.                         COST,  $450U  Sacramento  County.  qV«    Stockton     Seven-room  cottage. 

CAP  AGE           olne^-D     S.    Fagan,    529    W-Willow 

LOTS  25,  26  BLK  64,  Fresno   Garage.  DWELLING                                ^^^^  ^^^  _  S  ^  Stockton. 

Owner-C.  M.  Thompson,  405  N.  Van  S    -^LOT  *    «.^.^,^_^^^^  ^^^^^  ^i'^to^^"''"-                  COST,  $3800 

Ness,  Fresno.  Owner-W^m.   C.   Keating,  213   Capitol       Da>  s  work.      

'^;?I'"i;^''°"'-  COST,  ......      ,„S-T„.,"""""-         ,  -*™\vE.  .  UN,0»  ST..  S,.o«- 

lOTS  36    37    BLK  11,  Altamont  Add,  Owner— P.  F.  Fold,  btocKton. 

„-:n,rrri.'E-rv„..     ™-t-«;„_.„,  „„,,  s.c„.  ^^Z;i"°^_  cost.,... 

'  St.,  Sacramento.  Stockton.  Iron  building. 

oJ."S....  P..e,..o..  ..-..no.  ""'"": »-•  '"«»       rr.'o-^~: COST.   «... 

Arciiitect—None.  DWELLING                           ^            ^^,  praME  BUILDING 

Day's  work.                          COST,  $4buu  ^^^  ^^  Elwood     Tract.     Sacramento.  ^S^^rY'S       ADDITION.       Stockton. 

,  ,  Tv.^  One-story  frame  dwelling.  Frame  building. 

Dwelling.  „     ,,  Pnntiictor— Wm    Trine.  Sacramento.         Architeci     ivoiic.  COST,  $2500 

O^vnei— Ewing      McDaniel     &     Meux,       Contiactoi      w  m.   i  COST.  $2500       Day's  work.  i-uoi,  ♦ 

Inc..  1929  Fresno.  FVesno. 


IJUILDINGS 

FAIR    OAKS,    Stockton.      Two    frame 

buildings. 
Owner— A.  C.  Dahl.  Stockton. 
Architect — None. 
Day's  work.  COST,  fl500  &  $1800 


BUILDING  A.ND  ENGINEERING  NEWS 
COMPLETION  >OTIt'ES. 


WAREHOUSE 

STOCKTON    WATERFRONT,      Stock- 
ton.    Warehouse. 
Owner — Wagner   Leather   Co.,   124   E- 

Oak  St.,  Stockton. 
Architect — None. 
Day's  work.  COST.  $15,000 


FRAME  BUILDING 

FAIR   OAKS,  Stockton.     Frame  bldg. 

Owner — Lizzie  Schaeffer,  Stockton. 

Architect — None. 

Day's  work.  COST,  $2100 


COTTAGE,  ETC. 

VINT:  and  HARRISON   STS.,  Stock- 
ton.    Cottage  and  garage. 
Owner— D.    E.    Burgess,    1643    S-San 

Joaquin  St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $4800 

FRAME  BUILDING 

LOTS  1  TO  3  BLK  103,  Survey  2999, 

Stockton.     Frame  building. 
Owner — W.  R.  Oliver,  Stockton. 
Architect — None. 
Day's  work.  COST,  $2795 


FRA.ME  BUILDING 
LAKE  PARK,  Stockton.    Frame  build- 
ing. 
Owner — Adolph  Johnson,  539  N-Amer- 

ican  St.,  Stockton. 
Architect — ^None. 
Day's    work.  COST,    $3800 


BUILDING 

PARK   TERRACE,    Stockton.     Frame 

building. 
Owner — Benjamin   M.   Drury,   1127   S- 

Grant  St.,  Stockton. 
Architect — None. 
Day's  work.  COST,  $4580 


FRAME  COTTAGE 

-MURPHY  TRACT,  Stockton.       Frame 

cottage. 
O^^'ner — Arthur  Eriekson,   Stockton. 
Architect — None. 
Day's  work.  COST,  $3500 


DWELLINGS 

.MONTEREY    ST.,     bet.    Hunter     and 

San  Joaquin,  Sts.,  Stockton.     Three 

5-rooni  dwellings. 
Owner — Stockton  Land  Ass'n.,  323  E- 

Weber  St.,  Stockton. 
Architect — None. 
Day's  work.        COST,  $'2750  and  $2950 


Bi:iLDINGS 

OPHIR  ST.,  bet.  Flora  and  Park  Sts., 

Stockton.     Two   frame  buildings. 
Owner — T.  M.  Gianelli.     749  N-Sierra, 

Nevada  St.,  Stockton. 
Architect — None. 
Day's  work.        COST,  $2000  and  $2500 


SAND  AND  CEMENT 

BLK  5,  Elm  Tract,  Stockton.  Fur- 
nishing sand  and  cement  for  play- 
ground. 

Owner — Lottie  Grunsky  School,  Prem. 

Architect — None. 

Contractor — Fredrickson  Bros.,  Stock- 
ton. COST.  $1485 


San  Joa4|iilii  County. 


Recorded  Accepted 

June  6,  1919— LOTTIE  GRUNSKY 
School,  Stockton.  Board  of  Edu- 
cation of  Stockton  to  F  R  Zinck, 
Pacific  Mfg  Co,  Stockton  Roofing 
Co  and  H  P  Fisher  Tile  &  Marble 
Co June  5,  1919 


mm  W.4NTED  FOR  HIGHWAY  IM- 
PROVEJfEXTS. 

MARTINEZ,  Contra  Costa  Co.,  Cal. 
— Bids  will  be  received  by  the  County 
Clerk  Jasper  Wells,  of  Contra  Costa 
County,  until  July  28,  1919,  at  11  A. 
.M.,  for  the  following  highway  im- 
provement: 

For  building  a  concrete  highway  on 
Division  No.  11,  which  highway  begins 
at  a  point  on  the  end  of  Division  No. 
6  at  Bay  Point  and  ends  at  a  point  2 
miles  west  of  the  town  of  Pittsburg 
and  including  the  Main  street  of  Bay 
Point,  a  distance  of  6.84  miles. 


For  the  building  of  Division  No.  12, 
beginning  at  a  point  2  miles  west  of 
Pittsburg  and  running  to  the  westerly 
corporate  limits  of  the  City  of  Pitts- 
burg. 


For  building  Division  No.  13,  a  con- 
crete highway  from  the  town  of 
Brentwood  along  the  S.  P.  tracks  and 
present  county  road  to  the  end  of  Di- 
vision No.  3,  west  of  Byron. 


TO  FlRCH.i.SE  EXGIXEER'S  FIELD 
AXD  OFFICE  EQUIPMENT. 

NAPA,  Napa  Co.,  Cal.— At  the  last 
meeting  of  the  Napa  County  Super- 
visors it  was  ordered  that  the  road 
engineers  be  authorized  to  purchase 
the  necessary  field  and  office  equip- 
ment necessary  to  make  surveys  and 
plans  and  specifications  of  the  roads 
to  be  improved  and  constructed  in  the 
county.  James  A.  Daly  is  Clerk  of  the 
Board  of  Supervisors. 


PLAN  TO  CONSTRUCT  DXM. 

SAN  DIEGO,  Cal.— The  City  Coun- 
cil has  voted  to  construct  the  Barrett 
dam  and  retained  H.  N.  Savage  as  hy- 
draulic engineer.  Mr.  Savage  has  been 
instructed  to  recommend  the  type  ot 
dam  to  be  built  and  furnish  an  esti- 
mate of  the  cost.  The  present  work- 
ing organization  on  the  Lower  Otay 
dam  will  be  kept  intact  for  the  Bar- 
rett dam. 


BIDS  WANTED  FOR  WATER  PIPE. 

FLTLLERTON,  Orange  Co.,  Cal.— 
Until  5  P.  M.,  July  1,  bids  will  be  re- 
ceived by  F.  C.  Hezmalhalch,  City 
Clerk,  for  furnishing  f.  o.  b.  cars  Full- 
erton,  water  pipe  and  specials  in  ac- 
cordance with  specifications  which 
may  be  obtained  from  the  City  Clerk, 


1? 

including  7500  ft.  2-in.  standard  black 
pipe,  California  dipped;  18,100  ft.,  or 
approximately  190  tons  4-in.  Class  B 
bell  and  spigot  east  iron  pipe;  1800  ft. 
or  approximately  30  tons  6-in.  Class  B 
bell  and  spigot  cast  iron  pipe  and  cast 
irop  specials,  approximately  14,000 
lbs. 


SCHOOL  BIDS  REJECTED. 

June  20,  1919. 
,MORENCI,  Ariz.- All  bids  received 
June  17  for  erecting  a  reinforced  con- 
crete high  school  building  at  .Morenci 
were  rejected.  Edwards  &  W'ildey  Co. 
of  Los  Angeles,  submitted  the  lowest 
bid  at  $183,560  on  the  general  con- 
tract. W.  A.  E.  Woods  of  El  Paso, 
Tex.,  submitted  a  bid  at  $201,900. 
Edwards  &  Wildley  Co.  submitted  bids 
at  $15,560  for  the  heating,  $19,990  for 
the  plumbing  and  $6230  for  electric 
wiring.  Hoagland-Lakin  Electrical  & 
Engineering  Co.  of  Los  Angeles,  sub- 
mitted a  bil  of  $18,292  for  the  heating. 
There  is  $135,000  available.  The  bids 
were  opened  by  the  Trustees  at  the 
oflSce  of  the  Architect.  C.  Lewis  Wil- 
son, of  Monrovia,  Cal. 


STREET  AND  SEWER  WORK 
PLANNED. 

OAKLAND.  Cal.-^=The  City  Council, 
L.  W.  Cummings,  City  Clerk,  has 
passed  resolutions  and  adopted  plans 
for  the  following  street  improvements. 

That  Short  street,  from  Penniman  to 
Allendale  avenues,  be  graded,  curbed 
with  redwood,  guttered  with  concrete 
gutters,  and  paved  with  oil-macadam. 

That  a  vitrified  pipe  sewer,  having 
an  internal  diameter  of  8  inches,  be 
constructed  along  a  line  parallel  to 
and  distant  2  feet  SW  from  the  NE 
line  of  East  14th  street,  from  the  cen- 
ter line  pf  19th  avenue  to  a  point  dis- 
tant 280  feet  NW',  also 

That  a  brick  manhole  be  construct- 
ed; a  vitrified  pipe  lamphole,  and  "Y" 
branches  be  constructed. 


SEWER  BIDS  WANTED. 

LOS  ANGELES,  Cal.— Until  10  A. 
M.,  June  30,  bids  will  be  received  by 
the  Board  of  Public  Works  for  con- 
structing a  cement  pipe  sewer  in 
Sixty-third  Place  between  Vermont 
and  Denver  avenues  and  other  streets 
in  the  Sixty-third  Place  District.  The 
work  will  compribe  35,388.8  ft.  of 
sewer. 

At  the  same  meeting  bids  will  be 
received  by  the  Board  for  construct- 
ing a  cement  pipe  sewer  in  Phillips 
way  between  Range  View  avenue  and 
Corina    drive. 


IS 
IJUILIUNU  PKRMITS  I'OIl  APRIL. 

That  building  is  getting  under  way 
is  shown  by  the  building  permits  for 
April.  Official  reports  to  the  Ameri- 
can Contractor  from  154  cities  of  the 
United  States  give  a  total  of  $81,375,- 
895  for  the  month  as  compared  to  a 
total  of  $42,779,976  from  these  same 
cities  for  April  permits  in  1918.  These 
figures  show  a  gain  of  93  per  cent 
over  last  year.  March  of  this  year 
showed  only  a  71  per  cent  gain  ovei 
March,  1918;  February  showed  a  4S 
per  cent  gain  and  Januai-y  showed  a  12 
per  cent  loss. 

It  must  be  noted,  however  that  191S 
was  an  exceedingly  dull  year.  The 
following  table  gives  a  comparison  of 
the  current  April's  figures  with  those 
Of  previous  years: 

April  Permits. 
Cities     Permits  Value 

1919  .  149         34,814         $7^,077,971 

1918  149         22,327  41,028,999 

1917  121         29  823  86,100,925 

1916        ....  109        21.081  89,812,962 

lf)15  109         29,385  77,056,478 

1914  78         65.531,427 

City  April,  1919  April,  1918 

Akron  $  2,590,775  $      511,956 

Alameda  42,332  94,144 

Albany  237,188  199,060 

Allentown    224.610  202,720 

Altoona    104.840  21,567 

Atlanta    947,220  519,898 

Atlantic   City   ....        120,601  36,536 

Auburn    59,019  45,155 

Baltimore   1,719,412  365,251 

Bav  City  96,700  33,575 

Berkeley    100,892  71,700 

Binghamton    129,152  99,105 

Birmingham    174,961  119,176 

Boston        1,300,483  849,396 

Bridgeport    318  419         310.002 

Brockton    24,110  77.235 

Buffalo     734  000  939,000 

Cambridge    265,775  204,885 

Camden    139,131  592,143 

Canton    673.374         337,280 

Cedar  Rapids  ....       188,000  79.000 

Charleston   39.940  44,500 

Charlotte  83,550         217.982 

Chattanooga   156,488  77,276 

Chelsea   19,500  14,525 

Chicago      7,447,800       2.767,900 

Cincinnati    435.850  389.885 

Cleveland    2,537,360       1,793,365 

Colo.  Springs  ....         45.449  71,279 

Columbus    585,205        .442,060 

Covington    50,950  13,550 

DaUas    239,050         225,934 

Davenport   135.046         153,939 

Defcatur    412,605  56,900 

Denver     532,650  364.100 

Des  Moines  141,755         228,945 

Detroit   4,610.731       1,193.175 

Duluth    434.673  146,276 

East  Orange  482,815  165,621 

East  St.  Louis....        117,440  38,250 

Elizabeth   214,853  229,243 

El  Paso   126,133  59,040 

Erie    229,059  197.013 

Evansvillo    128,643  

Eall  River  40,340  20,515 

Fitchburg   16,995  51,235 

Fort   Wayne   124.954  61,925 

Fort  Smith  70,83ii 

F'orl    Worth    825,587  333,C'5 

Fresno    401,430         384,9S.'{ 

Galveston    93,597  12,039 

Grand   Rapids   ..        263,699  137,602 

Hamilton    120,861  69,712 

Harr  sburg    136,870  18,925 

Haverhill    94.380  

Hobokeu    33,915  174,319 

Holyokc    35845  54,225 


BUILDING  AND  ENGINEERING  NEWS 

Houston    354,370  278.913 

Huntington    214,667  83,850 

Indianapolis    987,999  445.422 

Jackson    113.245  111,135 

Jacksonville    133,799  92,120 

Joliet    23.000  39,000 

Kansas  City,  K..  90,268  45,985 

Kansas  City,  M..  726.225  454.455 

Knoxville    114.895  46,687 

Lancaster    81,725  24.550 

Lansing    293,360  50,050 

Lawrence    55.505  192,000 

Lexington 133,968  37,280 

Lincoln    149,665  142,910 

Lon^  Beach  448,229  237,624 

Los  Anprelcs  1,610,255  759,314 

Louisville    202.160  240,437 

Lowell    161,040  68,883 

Macon        72,646  68,325 

Manchester  114,847  47,845 

.McKeesport   89,495           

Medford   57,545  55,700 

Memphis    724,127  271,650 

Milwaukee    1,804,521  733,817 

Minneapolis    1,779,950  764,945 

.Montgomery    32,063  30.849 

Mt.  Vernon  207.898  76.400 

Muskogee   78.650  13,600 

Nashville    192.912  97,840 

New   Bedford  ....  281,130  167,300 

New  Britain  103,845  38,065 

New  Haven  527,260  269,467 

New   Orleans   ....  211,044  106.251 
New  York  City: 

Bronx   2.299.498  302,721 

Manhattan    3,333,750  558,700 

Brooklyn    4,723,100  3.534.970 

Richmond    379,580  211.634 

Queens    3290,226  743,510 

Norfolk   757,254  349,378 

Oakland  573,378  502,891 

Oklahoma    City..  331,425  305,700 

Omaha    5x2,815  410,480 

Passaic    35,568  20,045 

niiladelphia    .....  4,180,565  2.378,075 

Fho°n'x       130.767  51.868 

Pittsburgh    1,014.383  771,381 

Portland,    Me 115,988  84,935 

Pueblo    67,183  58,407 

Quincy    150,825  156,208 

Reading   101,300  7,950 

Richmond    680,598  179,776 

Roanoke    38.380  49.830 

Rochester    694.401  265.398 

Sacramento   157,660  368,967 

Saginaw    108,80S  33,070 

Salem    17.281  11,802 

Salt   Lake   City..  294,275  166,005 

San    Antonio    -..  331,330  773,880 

San  KieRO  118,580  107,210 

San  FranacisfO  1,;{05,041  962,556 

San  Jose     154,017  164,752 

Savannah    68,625  77.905 

Schenectadv    308.775  137.080 

Scranton    165.030  48.097 

Seattle  1,341,415  898,465 

Shreveport    197.779  29,782 

Sioux    City    360,150  330,715 

South    Bend     187,965  74,115 

Spokane    137,470  44,105 

Sprins;field,    111...  90,320  161,800 

Springfield.    Mo..  58,800  19,900 

Springfield,    .Ms..  365,755  447,275 

rpringfield.    0....  52.880  24.700 

St.    Joseph    109,225  44.880 

St.  Louis  1,019,470  530,028 

Stockton   102,094  96,209 

Superior    444,534  90,005 

Syracuse    303.225  169,307 

Terre    Haute    ....  155,620  41,672 

Toledo    596,980  184,739 

Topeka  642,320  5,343 

Trenton    227,911  95,445 

Troy    13,828          

Talsa   652,950  484.659 

Utica    224,405  138.250 

Washington    2,112.231  1..503.990 


West    Hobokeu...  17,900  3,666 

Wheeling    25,312  19,880 

Wichita   201,425  441,830 

Wilkes-Barre   ....  38,042  41,763 

Wilmington    313.575  179.878 

Worcester   498,007  232.833 

Yonkers   119,500  366,100 

York    97,725  13,595 

Youngstown   327,307  242,565 

Zanesville   32,226  9,065 

Total    $81,375,895  $42,779,976 

PLAN  TO  ERECT  BRICK  AND  TILE 
FACTORY. 

FRESNO.  Fresno,  Co,  Cal.— City 
Trustee  P.  L.  Irwin,  who  is  a  con- 
tractor, is  promoting  the  organization 
of  a  company  to  manufacture  brick 
and  tile  in  Fresno.  Los  Angeles  cap- 
italists are  interested  in  the  project. 
The  company  will  be  capitalized  at 
$450,000. 

LOW  BIDDERS  FOR  SCHOOL. 

LOS  ANGELES.  Cal.— J.  V.  McNeil, 
H.  W.  Hellman  Bldg.,  submitted  the 
lowest  bid  on  the  general  contract  at 
$103,300  for  a  brick  building  and  at 
$101,000  for  a  hollow  tile  building  for 
the  erection  of  a  new  grade  school 
building  on  the  East  Seventh  Street 
school  site,  plans  for  which  were  pre- 
pared by  Architects  Allison  &  Allison, 
1405  Hibernian  Building.  M.  N.  Yes- 
bcrg  submitted  the  next  lowest  bid  at 
$104,800  and  $103,800.  respectively,  and 
if  the  Board  of  Education  elects  to 
take  advantage  of  two  alternates,  viz., 
the  omission  of  the  domestic  science 
and  sloyd  portions  of  the  school,  his 
bid  will  be  lower  than  that  submitted 
by  J.  V.  McNeil.  The  bids  were  re- 
ferred to  the  business  manager  of  the 
Board  of  Education. 


CONCRETE  ROAD  CONTRACT 
AWARDED. 

NAP.:,  Napa  Co..  Cal.— The  County 
Supervisors  have  awarded  a  contract 
to  Harry  Thorsen.  St.  Helena,  at  $1,- 
244  for  pouring  a  concrete  road  across 
some  500  feet  of  low  lands  east  of 
Yountville. 

PIPE  BIDS  REJECTED. 

SANTA  MONICA.  Los  Angeles  Co., 
Cal.— All  bids  received  for  7350  feet 
8  inch  cast  iron  and  7350  feet  stand- 
ard screw  pipe  and  fittings  were  re- 
jected. The  bids  were:  Cast  Iron 
Pipe— Pacific  Pipe  &  Supply  Co.,  $12,- 
019.  including  $348.23  for  valves  and 
fittings;  Water  Works  Supply  Co., 
$12  019,  including  $465.08  for  fittings; 
American  Cast  Iron  Pipe  Co.,  $12,184.- 
53,  including  $490.68  for  fittings; 
Crane  Co.,  fittings.  $469.38.  Wrought 
Iron  Pipe— Pacific  Pipe  &  Supply  Co.. 
$11,740.14.  including  $686.34  for  fit- 
tings; Crane  Co..  $11,381,  including 
$466.86  for  fittings;  Nelson  Manufac- 
turing Co.,  $11,075.71.  pipe  only. 


PAXA3IA     tAXAl    BIDS    WANTED. 

PANAMA  CIRCULAR  2213— Office 
3f  the  General  Purchasing  Agent, 
Panama  Canal,  Washington,  D.  C. — 
Sealed  bids  are  wanted  until  June  26, 
1919,  for  furnishing  brass  tubing, 
ioHs,  wire  netting,  pipe  fittings,  force 
:ups,  brass  cups,  cleanouts,  valves, 
ivashtubs,  water  closet  seats,  leather 
illets  rubber  balls,  holystones,  dish- 
)ans,  pitchers,  strainers,  hooks,  locks, 
nallets,  riddles  and  thimbles.  For 
urther  information  address  A.  L. 
='LINT,  General  Purchasing  Officer. 


PANA.MA  CIRCULAR  1285— Office 
)f  the  General  Purchasing  Officer, 
Panama  Canal,  Washington,  D.  C. — 
Sealed  bids  are  wanted  until  July  7, 
1919,  circular  1285,  for  pipe  fittings, 
:ocks,  valves,  range  boilers,  floor 
Irains,  lavatory  fittings,  manial  rope, 
;tcel  rope  and  wire,  poultry  netting, 
ocks,  fire  brick,  porthole  glasses, 
;hlnaware,  aluminumware.  tinned- 
vare,  silverware,  airbrake  hose, 
owles  and  toweling,  lanyard  bunting, 
;hip  fenders,  cars,  fiber  mats,  paper 
)erforators  and  fasteners,  paper 
Irinking  cups,  paper  napkins,  binder 
ind  bristol  board  and  wrapping 
)aper.  For  further  information  ad- 
Iress  the  general  purchasing  officer. 


►REGOX     HIGH1VAT     COtDnSSION 
AWARD.S   tO-\TR.4t'TS. 

PORTLAND,  Ore.— The  State  High- 
vny  Commission,  Yeon  Bldg.,  Port- 
and,  has  awarded  contracts  as  fol- 
ows: 

Baker-I^'^mneopla. 
For  4.65  miles  of  grading  and  gravel 
—Morrison    &    Knutson,    Boise,    Ida., 
ron  pipe,  $42,924.40. 

Monroe  Xorth,  Benton  County, 
.Nine  miles  of  grading  and  paving- 
pacific  Bridge  Co.,  Type  "D,"   run  of 
lank  gravel,  $213,894.60;  broken  stone, 
;214,368.50. 

Awarded  for  type  "D,"  using  broken 
tone  shoulders  and  concrete  pipe. 
Canby-Aurora, 
For    3.77    miles   of    grading — W.    B. 
Pull,   Portland,   iron   pipe,   $34,401. 
Cedar  Point-Cociuille. 
For    1.9    miles    of    grading — Coos 
:;ounty     Court,     iron   pipe,     $10,200; 
Joon    &     Co.,    Marshfield,      concrete 
)ipe.  $10,640. 

Slides  Coos  County. 
Coos    County    Court    (cost)    $6,500. 
V warded  to  Coos  County. 

Habliard  Creek-Brush  Creek. 
For  6.94  miles  of  grading — Moon  & 
:o.,  Marshfield,  $157,590. 

Roscburp-Wllbor. 
For   4.5   miles   of  grading   and   ma- 
:adam — H.    J.    Hildeburn,    Roseburg, 
•oncrete     pipe,     $21,721.       Engineer's 
Estimate,  $56,226. 
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Qreen  Springs  Mountain  Jenney  Creek 

For   8.5   miles  of   grading — Jackson 
County   Court;    O.    Huber,    iron    pipe, 
$76,780.     Engineer's  Estimate,  $63440. 
Green  Springs  Mountain  Summit-Pa- 
cific Higliway. 

For  10.9  miles  of  grading: 

A.  Giebisch — Iron  pipe  (rubble  ma- 
sonry), $113,365  and  $114,485;  concrete 
pipe  r'C"  concrete),  $113,397.50  and 
$114,570.60. 

Awarded  for  "C,"  concrete  using 
concrete  pipe. 

Bertha-Washington    County    Line. 

For    2.43    miles    of    paving: 

Warren  Conslr.  Co. — Bitulithic  "E," 
run  of  bank,  $67,291;  broken  stone, 
$68,813.50.  Awarded  for  using  Bituli- 
thic "E." 

Cabbage  Hill-Kamela. 

For  26.8  miles  of  grading: 

Dalrymple,  Pendleton — Iron  pipe, 
$118,459.50;   concrete  pipe,  $117,874.50. 

Awarded  Dalrymple  for  concrete 
pipe. 

Echo-Pendleton. 

For  21.4  miles  of  grading: 

Johnson  Constr.  Co. — Iron  pipe, 
$192,013.50. 


BIDS  OPENED  BT  HARBOR  BOABD 
FOB  PAYING. 

SAN  FRANCISCO.--The  following 
bids  were  received  June  19th  by  the 
State  Board  of  Harbor  Commissioners 
for  furnishing  all  necessary  materials 
(except  Portland  cement  which  will  be 
furnished  to  the  contractor  by  the 
Board),  labor  and  equipment  for  the 
construction  of  a  concrete  pavement 
at  the  Vegetable  Oil  Plant  at  Islais 
Street. 

The  contract  was  awarded  to  the 
Clinton  Construction  Co.,  140  Town- 
send  Street. 

Clinton  Constr.   Co $  9,489 

Wegner  &  Blob 10,788 

Alfred  Vogt  11,871 

John  Spargo  12,250 

Flinn   &  Treacy 12,950 

Raisch    Imp.    Co 16,500 

BIDS  OPINED  FOR  ENGINE  HOUSE 
AT  TIBURON,  CAL. 


.MARE  ISLAND— The  following  bids 
were  received  June  18th,  at  the  Mare 
Island  Navy  Yard  for  the  erection  of 
a  Fire  Proof  Engine  House,  Moving 
Existing  Buildings  and  Extending 
Gantry  Tracks,  U.  S.  Naval  Coal  De- 
pot, Tiburon,  Calif.,  Specification  No. 
3926: 

Gutleben  Bros.,  New  Call  Bldg.,  San 
Francisco,  Calif,  Item  1,  $17,691;  97 
days  to  complete;  Item  2,  $10,801;  35 
days;  Item  3,  $3,531;  35  days. 

K.  E.  Parker  Co.,  519  California 
St.,    San    Francisco.    (1)    $18,187;    100 


Id 

days;  (2)  $7,770,  100  days;  (3)  $4,100, 
100  days. 

Lindgren  Co.,  .Monadnock  Bldg.,  San 
Francisco,  Calif., (1)  $20,593,  150  days; 
(2)  $7,969,  150  days;  (3)  $8,422,  150 
days. 

Clinton  Constr.  Co.,  140  Townsend 
St.,  San  Francisco,  Calif.,  (1)  $21,- 
343,  100  days;  (2)  $7,980,  60  days;  (3) 
$2,440,  30  days. 

Lange  &  Bergstrom,  210  Sharon 
Bldg.,  San  Francisco,  Calif.,  (1)  $21,- 
700,   140  days;    (2)   $12,400,  140  days; 


SCHOOL  BONDS. 

WASHINGTON  SCHOOL  DIS- 
TRICT, Stanislaus  Co.,  Cal.— An  elec- 
tion has  been  called  in  the  Washing- 
ton School  District  for  July  3rd  to 
decide  the  question  of  issueing  and 
selling  bonds  of  $2,000  with  which  to 
i  .yi-..  -.-.  ,.  sent  school  building, 
district  are  W.  A. 
Bascule  Bridge  Plans  Ordered. 

STOCKTON,  San  Joaquin  Co.,  Cal. 
— The  City  Engineer  has  been  in- 
structed by  the  Council  to  prepare 
plans  and  specifications  for  the  con- 
struction of  a  bascule  type  bridge  at 
the  foot  of  Washington  street  con- 
necting with  the  island  road.  The 
city  is  taking  such  action  at  the  pres- 
ent time  in  order  to  gain  the  proper 
permission  for  the  construction  of 
the  bridge  from  the  war  department 
officials.  It  is  not  possible  for  the 
bridge  to  be  constvoted  in  the  im- 
mediate future. 

TRAVER  SCHOOL  DISTRICT, 
Kings  Co.,  Cal. — An  election  will  be 
held  in  the  Traver  School  District  on 
July  10th  to  decide  the  question  of 
issuing  and  selling  bonds  of  $15,000 
with  which  to  purchase  sites,  erect 
and  equipt  a  modern  school  building. 

H.  T.  Taylor  is  Clerk  of  the  Dis- 
trict. 


TO   LAY   SEWER   PIPE, 

PALO  ALTO.  Santa  Clara  Co.,  Cal. 
— The  City  Trustees  have  been  grant- 
ed permission  by  the  Santa  Clara 
County  Supervisors  to  lay  a  14-inch 
vitrified,  salt  glazed,  terra  cotta  out- 
fall sewer  on  Elmbercadero  road  from 
Lewis  road  easterly  to  the  termina- 
tion of  said  Embarcadero  road  near 
San  Francisco  bay. 


STREET   WORK   BIDS   TO   BE    BE- 
ADYERTISED. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
— The  City  Council  has  decided  to 
re-advertise  for  bids  for  the  improve- 
ment of  Andreade,  Lowell  and 
Twenty-ninth  streets.  The  work  is 
estimated  to  cost  $67,000. 


-0, 


Frospectivo  Bidders  for  Pacific  Coast 
(ioveninient  Work. 

WASHINGTON,  D.  C— The  followr- 
iiig  firms  have  applied  to  the  Bure?m 
of  Yards  and  Docks,  Navy  Department, 
Washington,  D.  C,  for  plans  and 
specifications  for  various  Government 
projects  planned  on  the  Pacific  Coast 
with  a  view  to  submitting  bids  on  the 
same: 
Mare  Island,  Calit.,  Electric  f  raveling 

Craues;    Estimated  Cost,    $275,000;. 

Vepo,slt,  $10;  Opened,  Jnue  25;  Spec-. 

location  3903. 

Toledo  Bridge  &  Crane  Co..  Toledo, 
Qhio. 

Qyclpps  Iron  Works,  837  Folsom  St., 
San  Francisco. 

Wljiting     Foundry  Equipment     Co., 
Harvey,  111. 

Pittsburgh  Crane  &  Equipment  Co., 
Sharpsburg,  Pa. 

Victor     R.  Browning     &  Co.,     Lake 
Shore  Blvd.,  Cleveland,  Ohio. 

Milwaukee  Electric  Crane  &  Manu- 
facturing Co.,  Milwaukee,  Wis. 

Cleveland  Crane  &  Engineering  Co,. 
Wickliffe,  Ohio. 

Case  Crane  &  Engineering  Co.,  Co- 
lumbus, Ohio. 

Northern   Engineering   Co.,   Detroit, 
Mich. 

Niles-Bement-Pond  Co.,  Ill   Broad- 
way, New  York  City. 

Cameron    Engineering    Co.,    East 
Stroudsburg,  Pa. 

Chesapeake  Iron  Works,  Baltimore, 
Md. 

Shepherd    Electric    Crane    &    Hoist 
Co.,  Lexington  Bldg.,  Baltimore,  Md. 

Pawling  &  Harnischfeger,  Milwau- 
kee, Wis. 

Alliance  Machine  Co.,  Alliance,  Ohio 

Manning,   Maxwell     &   Moore,     119 
West  40th  St.,  New  Y'ork  City. 

A.  D.    Granger  Co.,     15  Park     Row, 
New  York  City. 

La   Cour   Iron   Works,   Long   Island 
City,  N.  Y. 

The  Cutler-Hammer    Manufacturing 
Co.,  50  Church  St.,  New  York  City. 

Bedford  Foundry    &    Machine     Co., 
Bedford,  Ind. 

San  Dlei^'o,  Cal.,  Electrical  Distribut- 
ing System;   Estimated  Cost,  $58,- 

000;    Deposit,    $10;    Opened     .Tune 

25;  Specification  3921. 

Carroll    Electric    Co.,    Washington. 
D.   C. 

G.    E.    Engineering    Co.,    417    Canal 
St.,  New  York  City. 

Herman      Andrae    Electrical      Co., 
135    Sycamore    St.,    Milwaukee,    Wis. 

The   Bates   Co.,   2   Rector   St.,   New 
York  City. 

John    R.    Proctor,    Inc.,    16      West 
'Jlh   St.,   Bayonne,  N.   J. 
Sun     Diego,    CaUf.,     Administration 

DuildiDg,   Koads   and   Walks;   Esti- 
mated     Cost,     $305,000;      Deposit, 
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$30;    Opened    June    3a(;   ;SpecIflc<B-< 

tlon  3922. 

E.  C.  English,  Higgins  Bldg..  Los 
Angeles,    Calif. 

Hanson  Bros.  Co.,  127  North 
Dearborn   St.,   Chicago,    111. 

Paschen  Bros.,  Ill  West  Wash- 
ington   St.,   Chicago,   111. 

Feder9.1  Construction  Co.,  M.  C. 
Base,   San   Diego,  Calif. 

Lange  &  Bergstrom,  819  Timken 
Bldg.,  San  Diego,  Calif. 

Clinton  Construction  Co.,  140 
Townsend  St.,  San  Francisco. 

Campbell  Building  Co.,  Salt  Lake 
City,  Utah. 

W.  E.  Kier  Construction  Co., 
American  National  Bank  Bldg.,  San 
Diego,   Calif. 

Hanson  Bros.  Co.,  127  North 
Dearborn   St.,   Chicago,   111. 

K.  E.  Parker  Co.,  251  Kearny  St. 
San  Francisco,   Calif. 

Lindgren  Co.,  Monadnock  Bldg.. 
San  Francisco,  Calif., 

H.  F.  Friestedt  Co.,  327  South,  ha 
Salle  St.,  Chicago,  111. 

Paschen  Bros.,  Ill,  West  Wa^h- 
iDgton  St.,  Chicago,  HI. 


TULARE  l^OUNTT  DICTRICT8  PLAS 
TEN  NEW    SCHOOL  BUILDINGS." 

VISALIA,  Tulare  Co.,  Cal.— Ten  high 
or  grammar  school  districts  of  Tulare 
County  are  now  contemplating  erec- 
tion of  one  or  more  school  buildings 
th*  present  year,  says  the  County  Su- 
perintendent of  Schools,  J.  E.  Buck- 
man,  some  of  those  included  in  the 
number  given  having  already  voted 
bonds  for  construction  of  a  higli. 
building.  Tulare  city  has  voted'  $90,- 
000  for  new  elementary  buildings; 
Elxeter  is  considering  a  bond  election 
to  submit  a  $100,000  bond  issue; 
Strathmore,  which  recently  agreed  to 
merge  six  schools  into  a  union  high, 
will  soon  vote  on  a  $50,000  school 
house;  Caucelito  has  called  an  elec- 
tion to  consider  a  $12,000  building  for 
school  purposes.  Alila  recently  put 
over  a  $25,000  bond  election,  and  Alta 
Vista,  Ash  Springs,  Cutler,  Buena 
Vista,  Linwood  and  Woodlake  dis- 
tricts are  all  working  on  better  hous- 
ing facilities  for  their  public  schools. 


HIGHWAY    BIDS    UNDER    ADYISE- 
MENT. 

PORTLAND,  Ore.— The  Oregon  State 
Highway  Commission,  Yeon  Bldg., 
Portland,  has  bids  under  advisement 
for  the  following  work: 

Yamhill-Nestucca  Section — W.  H. 
Trent,  $16,170.  Engineer's  Estimate, 
$15,950. 

Sarvice  Creek  Project — Warren 
Constr.  Co.,  $211,940,  using  iron  pipe 
for  unit  No.  1  and  the  N.  W.  Constr. 
Co.,  $268,666.10  for  Unit  No.  3. 


Leona  Drain— For  3.25  miles  of 
grading  and  macadam — A.  Anderson, 
concrete  pipe,  run  of  bank  gravel, 
$54,390;  concrete  pipe,  broken  stone, 
$59,490;  concrete  pipe,  screened 
gravel,  $62,210.  A.  Giebisch,  iron  pipe, 
broken  stone,  $73,386;  concrete  pipe, 
broken  stone,  $73,406.  Engineer's  Es- 
timate, $52,540. 


IRRIGATION  BONDS. 

REDDING,  Shasta  Co.,  Cal.— Bonds 
of  $255,000  have  been  sold  by  the  Di- 
rectors of  the  Happy  Valley  Irrigation. 
District  with  which  to  finance  the 
completion  of  the  present  system. 


»EW  ER  BIDS   WANTED, 

STOCKTON,  San  Joaquin  Co.,  CaL 
— Bids  will  be  received  by  the  City 
Council,  G.  W.  Pulich,  City  Clerk,  up' 
to  July  1st,  10:30  A.  M.,  for  tUe  fol- 
lowing work: 

That  a  system  of  lateral  sewers 
with  house  branches,  manholes  witb' 
automatic  flu<shecs,  manholes  without 
flushers,  "Y"  and  curved  branches,  be 
c(WstruQted  iB^  a«d  along  Fair  Oaks. 
avenue.  East  Lafayette  street.  East 
Sonor%  stTQetj  East  Church  street,. 
East  Mormon  street;  East  Scott  street,. 
East  Taylor  street.  East  Worth', 
street,  McDonnell  avenue,  Sharon: 
avenue  and  Burkett  Ave.  in  that  por^ 
tion  of  "'SearcWight  addition,"  bound- 
ed on  the  W  by  Court  Alley;  S  by  the- 
riglit  of  wi^y  of  the  Santa  Fe  Railroad! 
Company;  E  by  Burkett  avenue,  and 
N  by  Faii^  Oak?  avenue. 


HIGiHWAY  BID  RfiJECTED,,, 

POR'TLANIXv  0?e.— The  one  bid  re- 
ceived by  the  Qregon.  State  Highway 
Commission,  YeoA  Bldgs,  PoiTtland,  for  • 
the  YonQalla  Section  of  the  State' 
Highway  in  Douglas  County,  has  been; 
rejected.  l?he  work  provides  for  2.7.' 
miles  of  grading  and  7.7  miles  of  mai. 
cadam.  T^^e  only  bid  submitted  fol-- 
lows: 

A,  GiebisQh,  iron  pipe,  $100,740;  cont- 
crete  pipe,  $10dv822.  Engineer's  Estii 
mate,  iro^  pipe,  $79,575.  New  bids: 
have   been   ordered   received. 


STREET  WORK  PLANNED.. 

STOCKTOiN,  San  Joaquin  Co.,  Cal;. 
—The  City  Council  is  planning  the 
improvement  of  Commerce  street  be- 
tween Weber  and  Main  streets.  Work 
will  be  started  as  soon  as  funds  are^ 
available. 

L.  S.  Page  has  presented  a  petition' 
to  the  Council  from  property  owners, 
residing  in  the  southeast  portion  of.' 
the  city  asking  that  their  streets  be; 
improved  with  asphalt  macadam. 

G.  W.  Pulich  is  City  Clerk. 


FRAME    SCHOOL    BUILDING    BIDS 
WANTED. 

STOCKTON.  San  Joaquin  Ca,  Cal. 
— Bids  will  be  received  by  the  Board 
of  Trustees  of  the  Stockton  High 
School,  Lindsay  and  San  Joaquin  Sts., 
up  to  July  2nd,  4  P.  M.,  for  the  con- 
struction of  a  frame  building  on  the 
high  school  grounds. 

Further  information  together  with 
plans  and  specifications  may  be  had 
trom  Ansel  S.  Williams,  Clerk  of  the 
High  School  Board. 


Architect  G.  A.  Applegarth.  Claus 
Spreckels  Bldg..  is  preparing  plans  for 
a  twelve-story  and  basement  Class  "A" 
apartment  house  building  to  be  erect- 
ed in  San  Francisco.  Estimated  cost. 
53OO.000. 


BIDS    WANTED   FOR   MACHINERY. 

LOS  ANGELES,  Cal.— Until  10:30  A. 
M.,  July  9,  bids  will  be  received  by 
the  Los  Angeles  Harbor  Commission 
for  furnishing  and  installing  a  high 
density  cotton  compress  on  .Municipal 
Pier  No.  1  at  Los  Angeles  harbor  in 
accordance  with  specifications  which 
may  be  obtained  from  the  secretary, 
Guy  W.  Wade.  Open  specifications 
have  been  adopted  and  bids  will  be 
received  on  new  or  seeond-hand  ma- 
chinery. The  requirements  are  for  a 
press,  operated  either  by  steam  or 
electric  power,  capable  of  compress- 
ing cotton  to  from  40  to  45  lbs.  per  cu. 
ft.  and  with  a  capacity  of  50  to  100 
bales  per  hour.  Bidders  will  furnish 
plans  and  specifications  for  founda- 
tions for  machinery  but  the  harbor 
commission  will  construct  them.  The 
machinery  will  cost  approximately 
580,000. 


PREPARING  PLANS  FOR  MILLION 
DOLLAR  HOTEL. 

PHOENIX.  Ariz.— A  million  dollar 
hotel  will  be  built  in  Phoenix,  accord- 
ing to  announcement  made  by  M.  T. 
Grier,  proprietor  of  Castle  Hot 
Springs  Hotel,  on  a  site  300x179  feet. 
on  Central  Avenue.  Jordan,  Grace  & 
Phelps,  J.  H.  Christian  and  S.  J. 
Buckingham  are  interested  in  the  pro- 
ject. Post  &  Fischer  of  Chicago  are 
preparing  plans  for  the  building, 
which  will  be  nine  stories  and  contain 
300  guest  rooms,  and  a  roof  garden 
with  a  glass  enclosed  banquet  hall 
seating  about  500.  It  is  ?aid  the  pro- 
ject has  been  financed  tjirough  Chi- 
cago bankers.  .M.  T.  Grier  will  operate 
the  hotel. 


SIB-STATION   ADDITION   BIDS 
WANTED. 

ALAMEDA.  Alameda  Co..  Cal.— Bids 
will  be  receivej".  by  the  Board  of  Pul>- 
li<    Utilities,  A.  D,  Ooldsworthy,  Set- 
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retary.  Citizens  Bk  Bldg.,  2407  Santa 
Clara  Ave.,  Alameda,  up  to  June  •27th, 
7  P,  M.,  for  the  construction  of  an  ad- 
dition to  the  Sub-Station  at  the  corner 
of  Pearl  street  and  Blanding  avenue. 


ELEVATOR   BIDS   SUBMITTED. 

OAKLAND.  Cal.— Tl.e  Otis  Elevator 
Co..  Beach  and  Storkton  Sts..  San 
Francisco,  submitted  a  bid  at  $4,190 
for  the  installation  of  elevator  equip- 
ment in  the  Arroyo  Sanitarium  (Med- 
ical Building),  and  it  is  probable  that 
they  will  be  aw^arded  the  contract. 


CONTRAtT  TO  BE  TAKEN  OYER  BY 
RECEIYER. 

SAN  DIEGO,  Cal.— Commander  Nor- 
man Smith,  constructing  quarter- 
master in  charge  of  the  constructiou 
of  the  marine  brigade  post  on  Dutch 
Flats.  San  Diego,  states  that  the  ap- 
pointment of  a  receiver  for  the  Daw- 
son Construction  Co.  of  Washington, 
D.  C,  and  Pittsburgh,  contractor  for 
6  barrack.s  buildings,  will  not  interfer 
with  the  prosecution  of  the  work. 
Either  the  receiver  or  the  bonding 
company,  he  states,  will  take  over  tht 
work  and  finish  it.  The  Dawson  Com- 
pany was  awarded  the  contract  last 
March  at  $949,500. 


SCHOOL  BONIKS. 

GEYSERVILLE,  Sonoma  Co..  Cal.— 
Bonds  of  $33,000  with  which  to  erect 
a  new  school  building  have  been  voted 
here.  A  one-story  concrete  structure 
of  the  Mission  style  of  architecture  is 
planned. 

Trustees  of  the  district  are:  John 
F.  Fay.  Arthur  C.  Huntley  and  E.  D. 
Cook.  Henry  C.  Smith.  Humboldt  Bk. 
Bldg.,  San  Francisco,  is  the  Architect. 


KENO  CORPORATION  PLA^.S  SANA- 
TORIUM. 

RE.NO.  .Nevada— The  plans  of  the, 
Reno  Hot  Springs  Company,  recently 
incorporated,  provide  for  the  erection 
of  a  sanatorium  at  Steamboat  Springs, 
to  cost  $250,000.  also  for  a  hotel  to 
cost  $150,000,  and  a  natatorium  and 
other  improvements  to  cost  $100,000. 

The  directors  of  the  company  are 
John  B.  OSuUivan,  U.  S.  surveyor 
general;  E.  E.  Roberts,  former  con- 
gressman; R.  N.  Ballou,  banker  and 
treasurer  Illinois  Athletic  Association; 
M.  D.  Fairchild,  cashier  Stockgrowers 
and  Ranchers'  Bank  of  Reno;  Gilbert 
C.  Ross,  State  Bank  Examiner;  H.  E. 
Stewart.  .Mayor  of  Reno;  F.  J.  De 
Longehamps,  Nevada  State  Architect; 
.M.  A.  Robinson,  President  Nevada 
State  .Medical  Association;  Miles  E. 
North,  State  Manager  New  York  Life 
Insurance  Company;  Fred  L.  White. 
Postmaster  of  Rono;  H.  J.  Gosse, 
J'(0|iiletor   Riverside     Hotel;    C.      M. 
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Gardner,  physician  and  surgeon;  C. 
V.  Eggleston,  president  Union  Se- 
curity Company,  and  E.  R.  Dodge, 
president  Nevada  Trust  Company. 


CANNERY     BUILDING  PLANNED. 

TULARE.  Tulare  Co..  Cal.— The 
California  Co-Operative  Canneries 
Coproration.  which  has  taken  over  the 
old  plant  of  the  California  Italian 
Products  Company  on  North  "J!"  street 
for  the  purpose  of  canning  2,500  tons 
of  peaches  and  apricots,  will  build  a 
$250,000  cannery  in  Tulare,  according 
to  C.  L.  Larimer-,  superintendent  of  the 
temporary  plant. 

The  new  plant  is  to  be  built  on  the 
site  of  the  old  one  and  will  parallel 
the  highway  for  a  distance  of  300  feel. 
It  will  be  about  150  feet  wide.  Plans 
for  the  proposed  building  are  in  a  pre- 
liminary state  at  the  present  time. 

nONlKS    FOR    PCBLIC    BUILDING. 

LO.NG  BEACH.  Cal.— The  City  of 
Long  Beach  will  vote  July  1;  on  two 
proposed  bond  issues,  one  for  $1,- 
OCO.OOO  to  purchase  site,  'o0x416  ti.. 
and  erect  a  combined  auditorium  and 
community  building  for  civic  bodies 
west  of  the  old  city  hall,  and  one  for 
$."00,000  to  erect  a  city  hall  on  the 
site  of  the  present  city  ha!'.  An  ar- 
chitect has  not  yet  been  selected.  The 
city  coinmission  decided  to  defer  call- 
ing an  election  to  vote  bonds  to  build 
a  pleasure  pier  until  a  later  date.  The 
proposal  to  vote  bonds  for  parks  and 
an  open-air  theatre  has  been  aban- 
doned. 

S1REET  W ORK  BIDS  WANTED. 

.MERCED,  Merced  Co..  Cal.— The 
City  Trustees,  J.  D.  Wood.  City  Clcik. 
will  receive  bids  up  to  July  ".  8  P.  M., 
for  the  following  work: 

That  21st  street  fi-om  0  street  to  P 
street,  be  graded,  curbed  with  con- 
ci-ete  curbs,  paved  with  a  4-inch  hy- 
draulic cement  concrete  base,  and  a 
rock  and  asphalt  wearing  surface,  and 
that  culverts  of  concrete  and  cast  iron 
be  constructed. 


STREET    WORK    PLANNED. 

FRESNO.  ?resno  Co..  Cal.— The 
City  Counci'  has  adopted  plans  and 
passed  a  resolution  of  intention  pro- 
viding for  the  following  work: 

That  "F"  street,  frou  Fresno  to 
Kern  streets,  be  gi-aded;  curbed,  and 
guttered  with  cement  concrete  curb 
and  gutter  and  paved  with  a  pavement 
consisting  of  a  4-inch  cement  con- 
crete base  and  lV4-inch  Bitulithic 
wearing  surface.  Gbas.  Dillon  Is  City 
Clf-rk. 
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HARBOR  BONDS. 

RICHMOND.  Contra  Costa  Co..  Gal. 
— The  proposed  harbor  bond  issue 
can-paign  for  J400.000  with  which  to 
finance  harbor  improvements  is  meet- 
ing with  success.  In  addition  to  the 
$400,000.  funds  totaling  $328,000  are 
in  the  Federal  Treasury  to  finance  the 
work. 

Estimates  on  construction  compiled 
by  Colonel  Heuer  of  the  U.  S.  Gov- 
ernment follow: 

Cost  of  sheet  piling  binding  wall 
for  training  wall  along  outer  side  of 
entrance  channel.  10,000  feet  at  $7.50 
a  loot.  $75,000. 

On  both  sides  of  this  will  be  pump- 
ed heavy  sand,  of  which  there  are 
20(.iO  linear  feet  extending  from  Point 
Nicholl  westerly;  this  sand  to  be 
pumped  in  dredging  channel  and  cost- 
ing nothing.  Crown  of  this  mass  of 
sand  will  rise  above  top  of  highest 
water. 

Estimated  cost  of  the  rest  of 
dredging,  making  a  channel  600  ft. 
wide  from  near  Santa  Fc  wharves  to 
end  of  northern  arm  at  foot  of  Third 
street  and  turning  basin  between 
Brooks  Island  and  Point  Nicholl,  and 
also  of  the  sheet  piling  work  as  a  core 
for  training  wall.  $656,000.  This  is  the 
remainder  of  the  money  left  from  the 
estimate  of  $856  000  made  by  Colonel 
Roes,  of  which  a  little  less  than  $200,- 
000  has  been  spent  on  the  first  unit  of 
dredging,  just  completed. 

Cost  of  temporary  sheet  piling 
bulkhead  from  Point  Nicholl  to 
Wharf  No.  1  of  project,  5250  feet,  at 
cstinated  cost  of  $10.50  a  foot,  $55,- 
000.  This  to  be  provided  entirely  at 
city  expense;  the  government  builds 
no  bulkheads. 

Total  spent  by  United  States  en- 
gineering department  as  contingent 
expenses  in  carrying  out  $200,000 
dredging  unit  just  completed  $3703, 
or  less  than  1.9  per  cent,  which  in- 
cluded clerical  work,  surveys,  sta- 
tionery, maps,  blue  prints  and  soforth. 

Balance  left  from  $200,000  fund 
providtid  by  city  and  government  lor 
230  fco.  channel  now  dredging,  $5,140. 


Y.lSEMirL  VALLEY  HIGHWAY  AS- 
SOriATIOX 


At  Uic  rcfiiiest  of  many  California 
c  ties  and  towns,  the  campaign  of  the 
Vosemite  Valley  Highway  Association 
lo  raise  $1,000,000  to  guarantee  the 
ccnst ruction  of  a  paved,  year-round 
highway  from  .Mercod  to  Yosemite  Na- 
tional Park  has  been  extended  still 
."not her  week.  The  campaign  was  tu 
have  closed  Saturday.  June  14.  It  will 
continue  until  June  21. 

The  California  Good  Roads  Cani- 
piign  Coiuniltiee.  of  which  l<.  A.  Nares 
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is  chairman,  is  co-operating  in  the 
Yosemite  Highway  drive,  Nares  de- 
clared recently  that  the  two  drives, 
one  for  the  sale  of  certificates  and  the 
other  for  votes  for  the  $40,000,000 
highway  bond  issue  are  co-related  and 
should  be  supported  by  all  who  have 
at  heart  California's  future  greatness. 

Work  on  the  Yosemite  highway  will 
be  undertaken  this  summer  if  the  $1,- 
OOO.OOO  needed  is  .aised  through  the 
present  campaign.  The  State  High- 
way Commission,  the  constructing 
agency,  contemplates  the  employment 
of  several  hundred  returned  lighting 
nifu  on  the  roadway. 

The  $5  cerlitlct.tes  are  good  for 
motor  vehicle  entry  and  re-entry  to 
Yosemite  during  any  one  season  in 
the  next  10  years. 

The  entry  slips  are  on  sale  at  all 
offices  of  the  automobile  associations 
(north  and  sou.h)  by  all  chambers  of 
commerce  and  by  leading  hotels, 
stores   and  automobile   dealers. 


STEEL    SHED    BIDS    WANTED. 

STOCKTON,  San  Joaquin  Co..  Cal. 
-The  City  Council,  G.  W.  Pulich, 
City  Clerk,  will  receive  bids  up  to 
10:30  A.  M.,  June  24th,  for  the  con- 
struction of  a  steel  shed  with  corru- 
gated iron  roof  on  the  south  water- 
front of  Stockton  channel,  between 
the  shed  of  the  Colberg  Motor  Boat 
-Company  and  that  of  the  Island 
Transportation  Company. 

♦ 

TWO  MILLION  FOR  SCHOOL  VOTED 
IN   FRESNO. 

FREk«!NC,  Fresno  Co..  Cal.— The 
election  recently  held  to  decide  the 
question  of  issuing  and  selling  bond:, 
of  $2,000,000  with  which  to  finance  the 
improvement  of  the  intermediate  and 
elciTientary  schools  of  the  city  carried 
•ly  a  vote  of  10  to  i^. 


(LIB    BlILDING    PLANNED. 

SANTA  BARBARA.  Cal.— The  Elks' 
Lodge  of  Santa  Barbara  contemplates 
erecting  a  clubhouse  to  cost  $150,000. 
A  committee  has  been  appointed  to 
lake  charge  of  the  project.  It  con- 
sists of  H.  J.  Doulton,  Chas.  Donlan, 
E.  C.  Dodge,  Clio  L.  Llyod  and  Frank 
Smith. 


STREET   WORK  PLANNED. 

SAN  RAFAEL.  .Marin  Co.,  Cal.— The 
City  Council  at  its  next  meeting  will 
consider  the  matter  of  paving  several 
streets.  At  the  last  meeting  Coun- 
cihran  Clark  proposed  the  improving 
of  Third  street  from  B  street  to  Irwin 
street.  Palm  avenue  out  to  Olive  ave- 
nue, and  Olive  avenue  to  Acacia.  The 
pavenient   will   be  Richmondite, 


PLAN  TO  ERECT  LODGE  BUILDING 

ANAHEIM,  Orange  Co.,  Cal.— The 
Anaheim  Elks  Lodge  has  incorporated 
a  building  association  with  $75,000 
capital  stock  to  erect  a  new  clubhouse 
on  Lemon  street.  The  building  com- 
mittee is  composed  of  Herman  Stern, 
chairman;  J.  Jessurun,  M.  W.  Marte- 
net  and  Henry  Adams, 


GOVERN.MENT  PLANS  NEW  NAVAL 
TRAINING  STATION. 

SAN  DIEGO,  Cal.— Congress  has  ac- 
cepted the  gift  of  the  City  of  San  Diego 
of  a  135  acre  site  just  north  of  the 
marine  base  on  San  Diego  bay  for  a 
naval  training  station.  The  govern- 
ment will  spend  $4,000,000  to  $5,000,00'; 
on  improver,;ents,  providing  for  5000 
men  at  the  new  station. 


ROAD   BONDS. 

LOOM  IS.  Placer  Co..  Cal.— Thk 
election  held  to  vote  bonds  of  $16,000 
with  which  to  finance  the  graveling  of 
the  road  from  Loomis  to  the  Auburn 
Boulevard,  carried  by  a  large  ma- 
jority. 

ENGINEERS  NAMED  FOR  PAVING 
PROJECT. 

HANFORD.  Kings  Co.,  Cal.— The 
City  Board  of  Trustees  has  appointed 
Edward  M.  Lynch  of  Los  Angeles  and 
Benn  DuflSeld  of  Hand,  as  engineers 
to  prepare  plans  and  specifications  for 
the  paving  of  Seventh  and  Irwin  Sts. 
(26099)     1st  report  Feb.  6;   4th  June 


WELL  FLOAT  BONDS. 


GOLDFIELD,  Nev.— The  Copper- 
mines  Company  of  the  Ely  district  has 
issued  a  report  to  stockholders,  to- 
gether with  a  statement  of  the  new 
plan  of  the  company  to  float  $1,000,- 
000  worth  of  its  first  mortgage  con- 
vertible 7  per  cent  bonds.  The  reason 
given  for  this  issue  of  bonds  is  that 
the  Coppermines  has  on  hand  6.300,- 
000  pounds  of  copper  which  it  is  will- 
ing to  market  at  present  prices.  The 
report  says  the  sale  of  this  coppei 
would  result  in  a  loss  of  quick  assets 
of  $700,000.  -Money  derived  from  the 
sale  of  the  bonds  will  be  used  in  de- 
velopment of  tho  deep  workings  of 
the  Alpha  mine. 

PIPE    CONTRACT   AWARDED. 


A-XTIOCH,  Contra  Costa  Co..  Cal.— 
The  American  Cast  Iron  and  Pipe 
Company.  Ealboa  BIdg.,  San  Fran- 
cisco, has  been  awarded  the  con- 
tract for  furnishing  3,600  feet  of  4- 
incli  cast  iron  pipe  at  83  cents  per 
lineal  font.  f.  o.  1).  Antioch.     Delivery 
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REA1X,Y. 

Even  a  realistic  writer  sometimes  realli- 
es  that  he  can  not  realize  on  his  realism 
— Boston  Transcript. 

AVOIDS  BLXPOSl'RE. 

Belle — "What  is  the  best  way.  do  vou 
know,  of  preserving  a  good  complexion?" 

Nell — "I  don't  know  a  better  way  than 
keeping  the  jars  air-tight.  ' — Baltimore 
American. 


What    Else  Conld  He  Say "Man    is   a 

tyrant."  declared  Mrs.  Flubdub.  "Isn't 
he,  John?" 

■Really,  my  dear,  I  hardly — " 

"Is  he  or  is  he  not?" 

"He  is." — Tid-Bits. 


One  Truthful  One. — Frank — 'When  von 
prop-osed  to  her  I  suppose  she  said:  "This 
is   so   sudden?'  " 

Ernest — "No.  she  was  honest  and  said: 
'This  suspense  has  been  terrible."  " — Med- 
ley. 


A  Bad  Beginnng,  ftc. — She — "When 
we  go  anywhere  now  we  have  to  take  the 
street  car.  Before  our  marriage  vou  al- 
ways called  a  taxi." 

He — "Exactly.      And    that's    the    reason 

we  have   to  go   in  the  street  car  now." 

Boston  Transcript. 


Kings  Still  Ahead. —  "There  is  a  big 
difference  between  the  kings  of  old  times 
and   kings  now." 

"In    what    way?" 

"In  former  times  the  kings  used  to 
keep  fools.  Now.  they  let  the  fols  keep 
them." — Baltimore  American. 


rXFORTTXATE   PHRASEXG. 

"I  told  Henrietta  that  I  was  proud  to 
see  her  vote  just  like  a  man,  said  Mr 
Meekton. 

"Did  that  please  her?"" 

"No.  The  choice  of  phrase  was  unfor- 
tunate. She  said  that  if  she  couldn"t  vote 
better  than  a  man  there  would  have  been 
no  need  of  her  troubling  about  the  ballot 
in    the   first    place". — Washington    Star. 

HOPE  FOR  THE  ZEBRA. 

Next  to  snakes,  the  zebra  is  the  most 
perfect  case  of  delirium  tremens  in  the 
nalmal    kingdom. 

But  the  zebra's  case  isn't  utterly  hope- 
less.     His   stripes  are   bad,   but   he   might 

take    lessons    from    a    peroxide    blonde 

&t.   Paul  News. 


WILL  YOr   WALK   INTO   MY   PARLOR? 

A  Mr.  Webb  has  married  a  Miss  Webb. 
He  knew  that  they  were  meant  to  be  join- 
ed as  soon  as  he  spied  her. — Tit-Bits. 


His  Notes  .Vre  Good. — "Is  the  living  he 
makes  on   a   sound   basis?" 

"You  bet  it  is.  He  beats  the  bass 
drum    in    a    band." — Baltimore    American. 


^  on  Win. — The  man  who  is  riding  slxtv 
miles  per  hour  "in  a  big  machine  is  no 
happier  than  the  man  who  is  riding  thirty 
miles  per  hour  in  a  flivver,  because  the 
n  an  m  the  flivver  thinks  he  is  going  sixtv 
— Cincinnati  Enquirer. 


DODGING  IT. 

•Hubby,  if  I  were  to  die  would  you  mar- 
ry again?"" 

"That  question  is  hardly  fair,  by  dear  ' 
"Why  not?"" 

"If  I  were  to  say  yes  you  wouldn't  like 
tt,  and  to  say  never  again  wouldn't  sound 
nice.  ' — Pittsburg  Sun. 


Ifs  the  Truth  That  Huits. — An  item  is 
going  the  rounds  of  the  Canadian  press 
to  the  effect  that  a  New  York  State  paper 
IS  being  sued  because  a  comp  made  an 
obituarj-  conclude,  "May  he  roast  in 
peace!" — Fourth   Estate. 


T!ov.-    TliouETlUles^ — "I  suppose      your 

r.r.Ti  broke  hin.self  down  at  college  foot- 
I'a  1." 

"Ko;  the  doctor  said  what  gave  him 
ncr.ous  prostration   was  trying  to  get  his 

le-soES  between  the  game?.— Boston 
Tianscript. 


An  Eye  on  the  Future. — "Better  be 
polite  to  every  boy  you  meet.  He  might 
be  your  colonel  some  day. — Jewell  (Kan  ) 
Republican. 


Hits  the  Mark. — Husband— "It  is  a 
strange  thing,  but  true,  that  the  biggest 
fools  have  the  most  beautiful  wives." 

^'ife — "Oh,  you  flatterer!"  — Judge. 

I'p-to-Dnte  Bean — Ma.  "There  's  one 
thing  about  Edith's  young  man.  dear,  you 
don't  have  to  get  up  every  night  to  send 
hiri   off." 

I^s- — "'No;  thank  heaven,  one  of  our 
cirls  has  picked  out  a  relf-starter.'" — Bos- 
ton Transcript. 


Sccond.iry      Consideration. — Widower 

"I  suppose  th3t  when  you  recall  what  a 
handsome  man  your  first  husband  was, 
you  wouldn't  consider  me  for  a  minute''  " 

Widow — 'Oh,  yes,  I  would.  But  I 
woul'^n't  consider  you  for  a  second  " — 
Oranpe   Peel. 

The  Bookstore  thanks,  sincerely  the 
Claremont  District  for  a  fine  Christmas 
trade  and  wishes  them  all  a  "Happy  New 
Year'"  and  a  very  prosperous  one. 


TfTective  Treatment. —  "I  hear  you've 
had  quite  a  srell.  Aunt  Jemina." 

"Yes.  hone--,  dey  done  tul:  me  to  do 
hoirerital  and  guv  me  a  ep'deiaic  inter- 
jection.— Baltimore   American. 


"One  Dollar  Down." — Visitor — "What 
Icve'y  furntiire!" 

Johnny — "Yes,  I  think  the  man  we 
liought  it  from  is  sorry  now  he  sold  it: 
anyway,    he's    always    calling." — Tid-Bits. 
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24  BUILDING  AND  ENGINEERING  NEWS 
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Jos.  Michel 


W.  A.  Pfeffer 


H.  N.  Patterson 


Ipon 


vv^opk 


Sidewalk  Doors 
Elevator  Cars 
Elevator  Enclosures 
Store  Fronts 
Smokestacks 


Gratings 
Railings 
Fences  &  Grills 
Tanks 
Wirework 


Fire  Escapes 
Marquises 
Folding  Gates 
Cast  Iron  and 
Wrought  Iron  Stairs 


Michel  &  Pfeffer 


IRON  WORKS 


Phone  Market  730  -  731 


141^  Marrison  St. 
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Telephone  Oakland  2181 

Americai  Exc  vating  Company 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


T.  L.  MYERS 


-CONTRACTORS— 

473  Fourteenth  Street 

Oakland,  Cal. 


CH><HKHKHKHKH><H>^«HKH«H>^>^K^D<H«HKHJ<H^ 
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Let  us  do  your 

PRINTING 

Our  plant  is  up-to-date 
We  can  print  anything 

I  BUILDER  PRINTING  CO. 

p   560  Mission  Street  San  Francisco 

««HKH><H«H«KKHKH><HKHKK«HKH><HKH>^^ 

~    Ch4hi.es  DAVin  OHot,r.E  Phnnp  Garflpld  2672 

The  San  Francisco  Art  Glass  Studios 

stained  Glass,  Church  Windows,  Church  Decorations. 
Mosiac,  Art  Glass  Sicns,  Stair  Windows,  Mural  Paint- 
ing, Designing,  Decorating,  Leaded  Glass. 

505  Ellis  St.,   San  Francisco 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 


SAN  IRANC'SCO 


Member 
Insurancr  Broker>  Exchange 


S<H«HWHWKHl<HKKKHKHKHKHWHKHK«H><H«H><H>)Kf^ 
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JOHN  G.  ILS  &  CO. 

Manufacturers 

FRENCH  RANGES  and  BROILERS 

Complete  Kitchen  and  Bakery  Outfits 

.<?30-941  Mission  Street  San  Francisco 

5<HKH>^><HKH><H><HMH><HKKKK><HKHKH>^^ 
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Reinhart  Lumber  and  P  aining  Mill  Company 

1 7lh  and  Kansas  Streets,  San  Francisco 

PHONE    MARKET    1057 

Generj^l  Lumber  Yard 

Dry  Kiln  Capacity  10  Million  Feet  per  Annum 

Genaral  Mill  and  Cabinet  Work,  Stock  Doors,  fash  Frames 

and  Mouldings. 
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